s 

625.704 

H3cr 

01/31/02 
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BR  33-1(20)0 

D.H. 

BLATTNER  & SONS, 

INC. 

APPR 

BN  RR- LIBBY 

BH  33-1(21)1 

KOOTENAI  RIVER  - LIBBY 

STPP  33-1(24)0 

MT  37  & US  2 INTERSECTION  IMPR 

CONTRACT  TOTAL  0 

BRIDGE  DECK  REHAB. 

PRESTRESS  BM  STRUCTURE  & APPRO 

STREET  & SIGNAL  MODIFICATIONS 
.544  km  $ 

ACHES 

3,515,447 

$ 3,348,840  $ 

3,406,676 

01/28/02 

APPR 

09/13/01 

APPR 

10/31/00 

12/16/98  F.P.M.  KALBERG,  J.  GARY 

03/08/99  PHONE  NO:  751-2040 

03/29/02*** 


98% 


93% 


NH  7-1(70)0 

LOST  TRAIL  PASS  REST  AREA 


JOHN 

BIELBY  CONSTRUCTION 

APPR 

06/15/99 

F.P.M.  BENEDIK,  TOM 

REST  AREA  STRUCTURES 

& PARKING 

01/28/02 

07/19/99 

PHONE  NO : 

0.000  km 

$ 

1,095,659 

$ 940,332  $ 986,779 

10/30/01 

100% 

118% 

NH-STPE  7-2(25)78  F 
LOLO- SOUTH 


GR.AGG  & PL  MIX  BIT  SURF, S & C 
8.995  mi  $ 


JTL  GROUP,  INC. -MISSOULA 
, SIGN, CONCRETE  BEAM  BRIDGE 
7,551,043  $ 7,022,657  $ 6,956,879 


APPR 

08/22/01 


11/16/99 

02/14/00 

07/17/01 


F.P.M.  MCKINNEY,  JOHN 
PHONE  NO;  273-7190 

100%  100% 


NH-STPE  7-1(74)76  F 
FLORENCE -NORTH 


GR,AGG,PL  MIX  BIT  SURF, SEAL  & 
3.641  Icm  $ 


SCHELLINGER  CONST  CO., INC. 

COVER, SIGN  & LIGHT 

2,562,931  $ 2,417,850  $ 2,701,888 


APPR 

09/13/01 


02/08/00 

03/20/00 

06/25/01 


F.P.M.  BENEDIK,  TOM 
PHONE  NO : 

100%  95% 


CM-BR 

CLARK 

8107(12) 

FORK  - MISSOULA 

GR, 

,AGG  &,PL  MIX  BIT 

SURF, SEAL 

BODELL 

Sc  COVER,  BRIDGE 

CONSTRUCTION 

REPLACEMENT 

COMPANY 

0.539 

km 

$ 

5,510,210  $ 

7,017,632 

$ 6,320,356 

02/08/00  F.P.M.  HEMBREE,  TAMI 

04/11/00  PHONE  NO:  523-5856 

03/29/02***  90%  80% 


STPHS  0002(384) 

ALPINE 

CONSTRUCTION, 

INC. 

APPR 

03/16/00 

1995- Dl-SIGNING-NON  INTERSTATE  1995-Dl-SIGNING-NON  INTERSTATE 

STPHS  0002(421) 

1996- Dl-SIGNING-NON  INTERSTATE  SIGNING  & DELINEATOR 

STPHS  269-1(24)15 

SIGNING  - E.  OF  VICTOR  SIGNING,  OVERHEAD  FLASHERS 

CONTRACT  TOTAL  0.000  km  $ 

SIGNING 

139,661  $ 

135,053  $ 

139, 994 

12/19/00 

APPR 

01/29/01 

APPR 

03/06/01 

05/15/00 

10/18/00 

F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 


100% 


IM  90-1(135)0 
MISCELLANEOUS  SAFETY 


LOOKOUT  MISCELLANEOUS  SAFETY,  CHANGABLE 
0.000  km  $ 


MONTANA  LINES,  INC 
MESSAGE  SIGNS 
218,074  $ 300,275  $ 


APPR  05/02/00 
10/26/01  06/06/01 
284,362  10/18/01 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO;  523-5864 

100%  93% 


CM-NH  5-3(51)112  F 
MAIN  STREET-KALISPELL 


.RIVERSIDE  CONTRACTING,  INC. 
MILLING  & PORTLAND  CEMENT  CONC  RETE  PAVEMENT 


APPR  05/02/00 
02/27/01  07/24/00 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 
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STPP  1-2(93)121 

EAST  IDAHO  STREET-KALISPELL  CLOD  MILL  & P.C.C.P. 

CONTRACT  TOTAL  1.480  )cni  $ 3,180,396  $ 


APPR 

06/28/01 

01/29/01 

3,266,694 

$ 4,051,835 

100% 

76% 

NH  5-3  (73)106  F 

SOMERS  - ASHLEY  CREEK  (N  SECTI 


SCHELLINGER  CONST  CO., INC. 

GRADING  GRAVEL, PL  MIX  SURFAVIN  G, PRESTRESSED  CONCRETE  BR. 


APPR 

01/17/02 


4.700  )cm 


$ 6,431,312  $ 4,840,001  $ 5,240,937 


06/12/00 

06/23/00 

12/19/01 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

100%  91% 


STPHS 

317-1(4)1 

SETTLE 

SERVICES 

APPR 

06/12/00 

SAFTY 

IMPVT-S  E OF  KALISPELL 

GRADE, GRAVEL, PL  MIX 

BITUMINOUS 

SURFACING 

07/26/01 

08/03/00 

0.748  (cm 

$ 

560,807  $ 

444,294 

$ 

509,714 

06/07/01 

F.P.M.  ROBERTS,  JAMES 
PHONE  NO:  751-2041 

100%  153% 


STPS  503-1(6)4 
FOYS  CANYON  ROAD 


GRADE,  AGG.,  SURF.,  PLANT  MIX  SUR 
3.612  )cm  $ 


SCHELLINGER  CONST  CO., INC. 

F . , SEAL  & COVER 

1,979,457  $ 1,904,198  $ 2,180,656 


APPR 

01/17/02 


10/24/00  F.P.M.  CHRISINGER, KENNETH  L 

11/06/00  PHONE  NO:  751-2049 

07/20/02***  98%  98% 


STPP  6-1(86)99 
DIXON  - WEST 


GRADE, AGG. SURF. PLANT  MIX  SURF. 
15.750  )cm  $ 


SCHELLINGER  CONST  CO., INC. 

,SEAL  & COVER 

5,881,894  $ 6,027,749  $ 6,367,654 


APPR 

10/26/01 


11/06/00  F.P.M.  JOHNSON,  ROBERT  L. 

11/28/00  PHONE  NO:  523-5864 

09/10/03***  98%  62% 


IM  90-1 (143)44 
SUPERIOR-TARKIO 
IM  90-2(101)119 
CLINTON  - EAST 
CONTRACT  TOTAL 


MT  MAT' 

'LS, 

INC.(DBA)LS  JENSEN 

01/31/01 

F.P.M.  MCKINNEY,  JOHN 

MILLING, PLANT 

MIX 

SURFACING, SE 

AL  & COVER 

06/04/01 

09/04/01 

PHONE  NO:  273-7190 

MILLING, PLANT 

MIX 

SURFACING, SE 

AL  & COVER 

56.180  (cm 

$ 

2,342,049  $ 

2, 

137,276  $ 2,102,819 

100% 

62% 

NH  1-1(47)57  F 
PLEASANT  VALLEY 


GRADING, GRAVEL,  PLANT  MIX  BITUM 
8.100  (cm  $ 


JTL  GROUP, INC. -DBA  A-1  PAVING 
SURF, BRIDGE  REV., SEAL  & COVER 
5,749,412  $ 5,343,464  $ 5,854,076 


APPR 

01/28/02 


03/09/01  F.P.M.  ROBERTS,  JAMES 

03/26/01  PHONE  NO:  751-2041 

09/30/03***  98% 


77% 


BH  269-1(22)21 

BITTERROOT  RIVER-NW  STEVENSVIL  WIDEN  BRIDGE, GRADE, GRAVEL, PL  M 

0.452  )cm  $ 


FRONTIER -WEST,  L.L.C. 

IX  SURF, SEAL  & COVER , APPROACHE 
1,878,203  $ 1,674,456  $ 1,205,371 


03/29/01  F.P.M.  HEMBREE,  TAMI 

05/01/01  PHONE  NO:  523-5856 

08/09/02***  72%  57% 


IM-STPHS  90-1(144)5 
MEDIAN  RAIL  - MINERAL  COUNTY 


ALPINE  CONSTRUCTION,  INC. 


CONCRETE  MEDIAN  RAIL  & DRAINAG 
19.000  (cm  $ 


E 

4,483,642 


$ 3,185,412  $ 3,165,513 


03/29/01 

05/14/01 

11/09/01 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

100%  84% 
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STPS  211-1(5)0 

RIVERSIDE  CONTRACTING,  INC. 

APPR 

03/29/01 

F.P.M.  HANCOCK,  DALE 

RONAN  - WEST 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

10/26/01 

06/25/01 

PHONE  NO;  751-2043 

STPS  487-1(13)0 

APPR 

09/07/01 

WHITEFISH  - BIG  MOUNTAIN 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

10/26/01 

STPS  556-1(2)0 

APPR 

THOMPSON  RIVER  ROAD 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

10/26/01 

CONTRACT  TOTAL 

34.810  )cm 

$ 944,972  $ 837,948 

$ 805,627 

100% 

85% 

NH-STPP  0002(571) 

TAMIETTI  CONST.  CO., 

INC. 

APPR 

05/11/01 

F.P.M.  SULLIVAN,  SHEILA 

D1 -BRIDGE  DECK  SEAL 

D1  BRIDGE 

DECK  SEALANT 

01/28/02 

08/01/01 

PHONE  NO:  523-5877 

0.526  )cm 

$ 244,589  $ 213,639 

$ 231,052 

10/26/01 

100% 

63% 

STPHS  1-2(106)118 

PAVLIK  ELECTRIC  CO, 

INC 

05/11/01 

F.P.M.  HANCOCK,  DALE 

FLASHER  - WEST  OF  KALISPELL 

FLASHER,  SIGNING  & INSTALLION  0 F FLASHING  BEACON  & OVERHEAD 

10/17/01 

PHONE  NO:  751-2043 

0.790  (cm 

$ 17,951  $ 19,312 

$ 16,624 

11/01/01 

100% 

0% 

NH-BH-STPHS 

BRIDGE  DECK 

1-2(103)137 
- COLUMBIA  FALLS 

BRIDGE  DECK, HANDRAIL 

REPAIR,  SE 

TAMIETTI 

ISMIC  RETROFIT 

CONST.  CO.,  INC. 

& GRADE, PL  MIX 

0.179  Itm 

$ 

1,076,460  $ 

855,651  $ 660,591 

05/11/01  F.P.M.  KALBERG,  J.  GARY 

06/21/01  PHONE  NO:  751-2040 

09/30/02***  77%  99% 


NH  0002(395) 

SCOTT  LONG  CONSTRUCTION, 

INC. 

APPR 

06/01/01 

F.P.M.  MCKINNEY,  JOHN 

D1 -NON- INTERSTATE  GUARDRAIL 

GUARDRAIL 

& BRIDGE  RAIL  RREPLA 

CEMENT  & UPGRADING 

01/29/02 

06/25/01 

PHONE  NO;  273-7190 

0.000  1cm 

$ 

513,398  $ 600,558  $ 

560, 150 

06/30/02*** 

93% 

98% 

STPHS  0002(385) 

SCOTT  LONG  CONSTRUCTION,  INC. 

PEND 

06/01/01 

F.P.M.  HANCOCK,  DALE 

1995-Dl-GUARDRAIL/SLOPE  FLATTE 

GUARDRAIL  & SLOPE  FLATTENING 

01/25/02 

06/25/01 

PHONE  NO:  751-2043 

0.000  (cm 

$ 

127,023 

$ 149,194  $ 145,987 

06/30/02*** 

98% 

83% 

NH  5-1  (24)  1 

JTL 

GROUP,  INC. -MISSOULA 

APPR 

06/01/01 

F.P.M.  JOHNSON,  ROBERT 

L. 

U.S.  93-DESMET  TO  POLSON  TURNO 

CONST. OF  PLANT  MIX  SURFACED 

BU 

S TURNOUTS 

10/26/01 

07/16/01 

PHONE  NO:  523-5864 

0.000  )cm 

$ 

293,617 

$ 289,934  $ 286,324 

10/24/01 

100% 

73% 

BR  1-2(86)180 

FRONTIER-WEST,  L.L.C. 

07/13/01 

F.P.M.  KALBERG,  J.  GARY 

MIDDLE  FORK  FLATHEAD  RIVER-SE 

CONST. OF  WELDED  PLT  GIRDEER 

BR 

IDGE,GR,GRVL, PL.MIX  SURF.& 

09/10/01 

PHONE  NO:  751-2040 

0.570  1cm 

$ 

3, 765, 960 

$ 3,786,455  $ 1,092,271 

06/30/03*** 

29% 

26% 
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STPX  20(19) 

MUNGAS  COMPANY,  INC 

07/13/01 

F.P.M.  SULLIVAN,  SHEILA 

PETERSON  RANCH-WETLAND  MITIGAT  GRADING,  IRRIGATION  1 

STRUCTURES  , FENCING  & SEEDING 

12/04/01 

PHONE  NO:  523-5877 

0.000  km 

$ 381,241 

$ 230,826 

$ 65,569 

01/14/02*** 

28% 

12% 

NH  41(24) 

D.H 

. BLATTNER  & SONS,  INC. 

07/13/01 

F.P.M.  BENEDIK,  TOM 

CAMP  CREEK  RESTORATION 

GR,GRVL, PL.MIX  SURF 

, SEAL  Sc  COV  ER,  PRESTRESSED  CONCRETE  BRIDGE 

08/15/01 

PHONE  NO : 

NH  7-1(58)9  F 

06/06/04*** 

SULA  N&S 

WETLAND  MITIGATION,; 

STREAM  PROT  ECTION 

CONTRACT  TOTAL 

11.821  mi 

$ 12,382,249 

$ 10,723,011 

$ 5,040,510 

47% 

31% 

SMP  3199(02) 

MT  MAT'LS,  INC.  (DBA) LS  JENSEN 

07/13/01 

F.P.M.  SULLIVAN,  SHEILA 

MISSOULA  DISTRICT  - CRUSH 

AND  CRUSHING  & STOCKPILING 

07/18/01 

PHONE  NO:  523-6877 

57.250  mi 

$ 508,406 

$ 538,850 

$ 488,021 

06/30/02*** 

91% 

11/01/01 

SMP  4599(02) 

LHC, 

, INC. 

07/13/01 

F.P.M.  JOHNSON,  ROBERT  L. 

MISSOULA  DISTRICT  - CRUSH 

AND  CRUSHING  & STOCKPILING 

09/10/01 

PHONE  NO:  523-5864 

59.500  km 

$ 513,590 

$ 437,485 

$ 438,506 

11/15/01 

100% 

11/01/01 

IM  90-3  (79)173 

JIM 

GILMAN  EXCAVATING  INC. 

12/13/01 

F.P.M.  MCKINNEY,  JOHN 

GARRISON-BECK  HILL 

COLD  MILL, PLANT  MIX 

OVERLAY,  SE  AL  Sc  COVER 

/ / 

PHONE  NO:  273-7190 

IM  90-3 (80) 180 

09/06/03*** 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL,  PLANT  MIX 

OVERLAY, SE  AL  & COVER 

IM  90-3 (83) 163 

GOLD  CREEK-EAST  & WEST 

COLD  MILL, PLANT  MIX 

OVERLAY,  SE  AL  Sc  COVER 

CONTRACT  TOTAL 

41.224  mi 

$ 12,435,994 

$ 11,751,484 

$ 117,528 

1% 

0% 

MISSOULA  DISTRICT  TOTALS 

$ 86,285,645 

$ 80,440,528 

$ 61,424,270 

73% 

***  ESTTmTED  COMPLETION  DATE 
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IM  90-7(63)331 
LIVINGSTON-EAST  & WEST 
NH-STPHS  11-1(27)53 

LOVES  LANE-LIVINGSTON 

CONTRACT  TOTAL 

RIVERSIDE  CONTRACTING,  INC. 

GR, GRAVEL,  PL  MIX  SURF.&  SEAL  & COVER 

PL  MIX  OVERLAY,  SEAL  & COVER  & STRUCTURE  REHAB. 

17.439  lim  $ 9,627,070  $ 9,793,421  $ 9,587,022 

APPR 

01/17/02 

APPR 

05/31/00 

12/16/98 

01/06/99 

04/13/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

100% 

144% 

STPS  278-1(13)30 

M K WEEDEN  CONSTRUCTION, 

INC. 

APPR 

05/04/99 

F.P.M.  HARRIS,  DEAN 

CARROLL  HILL  - EAST  & WEST 

GR,GRAL,PL  MIX  SURFACING 

03/06/01 

05/24/99 

PHONE  NO:  494-9643 

7.837  mi 

$ 3,161,119  $ 2,032,172  $ 2. 

, 900,194 

09/27/01 

100% 

90% 

STPS  276-1(3)1 

JIM 

GILMAN  EXCAVATING 

INC. 

APPR 

10/07/99 

F.P.M.  ARVISH,MIKE 

BROWN'S  GULCH  ROAD 

GRADING,  GRAVEL  & PLANT  MIX 

SUR 

FACING 

10/26/01 

11/08/99 

PHONE  NO:  494-9647 

3.670  Itm 

$ 

1,527,711 

$ 1,426,028  $ 

1,616,314 

07/06/01 

100% 

87% 

STPP  13-1(33)36 

A.M. 

WELLES,  INC. 

APPR 

10/07/99 

F.P.M.  BRAZILL, WILLIAM 

CAMERON  - NORTH  & SOUTH 

GRADE, GRAVEL, PLANT  MIX 

SURFACE 

03/06/01 

11/15/99 

PHONE  NO:  684-5609 

18.300  km 

$ 

5,735,355 

$ 5,713,401 

$ 5,999,869 

11/28/01 

100%  98% 

BR  13-2(2)83 

MORGEN  & OSWOOD  CONST. 

CO. , INC 

APPR 

11/16/99 

F.P.M.  SCHULZ, TOM 

JEFFERSON  RIVER  - 

20.4KM  SW  OF  GR,AGG  t 

PL. MIX  SURF, PRESTRESS 

ED  CONCRETE  BEAM  BRIDGE 

08/13/01 

12/21/99 

PHONE  NO:  585-0453 

0.600  km 

$ 

2,712,516  $ 1,848,513  $ 

1,890,280 

10/12/01 

100% 

115% 

NH  8-4 (23)77  F 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/16/99 

F.P.M.  SCHULZ, TOM 

TOWNSEND -URBAN 

GR,AGG  & PL  MIX  SURF,  SEAL  & CO 

VER 

01/29/02 

01/31/00 

PHONE  NO:  585-0453 

STPE  8-4 (24) 76 

BIKE  PATH -TOWNSEND 

BIKE  & PEDESTRIAN  PATH 

03/22/01 

CONTRACT  TOTAL 

3.047  km  $ 

2,628,286  $ 2,624,903  $ 

2,618,255 

100% 

81% 

BR-STPE  9022(13) 

BOULDER  RIVER  - S . OF  BOULDER 

GR,AGG 
0.222  km 

SURF, 3 SPAN  STEEL  GIRDE 

$ 

SLETTEN  CONSTRUCTION  CO 

R BRIDGE 

676,571  $ 624,361  $ 791,845 

APPR 

03/06/01 

11/16/99 

02/22/00 

09/13/01 

F.P.M.  FOGARTY, BILL 
PHONE  NO:  494-9649 

100% 

93% 

BR-STPP  13-1(29)47 

5 LOCATIONS  - S E OF  ENNIS 

GR,AGG 
2.238  mi 

t PL  MIX  BIT  SURF, SEAL 

$ 

COP  CONSTRUCTION  CO. 
t COVER, BRIDGES 

4,402,959  $ 4,202,581  $ 4,199,495 

APPR 

06/28/01 

11/16/99 

02/01/00 

07/30/01 

F.P.M.  BRAZILL, WILLIAM 

PHONE  NO:  684-5609 

100% 

102% 

***  ESTIMATED  COMPLETION  DATE 
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STPP  29-4 (22)89 

PARK  & GALENA -BUTTE 

COLD  MILLING,  PLANT  MIX 

SURFACI 

JIM  GILMAN  EXCAVATING  INC. 

NG,SEAL  & COVER  & SIGNALS 

APPR 

03/06/01 

12/09/99 

03/21/00 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  494-9647 

1.176  )cm 

$ 

799,375  $ 708,178  $ 816,689 

03/29/02*** 

98% 

102% 

STPS  399-1(3)0 

JTL 

GROUP,  INC. -BELGRADE 

APPR 

03/16/00 

F.P.M.  FOGARTY, BILL 

WHITETAIL  ROAD 

GR.  ,AGG. , BIT. SURF. PRESTRESSED 
16.315  km  $ 

BEAM  BRIDGE 

3,003,413 

WIDENING 

$ 2,693,265  $ 2,919,690 

12/14/00 

04/03/00 

08/20/01 

PHONE  NO:  494-9649 

100% 

94% 

IM  90-5(55)249 

BLAHNIK  CONSTRUCTION, 

INC. 

APPR 

04/11/00 

F.P.M.  STARCEVICH  JOHN  R. 

WHITEHALL  - CARDWELL 

PLANT  MIX 

OVERLAY,  SEAL 

Sc 

COVER 

03/06/01 

05/16/00 

PHONE  NO:  287-3868 

IM  90-5 (54)257 

APPR 

09/14/01 

CARDWELL  - EAST 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

09/17/01 

STPP  13-1(32)75 

APPR 

HARRISON  - SAPPINGTON  JCT . 

PLANT  MIX 

OVERLAY, SEAL 

Ec 

COVER 

03/06/01 

CONTRACT  TOTAL 

36.120  km 

$ 6,698,864  $ 7,084,784  $ 

7,336,437 

100%  98% 

BR  9001(35) 

SLETTEN  CONSTRUCTION  CO 

APPR 

06/12/00 

F.P.M.  JOHNSON, RICKIE 

SELWAY  BR  - N OF  DILLON 

PRESTRESSED  CXINC.BEAM  BRIDGE,  P LANT  MIX  BITUMINOUS  SURFACE 

0.420  )cm  $ 1,245,086  $ 977,392  $ 1,009,134 

10/26/01 

08/07/00 

10/03/01 

PHONE  NO:  494-9635 

100% 

97% 

STPP  59-2(9)49 

S K CONSTRUCTION, 

INC. 

APPR 

07/06/00 

F.P.M.  MCCORMICK,  THOMAS 

RINGLING  - NORTH 

GRADING, GRAVEL.  PLANT  MIX 
12 . 576  mi 

BITUM 

$ 

SURF, SEAL  & COVER 
4,464,227  $ 4,171,267 

$ 4,128,813 

10/26/01 

07/17/00 

12/13/01 

PHONE  NO:  586-5074 

100%  95% 

BR  9047(15) 

BIG  HOLE  RIVER  WEST  OF  MELROSE 

GRADING, GRAVEL, PL  MIX  BITUM  SU 
0.502  km  $ 

TAMIETTI  CONST.  CO.,  INC. 

RF.t  CONST  PRESTRESSED  CONC 

753,644  $ 772,000  $ 764,459 

APPR 

10/26/01 

08/02/00 

09/18/00 

10/15/01 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO:  494-9635 

100% 

98% 

STPP  13-5(3)95 

THREE  FORKS  OVERPASS  REMOVAL 

GRADING, PMS, SEAL  & COVER  & STR 
0.720  mi  $ 

AMERICAN  CONTRACTING,  INC. 

UCTURE  REMOVED  & GRAVEL 

711,660  $ 463,210  $ 426,757 

08/02/00 

09/12/00 

07/13/01 

F.P.M.  HELD,  TERRY 

PHONE  NO;  285-4943 

100% 

91% 

CM  5802 (3) 

MARONICK  CONST.  LLC 

08/02/00 

F.P.M.  CHRISTENSEN 

KEVIN 

CUSTER  & MCHUGH-HELENA 

INTERSECT 

IMPROV  INCL  GRADING, 

GRAVEL, PMS  & SIGNALI ZATION 

09/11/00 

PHONE  NO;  495-1506 

0.360  km 

$ 

469,592  $ 363,359  $ 

449,323 

05/01/01 

100% 

113% 

ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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CM  1207(2)  CENTRAL  ELECTRIC,  INC. 

NORTH  7TH  AVENUE  & GRIFFIN  DRI  TRAFFIC  SIGNAL 

0.000  )cm  $ 85,693  $ 67,220  $ 58,310 


08/31/00  F.P.M.  SCHULZ, TOM 

10/09/00  PHONE  NO:  585-0453 

06/01/01  100% 


82% 


BR  9016(19) 

GALLATIN  RIVER-GALLATIN  GATEWA  2 PRESTRESSED  CONC.BEAM  BRIDGE 

0.949  mi  $ 


COP  CONSTRUCTION  CO. 
S, PLANT  MIX  BITUM.APP,SEAL  & 
1,183,619  $ 1,138,408  $ 


1,094, 186 


08/31/00  F.P.M.  MCCORMICK,  THOMAS 

01/19/01  PHONE  NO:  586-5074 

03/29/02***  96%  83% 


CM  1201 (6) 

SIGNAL-NORTH  19TH  & BAXTER-BOZ 


INSTALL  SIGNALS  W/GRADING, GRAV 
0.168  )cm  $ 


JTL  GROUP,  INC. -BELGRADE 
EL,  Sc  PLANT  MIX  SURFACING 
364,607  $ 462,392  $ 


448,047 


APPR 

08/13/01 


09/28/00 

04/09/01 

09/07/01 


F.P.M.  HELD,  TERRY 
PHONE  NO:  285-4943 

100%  140% 


STPHS-STPS-STPU  25(27) 
ONE  MILE  EAST  OF  HELENA 


GRADE,  AGG. SURF,  PLANT  MIX 

SURF. 

, SEAL 

S K CONSTRUCTION,  INC. 

Sc  COVER,  & CONC.SLAB 

APPR 

01/28/02 

11/06/00 

03/26/01 

F.P.M.  HENKEL,  BRANDON 
PHONE  NO:  457-0526 

2.795  km 

$ 

2,061, 

164  $ 1,749,409  $ 2,078,716 

06/22/02*** 

98% 

IM  90-3 (78)180 

BECK  HILL  - DEER  LODGE  E.B. 

PLANT  MIX  OVERLAY, 

SEAL  Sc  COVER 

JIM 

& BRIDGE 

GILMAN  EXCAVATING 

DECK  TREATMENT 

INC. 

APPR 

10/26/01 

11/27/00 

01/29/01 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  494-9647 

13.661  )cm 

$ 

3,474,877 

$ 2,909,950  $ 

2,863,859 

11/07/01 

100% 

94% 


BR  9016(30)  HALL  CONSTRUCTION  SERVICES  APPR 

ROCKY  CREEK  BRIDGE  - 3 KM  EAST  CONST  OF  PRESTRESSED  TRI-DECK  BEAM  BR,  GRADING  & GRAVELING  10/26/01 

0.340  )cm  $ 353,061  $ 315,450  $ 291,603 


11/27/00  F.P.M.  GRAVAGE, DANIEL 

03/26/01  PHONE  NO:  222-8110 

03/29/02***  92%  92% 


IM  15-2(68)130 
BUTTE -ELK  PARK 
IM  15-2 (72)121 
NISSLER-BUTTE 
CONTRACT  TOTAL 


JIM  GILMAN  EXCAVATING  INC. 

11/27/00 

F.P.M.  HARRIS,  DEAN 

COLD  MILLING, PAVEMENT 

PULVERIZ 

ATION, PLANT 

MIX  SURFACING 

12/03/00 

09/30/02*** 

PHONE  NO:  494-9643 

PLANT  MIX  OVERLAY, SEAL 

Sc  COVER 

24.010  )tm 

$ 

8,037,938 

$ 8,527,271  $ 3,952,939 

46% 

NH-STPHS  11-1(36)34 
EMIGRANT  - NORTH 


MT 

MAT'LS,  INC.(DBA)LS 

JENSEN 

APPR 

11/27/00 

F.P.M.  SCHULZ, TOM 

PLANT  MIX 

BITUMINOUS  OVERLAY, T 

URN  LANES 

Sc  GUARDRAIL 

01/17/02 

03/19/01 

PHONE  NO:  585-0453 

16.095  Itm 

$ 

1,247,605 

$ 1,240,231  $ 

1,311,428 

10/18/01 

100% 

IM  15-4(86)190 
HELENA -NORTH  & SOUTH 


COLD  MILL,  PLANT  MIX  OVERLAY,  SE 
9.444  )cm  $ 


RIVERSIDE  CONTRACTING, 
AL  Sc  COVER,  BRIDGE  REHAB 
3,194,950  $ 2,833,761  $ 


INC. 

2,589,674 


11/27/00  F.P.M.  HENKEL,  BRANDON 

03/26/01  PHONE  NO:  457-0526 

06/29/02***  91%  113% 
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IM  90-6(89)301 

RIVERSIDE  CONTRACTING, 

INC. 

12/19/00 

F.P.M.  SCHULZ, TOM 

BOZEMAN- E & W 

CRACK  & SEAT,  PL  MIX  SURF  OVERL 

AY, SEAL  & COVER 

04/17/01 

PHONE  NO:  585-0453 

9.556  km  $ 

3,220,774  $ 2,855,014  $ 

2,773,068 

10/18/01 

100% 

100% 

IM  90-5(57)264 

MARONICK  CONST.  LLC 

APPR 

01/31/01 

F.P.M.  FOGARTY, BILL 

MILLIGAN  CANYON 

SEAL  & COVER 

10/26/01 

04/03/01 

PHONE  NO:  494-9649 

IM  15-3 (57) 163 

APPR 

11/05/01 

BOULDER  HILL 

SEAL  & COVER 

10/26/01 

STPP  69-1(16)1 

APPR 

WHITEHALL  - EAST  AND  NORTH 

SEAL  & COVER 

10/26/01 

STPP  55-3(10)12 

APPR 

LEGION  AVE.  WEST  - 

WHITEHALL 

SEAL  & COVER 

10/26/01 

STPP  69-1(15)0 

APPR 

LEGION  AVE.  EAST  - 

WHITEHALL 

SEAL  & COVER 

10/26/01 

CONTRACT  TOTAL 

72.494  km  $ 

1,699,926  $ 1,588,107  $ 

1,515,  861 

100% 

113% 

BR  9029(18) 

SLETTEN  CONSTRUCTION  CO 

01/31/01 

F.P.M.  BRAZILL, WILLIAM 

MADISON  RIVER  - 58 

KM  SO  OF  EN 

RELOCATE  THRU-TRUSS , CONCRETE  D 

ECK  & ABUTMENT, AGG  SURF  APPROA 

06/19/01 

PHONE  NO:  684-5609 

0.095  km  $ 

542,443  $ 562,010  $ 

507,189 

03/29/02*** 

90% 

95% 

IM  90-5(58)274 

JIM  GILMAN  EXCAVATING 

INC. 

03/09/01 

F.P.M.  HELD,  TERRY 

THREE  FORKS  - WEST 

CRACK  SEAL, PL  MIX  SURF  OVERLAY 

,SEAL  & COVER, BRIDGE  REHAB 

04/16/01 

PHONE  NO:  285-4943 

6.795  km  $ 

4,639,919  $ 3,798,195  $ 

3,352,127 

06/30/03*** 

88% 

113% 

STPE  11-1(24)50 

BIG  SKY  ASPHALT  CO. 

PEND 

03/29/01 

F.P.M.  SCHULZ, TOM 

CARTER'S  BRIDGE  PATH  - LIVINGS 

CARTER, S BRIDGE  PATH 

09/25/01 

05/15/01 

PHONE  NO:  585-0453 

STPE  34(11) 

PEND 

10/26/01 

SIDEWALKS -PARK  COUNTY 

GRADING  & CONSTRUCTION  OF  SIDE 

WALK  W/  CURB  & GUTTER 

09/28/01 

CONTRACT  TOTAL 

4.514  km  $ 

152,377  $ 163,720  $ 

160,929 

100% 

105% 

STPS  278-1(17)43 

BLAHNIK  CONSTRUCTION, 

INC. 

05/11/01 

F.P.M.  ARVISH,MIKE 

JACKSON  - WISDOM 

PLANT  MIX  OVEERLAY  & SEAL  & CO 

VER 

08/27/01 

PHONE  NO:  494-9647 

28.600  km  $ 

1,318,294  $ 1,266,324  $ 

1,102,267 

06/30/02*** 

87% 

111% 

NH  15-4 (85) 193  F 

MARONICK  CONST.  LLC 

05/11/01 

F.P.M.  CHRISTENSEN  KEVIN 

CEDAR  STREET  INTERCHANGE -HELEN 

GRADE, AGG  SURF, PL. MIX  SURF.,SE 

AL  & COVER, SIGN, LIGHT, STEEL 

06/26/01 

PHONE  NO:  495-1506 

2.688  km  $ 

3,648,604  $ 3,153,678  $ 

1,492,509 

06/30/03*** 

47% 

58% 

*♦»  ESTIMATED  COMPLETION  DATE 
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BH  540-1 (12)32 
YELLOWSTONE -CARTERS  BRIDGE 


REPAIR  DETERIORATING  CONCRETE 
0 . 087  km  $ 


EDWARD  T CORPS  CONST. 


434,289  $ 377,345  $ 224,815 


05/24/01  F.P.M.  GRAVAGE, DANIEL 

07/05/01  PHONE  NO:  222-8110 

10/26/01  100%  80% 


BR  9034(4)  SLETTEN  CONSTRUCTION  CO 

SHIELDS  RIVER  BRIDGE  - S.E.  OF  CONST  OF  REINFORCED  CAST  IN  PL  ACE  CONC  SLAB  BR,APP  & GRVL 

0.213  km  $ 348,838  $ 348,225  $ 335,741 


06/01/01  F.P.M.  CHRISTENSEN  KEVIN 

07/17/01  PHONE  NO;  495-1506 

12/20/01  100%  83% 


NH  0002(588) 

D2  NON- INTERSTATE  GUARDRAIL 


SCOTT  LONG  CONSTRUCTION,  INC. 
GUARDRAIL  & CONCRETE  BRIDGE  RA  IL  REPLACEMENT  & UPGRADING 
0.000  km  $ 568,524  $ 376,355  $ 384,900 


06/01/01  F.P.M.  STARCEVICH  JOHN  R. 

08/13/01  PHONE  NO:  287-3868 

10/23/01  100%  73% 


IM  0002(500)  SLETTEN  CONSTRUCTION  CO 

BUTTE  AREA  SEISMIC  RETROFIT  BR  DECK  REHAB  & SEISMIC  RETRO,  BR  GIRDER  REPAIR,  BR  APPR  MODIF 

0.308  km  $ 1,390,173  $ 1,237,273  $ 1,349,588 


APPR  06/01/01 
01/28/02  07/16/01 

09/30/02*** 


F.P.M.  JOHNSON, RICKIE 
PHONE  NO:  494-9635 

98%  96% 


CM  5802(7)  SCOTT  CONSTRUCTION,  INC. 

CUSTER  AVE-SIGNAL  SYNC-HELENA  FURNISH  & INSTALL  ANTENNAS  & C OAXIAL  CABLE 

0.000  km  $ 12,464  $ 7,480  $ 5,323 


06/01/01  F.P.M.  CHRISTENSEN  KEVIN 

10/09/01  PHONE  NO:  495-1506 

10/09/01  100%  110% 


STPP  59-1(18) 13 

PI PE -SOUTH  OF  CLYDE  PARK 


DRAINAGE  PIPE  INSTALLATION 
0.000  mi  $ 


J AND  S CONSTRUCTION  INC. 


50,460  $ 53,822  $ 48,799 


APPR  07/13/01  F.P.M.  MCCORMICK,  THOMAS 

10/26/01  08/20/01  PHONE  NO:  586-5074 

09/18/01  100%  33% 


SMP  1699(02) 

BUTTE  DISTRICT  - CRUSH  AND  STO  CRUSHING  & STOCKPILING 

52.500  mi 


A.M.  WELLES,  INC. 


$ 509,953  $ 486,694  $ 488,713 


07/13/01  F.P.M.  HELD,  TERRY 

07/26/01  PHONE  NO:  285-4943 

11/21/01  100%  11/01/01 


SMP  2599(02) 

GREAT  FALLS  & BUTTE  - CRUSH  AN  CRUSHING  & STOCKPILING 

25.500  mi 


MARONICK  CONST.  LLC 


278,828  $ 229,950  $ 233,321 


07/13/01  F.P.M.  CHRISTENSEN  KEVIN 

10/05/01  PHONE  NO:  495-1506 

10/29/01  100%  11/01/01 


STPP  29-1(31)50 

SILVER  STAR  - NORTH  t SOUTH 


M A DEATLEY  CONSTRUCTION 

GRADING, GRAVEL  & PLANT  MIX  SUR  FACING 
6.965  km  $ 6,494,756  $ 6,513,198  $ 2,874,349 


08/10/01  F.P.M.  STARCEVICH  JOHN  R. 

09/17/01  PHONE  NO:  287-3868 

06/30/04***  44%  23% 
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STPP  29-1 (37) 43 

TWIN  BRIDGES  - NORTH 

GRADING, GRAVEL, PLANT  MIX 
9.936  )<:m 

JIM 

SURFA  CING 

$ 4,689,089 

GILMAN  EXCAVATING 

$ 4,293,493  $ 

INC. 

1, 120, 177 

09/07/01 

10/24/01 

06/30/04*** 

F.P.M.  BRAZILL, WILLIAM 

PHONE  NO:  684-5609 

26%  10% 

STPU  5807(8) 

NORTH  MAIN  STREET-HELENA 

BR  8-2(47)43 

LYNDALE  OVERPASS -HELENA 

CONTRACT  TOTAL 

GR,GRAVL,PL  MIX  SURF,  PED  UNDPS 

GRADE, GRAVEL, PLANT  MIX  SURF, PE 
1.706  mi  $ 

MARONICK  CONST.  LLC 

,PRSTR  CONC  BEAM  STR, WATER, 

D UNDERPASS , WATER, SEWER,  SIGNAL 

6,374,477  $ 5,843,595  $ 280,135 

10/11/01  F.P.M.  CHRISTENSEN  KEVIN 

11/12/01  PHONE  NO:  495-1506 

09/30/03*** 

5% 

0% 

HDP-IR  9113 (001)  F 

N 19TH  INTERCHANGE  LANDSCAPE 

LANDSCAPING 

0.000  mi  $ 

A.M. 

41,960 

WELLES,  INC. 

$ 37,540 

$ 0 

12/13/01  F.P.M.  MCCORMICK,  THOMAS 

/ / PHONE  NO:  586-5074 

09/15/02***  0% 

0% 

BUTTE  DISTRICT  TOTALS 

$105,037,109 

$ 98,734,947 

$ 80, 393, 150 

80% 

est-Tmated  completion  date 


J 


) 
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NH  60-2(33)93  F UNITED  MAT'LS  OF  GREAT  FALLS  APPR 

lOTH  AVE.  SOUTH- 2 OTH- WARDEN  BR  GRADING,  PCCP,  WATER  SYSTEM,  STOR  M DRAIN,  SANITARY  SEWER  03/06/01 

1.570  )cm  $ 8,511,930  $ 9,631,310  $ 10,770,080 


04/13/99 

04/22/99 

08/30/01 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO;  454-5920 

100%  09/17/00 


IM  15-4 (82)229  JIM 
AUGUSTA  INTERCHANGE-HARDY  CREE  RECYCLED  PL  MIX  BIT  OVERLAY,  SE  AL  & COVER 
STPP  9-l(7)0 

AUGUSTA  INTERCHANGE-BOWMANS  CO  COLD  MILLING,  PL  MIX  SURF,  SEAL  & COVER 
CONTRACT  TOTAL  62.467  km  $ 5,578,764 


GILMAN  EXCAVATING 

INC. 

APPR 

10/23/00 

05/04/99 

07/26/99 

10/24/00 

F.P.M.  HENDERSON,  SHON 

PHONE  NO;  454-5921 

$ 5,704,490  $ 

6, 092, 479 

100%  117% 

STPS-BR  228-2(12)22 
HIGHWOOD  - NE 


GRADING, AGG. SURF. , PL. MIX  BIT.S 
5.792  km  $ 


M K WEEDEN  CONSTRUCTION,  INC. 
URF., STEEL  GIRDER  BRIDGE 
3,286,008  $ 2,947,014  $ 3,103,385 


APPR 

12/19/00 


06/29/99 

08/11/99 

05/11/01 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  95% 


BR  60-2(56)35 
BELT  CR.  1.5  - 


KM  S.E.  OF  NEIH  CONST.  OF  A PRESTRESSED  BM  BRI 
0.140  km  $ 


SLETTEN  CONSTRUCTION  CO 
DGE  & APPROACHES 

729,275  $ 541,582  $ 


559, 399 


APPR 

09/13/01 


06/12/00 

07/13/00 

10/15/01 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  96% 


STPP  3-1(15)18 
FAIRFIELD -NORTH  & SOUTH 


COLD  RECYCLE, PLANT  MIX  BITUM  S 
15.448  mi  $ 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 
URFACE  OVERLAY  & SEAL  & COVER 
1,629,262  $ 1,508,782  $ 1,299,931 


PEND 

01/31/02 


07/06/00  F.P.M.  KLETTE,  MIKE 

07/21/00  PHONE  NO:  278-7078 

03/29/02***  86% 


88% 


NH  3-1(12)0  F 

VAUGHN-SUN  RIVER  (EAST  SECTION  GRADING,  GRAVEL,  PLANT 
NH  3-1(13)2  F 

VAUGHN-SUN  RIVER  (WEST  SECTION  GRADING,  GRAVEL,  PLANT 
CONTRACT  TOTAL  12.189  km 


WICKENS  CONSTRUCTION,  INC. 

MIX  SURFA  CING,SEAL  & COVER, 2 STRUCTURES 

MIX  SURFA  CING,SEAL  & COVER 

$ 12,371,554  $ 11,306,051  $ 10,557,671 


PEND 

08/31/00 

F.P.M.  HENDERSON,  SHON 

01/30/02 

11/14/00 

PHONE  NO:  454-5921 

PEND 

09/30/02*** 

01/31/02 

93% 

BR  9007(32) 

SUN  RIVER  - MANCHESTER 


GRADING, PLANT  MIX  APPROACHES  & 
0.314  km  $ 


TAMIETTI  CONST.  CO. 
CONT. STEEL  GIDER  BRIDGE 
1,252,045  $ 1,062,068 


INC. 


$ 999,716 


08/31/00  F.P.M.  ROBERT  VOSEN 

11/30/00  PHONE  NO:  455-8323 

03/29/02***  94%  102% 


STPS  228-2(15)24 
HIGHWOOD-NORTHEAST  (PHASE  II) 

GRADE, AGG. SURF. 

.PLANT  MIX  SURF 

WICKENS 

. , SEAL  & COVER 

CONSTRUCTION 

, INC. 

APPR 

10/26/01 

5.139  km 

$ 

1,521,899  $ 

1,486,071 

$ 1,364,233 

11/06/00  F.P.M.  WOODHOUSE,  HAROLD 

04/02/01  PHONE  NO:  738-4505 

06/13/02***  92%  91% 
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NH  0002 (379) 

WETLAND  MIT.-E.  OF  BROWNING 

BRIDGE  WATER  MAIN  RECON, GRADE, 

SLETTEN  CONSTRUCTION 

, GRAVEL, PLANT  MIX  BITUMINOUS 

CO 

APPR 

08/13/01 

11/27/00 

02/20/01 

F.P.M.  BECKDEDAHL  MARK 

PHONE  NO:  873-8624 

BR  1-3 (43)209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


GRADING, SEEDING  AND  FENCING 
0.500  km 


$ 1,964,581  $ 2,159,610  $ 1,775,159 


01/14/02* 


81% 


73% 


STPP  80-1(16)28 
GERALDINE  - S.E. 


PRINCE, 


PL  MIX  BIT  SURF  OVERLAY,  SEAL  & 
24.730  km  $ 


COVER 

1,864,492 


$ 


INC 

1,765,  772 


$ 1,762,585 


12/19/00 

03/05/01 

06/30/02*** 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

99%  90% 


STPS  343-1(4)33 
GALATA  - NORTH  & SOUTH 


GRADING, GRAVEL, PL  MIX 

BIT  SURF 

BLAHNIK 

,SEAL  & COVER 

CONSTRUCTION 

, INC. 

16.580  km 

$ 

2,830,839  $ 

3,217,379 

$ 3,158,055 

12/19/00 

01/17/01 

02/05/02 


F.P.M.  BERG,  GARY 
PHONE  NO:  265-6821 
100% 


98% 


STPHS  10-1(21)2 

1996  - D3  - SIGNALS 
STPHS  5299(47) 

1997  GREAT  FALLS  - ELECTRICAL 
CONTRACT  TOTAL 


SCOTT  CONSTRUCTION,  INC. 

1996  D3  SIGNALS  & SIGNING 

1997  GREAT  FALLS -ELECTRICAL  SI  GNALS  & SIGNING 

0.000  km  $ 154,676  $ 67,394  $ 


63,944 


03/09/01 

06/19/01 

11/08/01 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 


100% 


93% 


IM  15-8 (55) 389 
SUNBURST  - SWEETGRASS 


MILL, FILL, EXC, HOT  RECYCLE  PL  M 
13.700  km  $ 


JTL  GROUP, INC. -DBA  A-1  PAVING 
IX  BITUM  SURF, SEAL  & COVER 
5,682,958  $ 5,243,251  $ 4,967,362 


03/09/01 

04/10/01 

06/30/03*** 


F.P.M.  BECKDEDAHL  MARK 
PHONE  NO:  873-8624 

95%  90% 


NH  10-3(10) 89 
BOX  ELDER -HAVRE 


BLAHNIK 

CONSTRUCTION, 

INC. 

05/11/01 

F.P.M.  BERG,  GARY 

PLANT  MIX  SURFACING 

& SEAL  St  C OVER 

07/19/01 

PHONE  NO:  265-6821 

35.742  km 

$ 2,326, 

,601  $ 

2,252,775  $ 

1, 798,685 

09/30/02*** 

80% 

106% 

IM  15-8(54)398  SWANK  ENTERPRISES  05/11/01  F.P.M.  BECKDEDAHL  MARK 

SWEETGRASS  REST  AREA  NEW  REST  AREA  & LANDSCAPING  06/22/01  PHONE  NO:  873-8624 


0.000  km 

$ 

1,509,202  $ 

1,952,930  $ 1,754,425 

09/24/02*** 

90% 

70% 

STPS 

223-1(7)2 

BLAHNIK 

CONSTRUCTION,  INC. 

05/11/01 

F.P.M.  AAFEDT,  RANDY 

3 KM 

N.  OF  US.  87 

- NORTH 

PLANT  MIX 

BIT. SURFACING  OVERLA 

Y,SEAL  St  COVER 

06/04/01 

PHONE  NO:  454-5920 

22.125  km 

$ 

972,889  $ 

921,217  $ 831,575 

08/12/01 

100% 

73% 
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IM-STPS-NH-STPP  0002(583: 

) 

HIGHWAY  SPECIALTIES, 

, INC. 

APPR 

05/24/01 

F.P.M.  KLETTE,  MIKE 

2001-D3 -DURABLE  PAVEMENT 

MARKI  APPLICATION  OF 

EPOXY  PAVEMENT 

MARKINGS 

01/28/02 

08/16/01 

PHONE  NO:  278-7078 

• 

34.600 

mi 

$ 

572,596  $ 

548,017 

$ 

582,629 

10/18/01 

100% 

09/14/01 

PLH-STPU  5221(3) 

UNITED 

MAT'LS  OF  GREAT 

FALLS 

08/10/01 

F.P.M.  AAFEDT,  RANDY 

GIANT  SPRINGS  ROAD-GREAT 

FALLS  GRADE, AGG  & PL 

MIX  BITUM 

SURF, 

SEAL  & COVER  S 

£ PED  UNDERPASS 

09/19/01 

PHONE  NO:  454-5920 

0.980 

Icm 

$ 

758,075  $ 

818,784 

$ 

470,519 

08/22/02*** 

57% 

54% 

IM  15-6(34)301 

MT  MAT' 

LS,  INC. (DBA) LS 

JENSEN 

08/10/01 

F.P.M.  WOODHOUSE,  HAROLD 

POWER  - NORTH  & SOUTH 

MILL,  FILL,  PMS  OVERLAY  & SEAL  £ 

: COVER  OF  MAINLINE  & HOT 

10/04/01 

PHONE  NO:  738-4505 

12.476 

km 

$ 

3,544,167  $ 

3,399,300 

$ 

491,797 

06/20/03*** 

14% 

52% 

CM  5218(2) 

MONTANA  LINES,  INC 

08/10/01 

F.P.M.  AAFEDT,  RANDY 

2ND  AVE  N-SIGNALS -GREAT  FALLS  SIGNALS , SIGNING, SIDEWALK 

& CUR 

: B & GUTTER  IMPROVEMENTS 

11/05/01 

PHONE  NO:  454-5920 

0.000 

km 

$ 

203,890  $ 

149,512 

$ 

92,987 

06/04/02*** 

62% 

23% 

NH  1-4 (21)279 

MONTANA 

LINES.  INC 

OVERHEAD  SIGN-SHELBY 

OVERHEAD  CANTILEVER 

SIGN  STRUC 

TURE 

0.000  km 

$ 

15,035  $ 

25,275  $ 

0 

09/07/01  F.P.M.  BECKDEDAHL  MARK 

/ / PHONE  NO:  873-8624 

06/02/02***  0%  0% 


BR  444-1 (4)4 

WILLOW  CREEK -NORTHEAST  OF  BLAC 
BR  444-1 (5)4 

CUT  BANK  CREEK-NORTHEAST  OF  BL 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 

PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 
.890  )tm  $ 1,551,062  $ 1,672,569  $ 


535,857 


09/07/01  F.P.M.  BECKDEDAHL  MARK 

10/22/01  PHONE  NO:  873-8624 

07/24/02*** 


32% 


16% 


NH  1-5(5)308  F 
LOTHAIR  - EAST 


GRADING,  GRAVEL,  PLANT  MIX  BIT.S 
21.569  )tm  $ 


SCHELLINGER  CONST  CO., INC. 
URFACE,SEAL  & COVER 

8,518,696  $ 9,073,543  $ 90,737 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  1%  0% 


IM  15-5(100)291 
VAUGHN-NORTH 


SCHELLINGER  CONST  CO., INC. 

GRADE, AGG  SURF, COLD  MILL, PL  MI  X BIT  SURF, SEAL  & COVER, REHAB 
16.211  )cm  $ 12,118,035  $ 11,612,453  $ 453,010 


10/11/01  F.P.M.  AAFEDT,  RANDY 

11/06/01  PHONE  NO:  454-5920 

06/30/02***  4%  0% 


NH-RAD-MT  98 (01) 

MALMSTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB  .,  PORT  CMNT  CONC 

0.233  1cm  $ 


UNITED  MAT'LS  OF  GREAT  FALLS 
PAVE,STRM  DRN, WATER  MAIN, SIGN 
909,244  $ 881,874  $ 


0 


11/21/01  F.P.M.  AAFEDT,  RANDY 

/ / PHONE  NO:  454-5920 

09/30/02***  0%  0% 
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IM  0002(501) 

DIST  3 - BRIDGE  DECK  IMPVT  BRIDGE  DECK  REHABILITATION 

0.783  Icm 

COP 

$ 2,676,901 

CONSTRUCTION  CO. 

$ 2,147,208  $ 21,469 

11/21/01 
/ / 

06/30/04*** 

F.P.M.  HENDERSON,  SHON 

PHONE  NO:  454-5921 

1%  0% 

IM  15-4  (95)240 

DEARBORN  REST  AREA- PHASE  1 

REST  AREA- PHASE 

0.000  mi 

NELSON'S  CONSTRUCTION 

1, WATER  WELL  D RILLING  & WATER  SYSTEM 

$ 214,628  $ 144,422  $ 

0 

11/21/01 
/ / 

08/02/02*** 

F.P.M.  HENDERSON,  SHON 
PHONE  NO:  454-5921 

0% 

0% 

GREAT  FALLS  DISTRICT  TOTALS 

$ 83,269,301  $ 82,240,654 

$ 

53, 597, 690 

63% 

***  ESTIMATED  COMPLETION  DATE 
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STPP  2-1(28)6 

MILES  CITY  - EAST 

AMERICAN  CONTRACTING, 

GRADING,  AGG.  SURF.  , PLANT  MIX  BI  T.SURF.&  SEAL  & COVER 

10.800  (cm  $ 6,210,231  $ 5,653,388  $ 

INC. 

6,210, 179 

APPR 

07/26/01 

04/13/99 

06/14/99 

06/21/01 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

101% 

STPS  494-1(2)0 
PLEVNA- SOUTH 


AGG, PL  MIX  BITUMINOUS 

SURFACIN 

G, 

NORTHERN  IMPROVEMENT  COMPANY 

SEAL  & COVER 

APPR 

03/06/01 

06/12/00 

07/31/00 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

12.203  (cm 

$ 

1, 

963,485  $ 2,052,072  $ 2,126,335 

06/08/01 

100% 

STPE-STPP  42-3(14)76 
BN  UNDERPASS -GLASGOW 


L. 

SCANLAN  CONTRACTOR 

APPR 

06/12/00 

F.P.M.  PISK,  RANDAL 

STORM  DRAIN  UPGRADE 

& PUMPHOUS 

E 

08/13/01 

08/11/00 

PHONE  NO:  228-9478 

0.000  km 

$ 

282, 177 

$ 411,571  $ 

406,817 

03/29/02*** 

99% 

109% 

STPP  22-2(15)30 

S K CONSTRUCTION, 

INC. 

PLENTYWOOD  - WEST 

GRADING,  GRAVEL,  PLANT 

MIX  BITUM 

SURF  & PRESTRESSED  BEAM 

BRIDG 

17.613  (cm 

$ 

7,245,674  $ 6,171,379 

$ 5,197,542 

07/06/00 

07/19/00 

06/19/03*** 


F.P.M.  ARTHUR,  RONALD  T. 
PHONE  NO:  787-5701 

84%  78% 


IM  94-7(22)244 

2.4  KM  EAST  OF  WIBAUX-EAST 


COLD  MILLING, PLANT  MIX  OVERLAY 
10.390  )cm  S 


EMPIRE  SAND  AND  GRAVEL  COMPANY 
,SEAL  & COVER 

2,836,233  $ 3,122,719  $ 3,172,765 


07/06/00 

08/10/00 

11/13/01 


F.P.M.  LAUCKNER,  JAMES 
PHONE  NO:  377-5296 

100%  97% 


STPS  254-1(17)32 

13  KM  NORTH  OF  BLOOMFIELD 


NO  GRADING,  AGG.  SURF.  , PLANT  MIX  BI 
9.369  )<m  $ 


WICKENS  CONSTRUCTION,  INC. 

TUM  SURF.&  SEAL  & COVER 

2,421,892  $ 2,174,379  $ 2,239,709 


APPR 

06/13/01 


08/02/00 

08/21/00 

07/18/01 


F.P.M.  SLASKA,  JIM 
PHONE  NO:  377-5296 
100% 


49% 


IM  94-5(30)170 

POWDER  RIVER  - EAST 

MILLING, FILLING, PLANT  MIX  BITU 
23.700  (cm  $ 

EMPIRE  SAND  AND  GRAVEL 

M. SURFACING  OVERLAY, SEAL  & 
9,590,337  $ 8,891,443  $ 

COMPANY 

9,314,730 

APPR 

10/26/01 

08/31/00 

09/21/00 

11/16/01 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

100% 

87% 

NH  37-2(16)42  F 

LAME  DEER -EAST 

GRADE, AGG. CTB,  PLANT  MIX  SURF,S 
11.190  (cm  $ 

RIVERSIDE  CONTRACTING, 
EAL  & COVER, & WETLAND 
8,910,576  $ 9,038,202  $ 

INC. 

8,993,524 

11/06/00 

12/12/00 

08/18/03*** 

F.P.M.  MARTIN,  DOUGJJ^S 

PHOlJE  NO:  748-3175 

99% 

86% 

NH 

37-2(17)49 

F 

RIVERSIDE  CONTRACTING, 

INC. 

11/06/00 

F.P.M.  MARTIN,  DOUGLAS 

11 

KM  EAST  OF 

LAME  DEER  - 

EAST  GRADE  AGG  SURF. 

8.925  (cm 

,CTB, PLANT  MIX 

$ 

SURF., SEAL  & COVER 

8,308,921  $ 8,831,903  $ 

8,637,042 

12/12/00 

08/21/03*** 

PHONE  NO:  748-3175 

98%  85% 
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NH  23-2 (18) 64  F 

OLIVE  N & S 

GRADING, GRAVEL,  PLANT  MIX 
19.100  l<m 

SURFA 

$ 

E.H.  OFTEDAL  AND  SONS, 
CING  & PRESTRESSED  CONC.BEAM 
9,371,165  $ 10,642,287  $ 

, INC. 

8,208,441 

11/27/00 

03/12/01 

06/30/04*** 

F.P.M.  SWANSON,  ROBERT 
PHONE  NO:  436-2704 

77% 

E. 

59% 

NH  99-1(4)29 

LORING  - NORTH  & SOUTH 

LEVELING, COLD 

39.980  )cm 

MILLING, PLANT  MI 

$ 

PRINCE,  INC 

X OVERLAY, SEAL  & COVER, SIGN 
2,180,496  $ 1,935,631  $ 

1,648,407 

11/27/00 

05/24/01 

06/24/02*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

85% 

82% 

IM  94-4 (64)142 

5 KM  EAST  OF  MILES  CITY-EAST 

MILLING, RECYCLED 

PLANT 

MIX 

FIL 

PRINCE,  INC 
L,PL  MIX  OVERLAY, SEAL 

& 

COVER 

APPR 

10/26/01 

11/27/00 

03/07/01 

F.P.M.  RUDE,  DWAYNE 
PHONE  NO:  233-3612 

IM  94-4  (63)129 

RADAR  INTERCHANGE -EAST 

MILLING, RECYCLED 

PLANT 

MIX 

FIL 

L,PL  MIX  OVERLAY, SEAL 

& 

COVER 

08/01/01 

CONTRACT  TOTAL 

28.784  )tm 

$ 

4,132,019  $ 3,614,; 

321 

$ 3,560,475 

100% 

46% 

STPP-NH-IM  0002(492) 

2 0 00 -D4 -DURABLE  PAVEMENT  MARKI  2 00 0-D4 -DURABLE  PAVEMENT  MARKI 

355.300  l<m  $ 

ARROW  STRIPING  AND 

NGS 

404,269  $ 345,707 

MFG. 

$ 

, , INC. 

414,481 

APPR 

08/14/01 

11/27/00 

05/16/01 

08/08/01 

F.P.M.  MIKE  BUTZLAFF 

PHONE  NO:  653-1577 

100% 

77% 

IM  94-4  (62)  148 

SHIRLEY  INTERCHANGE  - EAST  & W MILLING,  HOT  RECYCLED  PLANT  MIX 

9.427  )cm  $ 

PRINCE,  INC 
OVERLAY, SEAL  & COVER 
3,440,799  $ 2,837,364 

$ 

2,860, 371 

APPR 

10/26/01 

11/27/00 

03/06/01 

11/02/01 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

100% 

79% 

NH  23-2  (20)  56  F 

E.H. 

OFTEDAL  AND  SONS,  INC. 

12/19/00 

F.P.M.  SWANSON,  ROBERT  E. 

COALWOOD  - SOUTH 

GRADING,  GRAVEL, 

PL  MIX  SURF, SEA  L 

& COVER 

02/13/01 

PHONE  NO:  436-2704 

13.249  )cni 

$ 7, 

520, 509 

$ 7,095,158  $ 6,672,601 

09/30/03*** 

94%  62% 

IM  94-3 (54) 116 

PRINCE,  INC 

01/31/01 

F.P.M.  MIKE  BUTZLAFF 

HATHAWAY -EAST  & WEST(WB) 

MILL, FILL, PLANT  MIX  OVERLAY, SE 

AL  & COVER 

06/07/01 

PHONE  NO:  653-1577 

20.502  )cm  $ 

3,457,200  $ 3,100,000 

$ 2,919,490 

06/30/03*** 

94% 

102% 

STPP  0002(503) 

HIGHWAY 

IMPROVEMENT 

INC 

APPR 

03/09/01 

F.P.M.  LAUCKNER,  JAMES 

1-94  BUSINESS  LOOP-GLENDIVE 

CRACK 

SEALING 

08/13/01 

04/30/01 

PHONE  NO:  377-5296 

STPP  25-1 (28) 9 

APPR 

10/03/01 

14  KM  NORTH  OF  CIRCLE-NORTH 

CRACK 

SEALING 

08/13/01 

SFCN  57-5(23)192 

APPR 

32  KM  WEST  OF  JORDAN-EAST 

CRACK 

SEALING 

08/08/01 

SFCN  20-1 (7)  1 

APPR 

JUNCTION  1-94  & MT  16-NORTHEAS 

CRACK 

SEALING 

08/08/01 

CONTRACT  TOTAL  103 

.060  km 

$ 

338,168  $ 

341, 280 

$ 

351,141 

100%  63% 
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STPP  25-1(27)0 
CIRCLE-NORTH 


CENTURY 

COMPANIES, 

INC. 

APPR 

03/09/01 

F.P.M.  LAUCKNER,  JAMES 

PLANT  MIX  OVERLAY,  SEAL  & CX)VER 
13.817  km  $ 

791,451  $ 

871,751 

$ 1,339,076 

08/13/01 

04/09/01 

08/21/01 

PHONE  NO:  377-5296 

100% 

BR  208-1(2)9 
WHITEWATER  CREEK 


WHITEWATER  GRADING,  GRAVEL,  CONDTRUCTION  OF 

0.611  )cm  $ 


SLETTEN  CONSTRUCTION  CO  APPR 

STEEL  GIRDER  BRIDGE  01/28/02 

584,909  $ 703,872  $ 716,093 


03/29/01 

06/12/01 

11/05/01 


F.P.M.  GREUFE,  LARRY 
PHONE  NO;  653-1574 

100%  71% 


NH  23-1 (19)48  F 
COALWOOD- NORTH 


GRADING, GRAVEL,  PLANT  MIX  SURFA 
13.294  km  $ 


E.H.  OFTEDAL  AND  SONS, 
CING,SEAL  & COVER 
6,017,266  $ 6,485,034  $ 


INC. 

1,417,455 


03/29/01  F.P.M.  RUDE,  DWAYNE 

08/28/01  PHONE  NO;  233-3612 

09/30/03***  22%  53% 


STPP  23-1(26)0 

CENTURY 

COMPANIES, 

INC. 

APPR 

05/11/01 

F.P.M.  BARTH, 

TIM 

JCT  MT  59  Sc  US 

12  EAST 

PLANT  MIX 

B I T . OVERLAY , S EAL 

& C OVER 

01/17/02 

06/11/01 

PHONE  NO:  233 

-3628 

CM  8005(2) 

PEND 

06/30/02*** 

BRIDGE  STREET  - 

MILES  CITY 

PLANT  MIX 

BIT .OVERLAY, SEAL 

t C OVER 

01/11/02 

CONTRACT  TOTAL 

1.299  km 

$ 649, 

, 989  $ 

794,861 

$ 

965, 016 

98% 

129% 


NH  23-3(10) 130 
ALZADA-EAST  & WEST 


WIDENING, CEMENT  TREATED  PULV  B 
15.298  km  $ 


RIVERSIDE  CONTRACTING,  INC. 
ASE.PL  MIX  OVERLAY  & SEAL  & CO 
5,040,955  $ 4,929,743  $ 1,636,013 


06/01/01  F.P.M.  BARTH,  TIM 

07/10/01  PHONE  NO:  233-3628 

09/08/03***  33%  67% 


STPP-STPE  2-2(11)83 
US  12  t MT  7 JCT  - BAKER 


GR, 

GRVL, 

CEMENT  TREATED  BASE, MI 

RIVERSIDE  CONTRACTING,  INC. 

LL,PL  MIX  BIT  Sc  CONC  SURF,CIRIB 

APPR 

01/17/02 

06/01/01 

07/09/01 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

2.060 

km 

$ 

2,339,057  $ 2,779,868  $ 3,083,942 

09/09/02*** 

98% 

STPS  447-1(15)0 
JUNCTION  1-94  - SOUTH 


COLD  MILLING, PLANT  MIX  OVERLAY 
19.403  km  $ 


NORTHERN  IMPROVEMENT  COMPANY 
,SEAL  t COVER 

825,291  $ 820,901  $ 754,634 


06/01/01 

07/20/01 

08/27/01 


F.P.M.  MIKE  BUTZLAFF 
PHONE  NO:  653-1577 

100%  37% 


STPP  31-1(13)0 
GLASGOW  - NORTH 


RIVERSIDE  CONTRACTING, 

INC. 

07/13/01 

F.P.M.  PISK,  RANDAL 

PLANT  MIX  OVERLAY, LEVELING, SEA 

L Sc  COVER 

09/11/01 

PHONE  NO:  228-9478 

27.260  mi  $ 

1,639,613  $ 1,593,197  $ 

261,884 

07/15/02*** 

16% 

55% 

SMP  0999(02)  KONITZ  CONTRACTING,  INC. 

GLENDIVE  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

20.000  mi  $ 406,575  $ 294,625  $ 295,006 


07/13/01  F.P.M.  RUDE,  DWAYNE 

09/19/01  PHONE  NO:  233-3612 

11/19/01  100%  03/15/02 
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SMP  1099 (02) 

GLENDIVE  DISTRICT  - CRUSH  AND 


STPP  2-1(33)46 

CUSTER/FALLON  CO  LINE  - E & W 


CRUSHING  & STOCKPILING 
16.800  km  $ 


COLD  MILLING, PLANT  MIX  & SEAL 
20.814  km  $ 


CENTURY  COMPANIES,  INC. 
251,160  $ 234,700  $ 


PRINCE,  INC 

; COVER 

2,925,888  $ 3,222,322  $ 


07/13/01 

07/30/01 

236,511  11/08/01 


08/10/01 

09/26/01 

480,874  06/30/03*** 


F.P.M.  ARTHUR,  RONALD  T. 

PHONE  NO:  787-5701 

100%  04/01/02 


F.P.M.  RUDE,  DWAYNE 
PHONE  NO:  233-3612 

15%  37% 


NH  1-9(37)541 
GLASGOW  EAST  & WEST 


PLANT  MIX  BITUMINOUS  OVERLAY, P 
5.267  km  $ 


CENTURY  COMPANIES, 
CCP,MILL  & LEVELING 
2,903,857  $ 2,718,447 


INC. 

$ 


715, 500 


08/10/01  F.P.M.  PISK,  RANDAL 

09/12/01  PHONE  NO:  228-9478 

06/30/03***  26%  28% 


STPS  438-1(10)29 

J T 

L GROUP,  INC. 

- HIGHWAY 

46  KM  NORTH  OF  NASHUA -NORTH 

GRADING, GRAVEL, PLANT  MIX  SURFA 

CING  Sc  SEAL 

Sc  COVER 

STPS  438-1(15)21 

34  KM  NORTH  OF  NASHUA-NORTH 

CONTRACT  TOTAL 

LEVELING, PMS  OVERLAY, SEAL  & CO 
11.922  km  $ 

VER 

2,439,686 

$ 2,980,507 

$ 1,201,644 

08/10/01  F.P.M.  PISK,  RANDAL 

09/26/01  PHONE  NO:  228-9478 

06/30/03*** 


40% 


46% 


NH-STPS-STPP  0002(584)  HIGHWAY  SPECIALTIES,  INC. 

200 1-D4 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKING  MATERIAL 

19.640  km  $ 117,177  $ 115,683  $ 0 


08/10/01  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

07/02/02***  0%  30% 


NH-STPS-BR  6(10) 

DEBCON, 

INC 

WATERSHED  16  - WETLAND  MITIGAT  COSTRUCTION  OF  A 

58-METER  DIKE 

EMBANKMENT  t 

CREATION  OF  A 

0 . 000  km 

$ 

85,903  $ 

64,986  $ 

67, 275 

08/10/01 

10/05/01 

11/06/01 


F.P.M.  BARTH,  TIM 
PHONE  NO:  233-3628 
100% 


17% 


CM  43  (20) 

PAVING  - WOLF  POINT 


GRADE, GRAVEL, PL  MIX  BITUM.SURF 
0.872  km  $ 


CENTURY  COMPANIES,  INC. 
ACE, SEAL  & COVER, & CONCRETE 
557,586  $ 592,949  $ 


290, 816 


08/10/01  F.P.M.  MIKE  BUTZLAFF 

09/26/01  PHONE  NO:  653-1577 

08/26/02***  49% 


55% 


04  1405(1) 

FRANZ  CONSTRUCTION, 

INC 

COUNTY  ROAD  350-SIDNEY 

PLANT  MIX 

BITUMINOUS  OVERLAY, & 

SEAL  Sc  COVER 

1.260  km 

$ 

102,743  $ 122,620 

$ 

0 

08/10/01  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

03/29/02***  0%  23% 


BR  9053 (27) 

MILK  RIVER  - N OF  TAMPICO 


CONST  OF  CONTINUOUS  STEEL  BEAM 
0.449  km  $ 


SLETTEN  CONSTRUCTION  CO 
STRUCTURE  WITH  GRAVELED  APPRO 
1,884,743  $ 1,236,837  $ 


443,238 


09/07/01 

10/18/01 

09/30/02*** 


F.P.M.  GREUFE,  LARRY 
PHONE  NO:  653-1574 
36% 


14% 
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PLH-STPS  323-1(13)62 

ALZADA  - NORTH 

WICKENS  CONSTRUCTION,  INC. 

GRADING  & GRAVEL  SURFACING 

16.100  km  $ 4,080,875  $ 4,178,086  $ 795,662 

10/11/01 

11/05/01 

06/30/04*** 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

19% 

0% 

IM  94-6(47)231 

WIBAUX-EAST  AND  WEST 

RIVERSIDE  CONTRACTING,  INC. 

MILLING,  FILLING,  PL  MIX  OVERLAY  & CULVERT  REPLACEMENT 

19.818  mi  $ 4,963,749  $ 4,678,083  $ 0 

11/21/01 
/ / 

09/30/03*** 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

0% 

0% 

GLENDIVE  DISTRICT  TOTALS 

$117,222,621  $115,677,873  $ 87,634,689 

74% 
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DPI  0194  (001)  F 

SHILOH  1-90  INTERCHANGE 

NORTHERN  LINE  LAYERS,  INC. 

GRADING, AGG. SURF. PL. MIX  BIT.SU  RF.  & SEAL  & COVER 

4.154  km  $ 14,524,331  $ 15,444,134  $ 15,791,219 

APPR 

05/02/01 

06/11/98 

08/10/98 

12/19/01 

F.P.M.  SLOE,  DAVID  A, 

PHONE  NO:  657-0269 

100% 

99% 

STPP  14-5(15)169 

ROUNDUP -EAST 

WICKENS  CONSTRUCTION,  INC. 

GRADE,  CEMENT  TREATED  BASE,  PLAN  T MIX  SURFACING  & SEAL  & COVER 

19.333  km  $ 11,563,965  $ 9,648,986  $ 9,510,283 

11/25/98 

02/22/99 

06/30/02*** 

F.P.M.  BROWN  GERRY 

PHONE  NO:  323-3699 

99% 

97% 

IM  90-8(132)438 
BILLINGS-MOSSMAIN  SCALE 

IM  90-8(139)437 

MOSSMAIN  - BILLINGS 

CONTRACT  TOTAL 

JTL  GROUP,  INC. -BILLINGS 

PL. MIX  BIT. SURF. , OVERLAY, SEAL,  6 COVER, 2 NEW  BRIDGE  & 8 

GR,  AGG.  SURF,  PL. MIX  SURF,  SEAL  & COVER,  PCCP,  MCS  BLDG  & SCALE 

19.734  km  $ 10,173,185  $ 9,101,273  $ 12,162,545 

APPR 

01/29/01 

APPR 

10/23/00 

12/16/98 

03/15/99 

06/22/01 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

100% 

93% 

IM  90-9(91)498 

BIGHORN  RIVER-HARDIN 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

BRIDGE  DECK  REHAB. 

APPR 

10/26/01 

06/29/99 

09/01/99 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

IM  90-9(85)509 
CROW  AGENCY -GARRYOWEN 
IM  90-9(86)517 
GARRYOWEN- LODGE  GRASS 
CONTRACT  TOTAL 


RUMBLE  STRIPS, SEAL  & COVER 

COLD  MILLING, PL. MIX  FILL, SEAL  & COVER 
37.617  Icm  $ 3,480,454  $ 4,188,307  $ 4,398,523 


05/09/01 


100% 


83% 


PLH-STPS-CT  314-1(13)32 
NORTHERN  CHEYENNE  BORDER 


E.H.  OFTEDAL  AND  SONS,  INC.  PEND  09/01/99 

NOR  GRADE,  AGG.  SURF.  , PLANT  MIX  BIT.  SURF,  SEAL  & COVER  01/29/02  11/16/99 

19.913  km  $ 9,237,472  $ 7,818,266  $ 10,183,338  ll/Ol/Ol 


F.P.M.  FAVERO  CRAIG 
PHONE  NO:  657-0267 
100% 


93% 


NH  57-2(19)22  F 

GEYSER  - EAST  CEMENT  TREATED  PULVERIZED  BASE 

NH  57-2(20)27  F 

12  KM  EAST  OF  GEYSER  - EAST  CEMENT  TREATED  PULBERIZED  BASE 

CONTRACT  TOTAL  20.430  km  $ 


PRINCE,  INC 

APPR 

03/16/00 

,PMS,SEAL  & COVER 

09/13/01 

06/12/00 

APPR 

10/10/01 

,PMS,SEAL  & COVER 

09/13/01 

6,291,708  $ 4,617,268 

$ 4,566,135 

F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 


100% 


102% 


BR  9048(11) 

STILLWATER  RIVER-N.E.  OF  ABSAR  GR. , AGG .APPROACHES, PRESTRESSED 

0.663  km  $ 


EDWARD  T CORPS  CONST. 
CONCRETE  BEAM  BRIDGE 
1,183,040  $ 823,782  $ 


APPR 

08/13/01 

932,800 


03/16/00 

04/05/00 

03/29/02*** 


F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

98%  98% 


STPU  1002(9) 

WISCONSIN  TO  17TH  ON  RIMROCK 

RECONST 

W/CURB , GUTTER, SIDEWALK 

JTL  GROUP,  INC. -BILLINGS 

S, PLANT  MIX  BITUMINOUS  SURF 

APPR 

08/13/01 

06/12/00 

07/10/00 

F.P.M.  SHUPAK,TOM 

PHONE  NO:  657-0271 

1.079  km 

$ 

2,699,863  $ 3,145,343  $ 3,516,523 

06/30/02*** 

98% 

97% 
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STPS  314- 

■1(14)18 

CENTURY 

COMPANIES, 

INC. 

APPR 

07/06/00 

F.P.M.  FAVERO  CRAIG 

JONCTION 

S66 -NORTH 

PLANT  MIX  BITUMINOUS  OVERLAY 

03/06/01 

09/06/00 

PHONE  NO:  657-0267 

23 . 160  km  $ 

1,392,896  $ 

1, 558, 796 

$ 1,595,085 

08/07/01 

100% 

82% 

BR  568-1(9)1 

COP  CONSTRUCTION  CO. 

08/31/00 

F.P.M.  NELSON,  ROD 

YELLOWSTONE  RIVER-NW  POMPEYS 

P CONST  OF  PRESTRESSED  CONC.BEAM 

BRIDGE , GRADING,  AGGERGATE 

10/10/00 

PHONE  NO:  657-0264 

1.060  )cm 

$ 

2,736,398  $ 1,874,523  $ 

1,805,871 

06/30/02*** 

96% 

98% 

IM  94-2(28)51 

EMPIRE  SAND  AND  GRAVEL 

COMPANY 

11/06/00 

F.P.M.  SLOE,  DAVID  A. 

HYSHAM  HILLS 

COLD  MILLING, 

, PULVERIZE,  PLANT  M 

IX  SURF., SEAL  & COVER 

01/09/01 

PHONE  NO:  657-0269 

19.149  1cm 

$ 

6,888,544  $ 6,131,635  $ 

6,217,162 

09/30/02*** 

98% 

91% 

STPP  28-2(22)70 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/06/00 

F.P.M.  JAY  MUHLBEIER 

RED  LODGE  - NORTH 

COLD  MILLING, COLD  RECYCLE, PLAN 

T MIX  SURF., SEAL  t COVER, & PS 

10/26/01 

03/12/01 

PHONE  NO:  657-0207 

50.482  )cm 

$ 

3,068,261  $ 3,225,039  $ 

4,200,041 

09/30/02*** 

98% 

93% 

IM  94-1(61)47 

EMPIRE  SAND  AND  GRAVEL 

COMPANY 

11/27/00 

F.P.M.  SLOE,  DAVID  A. 

BIG  HORN  INTERCHANGE  E £=  W 

MILL, PLANT  MIX  BITUMINOUS  SURF 

ACING,SEAL  & COVER 

02/08/01 

PHONE  NO:  657-0269 

17.837  km 

$ 

2,185,015  $ 2,360,221  $ 

1,886,097 

07/09/02*** 

80% 

71% 

IM  90-8(149)399 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/27/00 

F.P.M.  JAY  MUHLBEIER 

REEDPO I NT - COLUMBUS 

COLD  MILLING, 

PL  MIX  BITUM  SUR 

F FILL  & OVERLAY\SEAL  & COVER 

08/13/01 

02/01/01 

PHONE  NO:  657-0207 

IM  90-7(77)364 

06/20/02*** 

16  KM  EAST  OF  SWEET  GRASS  COUN  COLD  MILLING, 

PLANT  MIX  BITUM. S 

URF.FILL  & OVERLAY/SEAL  & 

CONTRACT  TOTAL 

23.953  km 

$ 

3,191,843  $ 3,142,392  $ 

2,877,628 

92% 

63% 

BR  9056  (26) 

EGGART  ENGINEERING  & CONST. 

12/19/00 

F.P.M.  NELSON,  ROD 

BBWA  CANAL -MOSSMA IN  INTERCHANG  GRADING,  PL  MIX  SURF , AGGREGATE  SURF,  SEAL  & COVER 

03/01/01 

PHONE  NO:  657-0264 

0.321  km 

$ 

326,422  $ 336,697  $ 

279, 134 

10/17/01 

100% 

99% 

NH  4-1 (23)0  F 

CENTURY  COMPANIES,  INC. 

12/19/00 

F.P.M.  BERGEN,  PERRY 

WARREN  - NORTH  & SOUTH 

GRADING, AGG  SURF, PL  MIX  BIT  SU 

RF,COLD  IN-PLACE  RECYCLE, 

03/05/01 

PHONE  NO:  322-5870 

20.497  km 

$ 

7,351,605  $ 6,409,592  $ 

3,709,384 

06/30/03*** 

58% 

48% 

SFCI  94-1(58)13 

RIVERSIDE  CONTRACTING, 

INC. 

01/31/01 

F.P.M.  JAY  MUHLBEIER 

BALLANTINE  INT  - EAST  & WEST 

MILL, FILL, SEAL  & COVER, BRIDGE  DECK  SURFACE  TREATMENT 

03/12/01 

PHONE  NO:  657-0207 

***  ESTIMATED  COMPLETION  DATE 
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ORIGINAL 
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SFCI  94-1(59)8 

PEND 

09/19/01 

HUNTLEY  - BALLANTINE 

MILL, FILL, SEAL 

& COVER  Sc 

GUARD 

RAIL  IMPROVEMENTS 

01/11/02 

CONTRACT  TOTAL 

25.490  km 

$ 

2,867,635  $ 2,739,748 

$ 

2,619,580 

100% 

84% 

IM  90-9(93)543 

MARVIN  A.  REHBEIN 

03/09/01 

F.P.M.  JAY  MUHLBETER 

WYOLA  - SOUTH 

COLD  MILLING, FILL, SEAL  & 

COVER 

05/21/01 

PHONE  NO:  657-0207 

17.624  km 

$ 

2,487,066  $ 2,691,176 

$ 

2,245,467 

09/30/02*** 

83% 

81% 

IM  90-9(92)486 

MARVIN  A.  REHBEIN 

APPR 

03/09/01 

F.P.M.  JAY  MUHLBEIER 

TOLUCA  - EAST 

MILL,  PLANT  MIX 

BITUM  SURFACING 

,SEAL  Sc  COVER 

10/26/01 

04/11/01 

PHONE  NO:  657-0207 

26.482  km 

$ 

3,401,372  $ 3,883,120 

$ 

4,871, 110 

09/30/02*** 

98% 

94% 

STPP  14-5(17)181 

M K WEEDEN  CONSTRUCTION,  INC. 

03/09/01 

F.P.M.  BROWN  GERRY 

19  KILOMETERS  EAST  OF  ROUNDUP- 

GRADING,  GRAVEL 

Sc  PLANT  MIX  SUR 

FACING 

04/13/01 

PHONE  NO:  323-3699 

12.660  km 

$ 

6,545,224  $ 7,682,910 

$ 

7,478,305 

06/30/04*** 

97% 

68% 

IM  90-7 (72)392 

COP  CONSTRUCTION  CO 

APPR 

03/29/01 

F.P.M.  STUDEBAKER,  RAYMOND 

REEDPOINT-E  t W STRUCTURES 

STRUCTURE  REHABILITATION 

01/17/02 

04/26/01 

PHONE  NO:  657-0273 

0.097  km 

$ 

934,791  $ 1,085,191 

$ 

1,381,502 

07/16/02*** 

98% 

76% 

NH-STPS-STPX-STPP-IM  0002(585) 

MARK  RITE  LINES  OF 

MONT.,  INC. 

APPR 

05/24/01 

F.P.M.  FAVERO  CRAIG 

2 001 -D5 -DURABLE  PAVEMENT  MARK  I 

APPLICV^TION  OF 

EPOXY  PAVEMENT  MARKINGS 

01/28/02 

08/30/01 

PHONE  NO:  657-0267 

281.600  1cm 

$ 

316,604  $ 289,000 

$ 

302,470 

09/29/01 

100% 

09/14/01 

IM  56683(1) 

RIVERSIDE  CONTRACTING, 

INC. 

07/13/01 

F.P.M.  SHUPAK,TOM 

SOUTH  FRONTAGE  ROAD  RELOCATION 

GR,GRVL,PL  MIX 

BIT  SURF,PORTLA 

ND  CEMENT  SURF, SEAL  & COVER 

08/06/01 

PHONE  NO:  657-0271 

2.100  km 

$ 

3,059,893  $ 3,273,864 

$ 

288,889 

06/30/03*** 

9% 

20% 

STPHS  0002(498) 

OMO  CONSTRUCTION  INC 

07/13/01 

F.P.M.  FAVERO  CRAIG 

1997  - D5  - SIGNING 

1997-D5-SIGNING  IMPROVEMENTS 

08/27/01 

PHONE  NO:  657-0267 

0 . 000  mi 

$ 

20,247  $ 19,697 

$ 

17,280 

09/11/01 

100% 

50% 

CM  16-1(43)1 

MONTANA  LINES,  INC 

08/10/01 

F.P.M.  FAVERO  CRAIG 

r4AIN  STREET  - BILLINGS  HEIGHTS 

UPGRADE  EXISTING  TRAFFIC 

SIGN  ALS,CURB  RAMPS,  SIGNING  & 

/ / 

PHONE  NO:  657-0267 

0.000  km 

$ 

343,469  $ 362,642 

$ 

97,078 

06/09/02*** 

27% 

0% 

ESTIMATED  COMPLETION  DATE 
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BR  311-2(8)7 

COP 

CONSTRUCTION  CO. 

11/21/01 

F.P.M.  SLOE, 

DAVID  A, 

BUCKINGHAM  COULEE  - 5 KM  E. 

OF  BOX 

CULVERT  & 

APPROACHES 

12/18/01 

PHONE  NO:  657 

-0269 

0.596 

km 

$ 418,763 

$ 332,069 

$ 5,151 

08/22/02*** 

2% 

0% 

NH  61-3(14)55 
BOHEMIAN  CORNER  - 

SOUTH 

M K 

PULVERIZE, WIDENING, PL  MIX  SURF  ACING, SEAL 
19.008  mi  $ 4,195,363 

WEEDEN  CONSTRUCTION, 

& COVER 

$ 3,761,168  $ 

INC. 

37,612 

11/21/01 
/ / 

09/25/03*** 

F.P.M.  TILZEY,  RONALD 

PHONE  NO:  538-1320 

1% 

0% 

BILLINGS  DISTRICT 

TOTALS 

$110,885,429 

$105, 946,839 

$102, 

, 976,215 

89% 

TOTALS  FOR  ALL  PROJECTS; 

$502,700, 106 

$483,040,841 

$386,026,014 

76% 

STATE  DOCUMENTS  COU  ECTlON 


S 

625.704 

H3cr 

02/28/02 


I ‘r 


2002 


MONTANA  STAI  t LISKARY 

1515  E.  6th  AVE. 

HFi  FTjA,  M0NTANAr6982O^ 


PROJECT  DESIGNATION 


LENGTH  TYPE  OF  WORK 
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PRIME  CONTRACTOR 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 

ESTIMATE AWARD  AMT. PAYMENTS  STATUS 


MT.  DEPT.  FIELD  PROJECT  MANAGER 

AWARD  DATE  PERCENT  % CONT . 
WORK  BEG.  PROJECT  TIME 
WORK  COMP.  COMPLETED USED 


BR  33-1  (20)  0 D.H.  BLATTNER  & SONS,  INC.  APPR 

BN  RR-LIBBY  BRIDGE  DECK  REHAB.  01/28/02 

BH  33-1(21)1  APPR 

KOOTENAI  RIVER  - LIBBY  PRESTRESS  BM  STRUCTURE  & APPRO  ACHES  09/13/01 

STPP  33-1 (24)0  APPR 

MT  37  & US  2 INTERSECTION  IMPR  STREET  & SIGNAL  MODIFICATIONS  10/31/00 


CONTRACT  TOTAL  0.544  km  $ 3,515,447  $ 3,348,840  $ 3,407,960 


12/16/98  F.P.M.  KALBERG,  J.  GARY 

03/08/99  PHONE  NO:  751-2040 

03/17/02*** 


98% 


93% 


NH  7-1(70)  0 

LOST  TRAIL  PASS  REST  AREA 


JOHN 

BIELBY  CONSTRUCTION 

APPR 

06/15/99 

F.P.M.  BENEDIK,  TOM 

REST  AREA  STRUCTURES 

& PARKING 

01/28/02 

07/19/99 

PHONE  NO : 

0.000  km 

$ 1,095, 

. 659 

$ 940,332  $ 986,779 

10/30/01 

100% 

118% 

NH-STPE  7-2  (25) 78  F 
LOLO- SOUTH 


GR.AGG  & PL  MIX  BIT  SURF,S  & C 
8.995  mi  $ 


JTL  GROUP,  INC. -MISSOULA 
, SIGN, CONCRETE  BEAM  BRIDGE 
7,551,043  $ 7,022,657  $ 6,956,879 


APPR 

08/22/01 


11/16/99 

02/14/00 

07/17/01 


F.P.M.  MCKINNEY,  JOHN 
PHONE  NO:  273-7190 

100%  100% 


NH-STPE  7-1(74)76  F 
FLORENCE -NORTH 


GR,AGG,PL  MIX  BIT  SURF, SEAL  & 
3.641  km  $ 


SCHELLINGER  CONST  CO., INC. 

COVER, SIGN  & LIGHT 

2,562,931  $ 2,417,850  $ 2,701,888 


APPR 

09/13/01 


02/08/00 

03/20/00 

06/25/01 


F.P.M.  BENEDIK,  TOM 
PHONE  NO : 

100%  95% 


CM-BR  8107 (12) 

CLARK  FORK  - MISSOULA 


GR.AGG  &,PL  MIX  BIT  SURF, SEAL 
0.539  km  $ 


BODELL  CONSTRUCTION  COMPANY 
Sc  COVER,  BRIDGE  REPLACEMENT 
5,510,210  $ 7,017,632  $ 6,404,103 


02/08/00 

04/11/00 

03/17/02*** 


F.P.M.  HEMBREE,  TAMI 
PHONE  NO:  523-5856 
91% 


CM-NH  5-3 (51)112  F 

MAIN  STREET -KALI SPELL 

STPP  1-2 (93) 121 

EAST  IDAHO  STREET-KALISPELL 

CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 
MILLING  & PORTLAND  CEMENT  CONC  RETE  PAVEMENT 

CLOD  MILL  & P.C.C.P. 

1.480  km  $ 3,180,396  $ 3,266,694  $ 4,051,835 


APPR 

02/27/01 

APPR 

01/29/01 


05/02/00 

07/24/00 

06/28/01 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 


100% 


76% 


NH  5-3(73)106  F SCHELLINGER  CONST  CO . , INC . 

SOMERS  - ASHLEY  CREEK  (N  SECTI  GRADING  GRAVEL, PL  MIX  SURFAVIN  G, PRESTRESSED  CONCRETE  BR . 

4.700  km  $ 6,431,312  $ 4,840,001  $ 5,240,937 


APPR 

01/17/02 


06/12/00 

06/23/00 

12/19/01 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

100%  91% 


STPHS 

SAFTY 

317-1  (4)  1 

IMPVT-S  E OF  KALISPELL 

GRADE, GRAVEL,  PL 

MIX  BITUMINOUS 

SETTLE 

SURFACING 

SERVICES 

0.748  km 

$ 

560,807  $ 

444,294 

APPR  06/12/00 

07/26/01  08/03/00 

509,714  06/07/01 


F.P.M.  ROBERTS,  JAMES 
PHONE  NO:  751-2041 

100%  153% 


ESTIMATED  COMPLETION  DATE 


DATE; 03/08/02 
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STPS  503-1(6)4 
FOYS  CANYON  ROAD 


SCHELLINGER  CONST  CO. , INC.  APPR  10/24/00 

GRADE, AGG. , SURF. , PLANT  MIX  SUR  F . , SEAL  & COVER  01/17/02  11/06/00 

3.612  km  $ 1,979,457  $ 1,904,198  $ 2,180,656  07/20/02* 


F.P.M.  CHRISINGER, KENNETH  L 
PHONE  NO:  751-2049 

98%  98% 


STPP  6-1 (86)99 
DIXON  - WEST 


SCHELLINGER  CONST  CO., INC.  APPR 

GRADE, AGG. SURF. PLANT  MIX  SURF.  , SEAL  & COVER  10/26/01 

15.750  km  $ 5,881,894  $ 6,027,749  $ 6,367,654 


11/06/00  F.P.M.  JOHNSON,  ROBERT  L. 

11/28/00  PHONE  NO:  523-5864 

09/10/03***  98%  62% 


IM  90-1(143)44 
SUPERIOR-TARKIO 
IM  90-2  (101) 119 
CLINTON  - EAST 
CONTRACT  TOTAL 


MT  MAT'LS,  INC. (DBA) LS  JENSEN 
MILLING, PLANT  MIX  SURFACING, SE  AL  t COVER 

MILLING,  PLANT  MIX  SURFACING,  SE  AL  t COVER 
56.180  km  $ 2,342,049  $ 2,137,276  $ 2,102,819 


01/31/01  F.P.M.  MCKINNEY,  JOHN 

06/04/01  PHONE  NO:  273-7190 

09/04/01 

100% 


NH  1-1(47)57  F 
PLEASANT  VALLEY 


JTL  GROUP, INC. -DBA  A-1  PAVING  APPR 

GRADING,  GRAVEL,  PLANT  MIX  BITUM  SURF,  BRIDGE  REV.,  SEAL  & COVER  01/28/02 

8.100  km  $ 5,749,412  $ 5,343,464  $ 5,854,076 


03/09/01  F.P.M.  ROBERTS,  JAMES 

03/26/01  PHONE  NO:  751-2041 

09/30/03***  98%  77% 


BH  269-1(22)21  FRONTIER-WEST,  L.L.C. 

BITTERROOT  RIVER-NW  STEVENSVIL  WIDEN  BRIDGE , GRADE , GRAVEL,  PL  M IX  SURF,  SEAL  & COVER,  APPROACHE 

0.452  km  $ 1,878,203  $ 1,674,456  $ 1,205,371 


03/29/01  F.P.M.  HEMBREE,  TAMI 

05/01/01  PHONE  NO:  523-5856 

08/09/02***  72%  57% 


IM-STPHS  90-1(144)5 

MEDIAN  RAIL  - MINERAL  COUNTY 


ALPINE  CONSTRUCTION,  INC. (OBS) 

CONCRETE  MEDIAN  RAIL  Sc  DRAINAG  E 

19.000  km  $ 4,483,642  $ 3,185,412  $ 3,165,513 


03/29/01  F.P.M.  JOHNSON,  ROBERT  L. 

05/14/01  PHONE  NO:  523-5864 

11/09/01  100%  84% 


STPS  211-1(5)0 
RONAN  - WEST 
STPS  487-1(13)0 
raiTEFISH  - BIG  MOUNTAIN 
STPS  556-1(2)0 
THOMPSON  RIVER  ROAD 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 


PLANT  MIX  OVERLAY,  SEAL  S=  COVER 

PLANT  MIX  OVERLAY,  SEAL  Sc  COVER 

PLANT  MIX  OVERLAY,  SEAL  Sc  COVER 
34.810  km  $ 944,972 


APPR 

10/26/01 

APPR 

10/26/01 

APPR 

10/26/01 


03/29/01 

06/25/01 

09/07/01 


837, 948 


805,627 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 


100% 


85% 


NH-STPP  0002(571) 

D1 -BRIDGE  DECK  SEAL 


D1  BRIDGE  DECK  SEALANT 
0.526  km 


TAMIETTI  CONST.  CO.,  INC. 

244,589  $ 213,639  $ 231,052 


APPR  05/11/01  F.P.M.  SULLIVAN,  SHEILA 

01/28/02  08/01/01  PHONE  NO;  523-5877 

10/26/01  100%  63% 


ESTIMATED  COMPLETION  DATE 
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STPHS  1-2(106)118 

FLASHER  - WEST  OF  KALISPELL 

FLASHER,  SIGNING  S. 
0.790  km 

PAVLIK  ELECTRIC  CO,  INC 

INSTALLION  0 F FLASHING  BEACON  & OVERHEAD 

$ 17,951  $ 19,312  $ 16,624 

05/11/01 

10/17/01 

11/01/01 

F.P.M.  HANCOCK,  DALE 

PHONE  NO;  751-2043 

100% 

0% 

NH-BH-STPHS  1-2(103)137  TAMIETTI  CONST.  CO.,  INC. 

BRIDGE  DECK  - COLUMBIA  FALLS  BRIDGE  DECK,  HANDRAIL  REPAIR,  SE  ISMIC  RETROFIT  & GRADE,  PL  MIX 

0.179  km  $ 1,076,460  $ 855,651  $ 745,382 


05/11/01 

06/21/01 

09/30/02*** 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

87%  99% 


NH  0002 (395) 

D1 -NON- INTERSTATE  GUARDRAIL 


SCOTT  LONG  CONSTRUCTION, 

GUARDRAIL  & BRIDGE  RAIL  RREPLA  CEMENT  & UPGRADING 
0.000  km  $ 513,398  $ 600,558  $ 


INC. 

560,150 


APPR 

01/29/02 


06/01/01  F.P.M.  MCKINNEY,  JOHN 

06/25/01  PHONE  NO:  273-7190 

06/30/02***  93%  98% 


STPHS  0002  (385) 

1995-Dl-GUARDRAIL/SLOPE  FLATTE  GUARDRAIL  & SLOPE  FLATTENING 

0 . 0 0 0 km  $ 


SCOTT  LONG  CONSTRUCTION,  INC. 


127,023 


149,194 


145,987 


APPR  06/01/01  F.P.M.  HANCOCK,  DALE 

02/14/02  06/25/01  PHONE  NO:  751-2043 

06/30/02***  98% 


83% 


BR  1-2(86)180  FRONTIER -WEST,  L.L.C. 

MIDDLE  FORK  FLATHEAD  RIVER-SE  CONST. OF  WELDED  PLT  GIRDEER  BR  IDGE, GR, GRVL,  PL . MIX  SURF . i 

0.570  km  $ 3,765,960  $ 3,786,455  $ 1,815,265 


07/13/01  F.P.M.  KAIjBERG,  J.  GARY 

09/10/01  PHONE  NO:  751-2040 

06/30/03***  48%  26% 


STPX  20(19)  MUNGAS  COMPANY,  INC. 

PETERSON  RANCH-WETLAND  MITIGAT  GRADING, IRRIGATION  STRUCTURES  .FENCING  & SEEDING 

0.000  km  $ 381,241  $ 230,826  $ 93,597 


07/13/01  F.P.M.  SULLIVAN,  SHEILA 

12/04/01  PHONE  NO:  523-5877 

03/17/02***  41%  12% 


NH  41(24)  D.H.  BLATTNER  & SONS,  INC. 

CAMP  CREEK  RESTORATION  GR, GRVL, PL . MIX  SURF, SEAL  & COV  ER, PRESTRESSED  CONCRETE  BRIDGE 

NH  7-1 (58) 9 F 

SULA  N&S  WETLAND  MITIGATION, STREAM  PROT  ECTION 

CONTRACT  TOTAL  11.821  mi  $ 12,382,249  $ 10,723,011  $ 5,782,905 


07/13/01  F.P.M.  BENEDIK,  TOM 

08/15/01  PHONE  NO: 

06/06/04*** 


54% 


31% 


SMP  3199(02)  MT  MAT'LS,  INC.(DBA)LS  JENSEN 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

57.250  mi  $ 508,406  $ 538,850  $ 488,021 


07/13/01  F.P.M.  SULLIVAN,  SHEILA 

07/18/01  PHONE  NO:  523-5877 

06/30/02***  91%  11/01/01 


IM  90-3(79)173  JIM  GILMAN  EXCAVATING  INC. 

GARRISON-BECK  HILL  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 


12/13/01 

/ / 


F.P.M.  MCKINNEY,  JOHN 
PHONE  NO:  273-7190 


ESTIMATED  COMPLETION  DATE 
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IM  90-3 (80) 180  11/14/03*** 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 
IM  90-3 (83)163 

GOLD  CREEK-EAST  St  WEST  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

CONTRACT  TOTAL  41.224  km  $ 12,435,994  $ 11,751,484  $ 117,528  1%  0% 


NH  5-2  (95)47 

SCOTT  CONSTRUCTION, 

INC. 

RONAN  TRAFFIC  SIGNALS 

UPGRADE 

OF  TRAFFIC  SIGNALS, CUR  B 

& SIDWALK,  SIGNING  St  PAVE 

0.000  km 

$ 

140,455  $ 158,159 

$ 

0 

02/20/02  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO:  523-5864 

04/29/02***  0%  05/17/02 


NH-STPP-IM-STPX- 

-STPS 

0002  (618) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

2002 -D1 -DURABLE 

PAVE. 

, MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

0.000  km 

$ 

657,449  $ 598,192 

$ 

0 

02/20/02  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO:  523-5877 

07/15/02***  0%  07/15/02 


STPP  56-1(3)0 
BULL  LAKE  - SOUTH 


JTL  GROUP, INC. -DBA  A-1  PAVING 

WIDENING,  PULVERIZING,  PL  MIX  OV  ERLAY,  SIGNING  Sc  BRIDGE  REPAIR 
0.022  mi  $ 4,721,656  $ 4,754,719  $ 0 


02/20/02  F.P.M.  CHRI SINGER, KENNETH  L 

/ / PHONE  NO:  751-2049 

11/15/02***  0%  0% 


MISSOULA  DISTRICT  TOTALS 


$ 90,640,264  $ 84,788,851  $ 61,938,323 


70% 


ESTIMATED  COMPLETION  DATE 
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IM  90-7 (63)331 

LIVINGSTON-EAST  & WEST 
NH-STPHS  11-1(27)53 

LOVES  LANE -LIVINGSTON 

CONTRACT  TOTAL 

GR, 

PL 

17.439 

GRAVEL, PL  MIX  SURF, 

MIX  OVERLAY,  SEAL  & 

km 

RIVERSIDE  CONTRACTING, 

. & SEAL  & COVER 

COVER  & STRUCTURE  REHAB. 

$ 9,627,070  $ 9,793,421  $ 

INC. 

9,650,885 

APPR 

01/17/02 

APPR 

05/31/00 

12/16/98 

01/06/99 

04/13/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

100% 

144% 

STPS  278-1(13)30 

M K WEEDEN  CONSTRUCTION,  INC. 

APPR 

05/04/99 

F.P.M.  HARRIS,  DEAN 

CARROLL  HILL  - EAST  & WEST 

GR, ORAL, PL  MIX  SURFACING 

03/06/01 

05/24/99 

PHONE  NO:  494-9643 

7.837  mi 

$ 3,161,119  $ 2,832,172  $ 2,900,194 

09/27/01 

100% 

90% 

STPS  276-1(3)1 

BROWN'S  GULCH  ROAD 

GRADING,  GRAVEL  & PLANT  MIX  SUR 
3.670  km  $ 

JIM 

FACING 

1, 527,711 

GILMAN  EXCAVATING 

$ 1,426,028  $ 

INC. 

1,616,314 

APPR 

10/26/01 

10/07/99 

11/08/99 

07/06/01 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  494-9647 

100% 

87% 

STPP  13-1(33)36 

CAMERON  - NORTH  & SOUTH 

GRADE, GRAVEL, PLANT  MIX  SURFACE 
18.300  km  $ 

A.M 

5,735, 355 

. WELLES,  INC. 

$ 5,713,401  $ 

5,999,869 

APPR 

03/06/01 

10/07/99 

11/15/99 

11/28/01 

F.P.M.  BRAZILL, WILLIAM 

PHONE  NO:  684-5609 

100% 

98% 

BR  13-2 (2)83 

JEFFERSON  RIVER  - 2 0.4 KM 

SW  OF  GR,AGG  & PL. MIX  SURF, PRESTRESS 

0.600  km  $ 

MORGEN  & OSWOOD  CONST. 

ED  CONCRETE  BEAM  BRIDGE 

2,712,516  $ 1,848,513  $ 

CO . , INC 

1,890,280 

APPR 

08/13/01 

11/16/99 

12/21/99 

10/12/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

100% 

115% 

STPP  29-4 (22)89 

PARK  & GALENA -BUTTE 

COLD  MILLING,  PLANT  MIX  SURFACI 
1.176  km  $ 

JIM  GILMAN  EXCAVATING 

NG,SEAL  Sc  COVER  & SIGNALS 
799,375  $ 708,178  $ 

INC. 

816,689 

APPR 

03/06/01 

12/09/99 

03/21/00 

03/17/02*** 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  494-9647 

98% 

102% 

STPS  399-1(3)0 

WHITETAIL  ROAD 

JTL 

GR. ,AGG. , BIT. SURF, PRESTRESSED  BEAM  BRIDGE 
16.315  km  $ 3,003,413 

GROUP,  INC. -BELGRADE 

WIDENING 

$ 2,693,265  $ 2,919,690 

APPR 

12/14/00 

03/16/00 

04/03/00 

08/20/01 

F.P.M.  CLARY, DAN 

PHONE  NO:  494-9649 

100% 

94% 

IM  90-5(55)249 

BLAHNIK 

CONSTRUCTION , INC. 

APPR 

04/11/00 

F.P.M.  STARCEVICH  JOHN  R. 

WHITEHALL  - CARDWELL 

PLANT  MIX 

OVERLAY, SEAL 

Sc 

COVER 

03/06/01 

05/16/00 

PHONE  NO:  287-3868 

IM  90-5(54)257 

APPR 

09/14/01 

CARDWELL  - EAST 

PLANT  MIX 

OVERLAY, SEAL 

Sc 

COVER 

09/17/01 

STPP  13-1(32)75 

APPR 

HARRISON  - SAPPINGTON  JCT . 

PLANT  MIX 

OVERLAY,  SEAL 

Sc 

COVER 

03/06/01 

CONTRACT  TOTAL 

36.120  km 

$ 6, 

,698,864  $ 

7,084,784  $ 7,336,437 

100%  98% 

***  ESTIMATED  COMPLETION  DATE 
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BR  9001(35) 

SELWAY  BR  - N OF  DILLON 

PRESTRESSED  CONC.BEAM  BRIDGE, P 
0.420  )cm  $ 

SLETTEN  CONSTRUCTION  CO 

LANT  MIX  BITUMINOUS  SURFACE 

1,245,086  $ 977,392  $ 1,009,134 

APPR 

10/26/01 

06/12/00 

08/07/00 

10/03/01 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO:  494-9635 

100% 

97% 

STPP  59-2(9)49 

RINGLING  - NORTH 

GRADING, GRAVEL, PLANT  MIX  BITUM 
12.576  mi  $ 

S K CONSTRUCTION,  INC. 
SURF, SEAL  & COVER 

4,464,227  $ 4,171,267  $ 

4,128,813 

APPR 

10/26/01 

07/06/00 

07/17/00 

12/13/01 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

100%  95% 

BR  9047 (15) 

BIG  HOLE  RIVER  WEST  OF  MELROSE 

GRADING, GRAVEL, PL  MIX  BITUM  SU 
0.502  )<m  $ 

TAMIETTI  CONST.  CO.,  INC. 

RF.S,  CONST  PRESTRESSED  CONC 

753,644  $ 772,000  $ 764,459 

APPR 

10/26/01 

08/02/00 

09/18/00 

10/15/01 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO:  494-9635 

100% 

98% 

CM  1207(2) 

NORTH  7TH  AVENUE  & GRIFFIN  DRI 

TRAFFIC  SIGNAL 

0.000  km  $ 

CENTRAL  ELECTRIC,  INC, 

85,693  $ 67,220  $ 

58,310 

08/31/00 

10/09/00 

06/01/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

100% 

82% 

BR  9016 (19) 

GALLATIN  RIVER-GALLATIN  GATEWA 

2 PRESTRESSED  CONC.BEAM  BRIDGE 

0.949  mi  $ 

COP  CONSTRUCTION  CO. 

S, PLANT  MIX  BITUM.APP, SEAL  & 
1,183,619  $ 1,138,408  $ 

1, 094,186 

08/31/00 

01/19/01 

03/17/02*** 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

96%  83% 

CM  1201(6) 

SIGNAL-NORTH  19TH  & BAXTER-BOZ 

INSTALL  SIGNALS  W/GRADING, GRAV 
0.168  )cm  $ 

JTL  GROUP,  INC. -BELGRADE 

EL,&  PLANT  MIX  SURFACING 

364,607  $ 462,392  $ 448,047 

APPR 

08/13/01 

09/28/00 

04/09/01 

09/07/01 

F.P.M.  HELD,  TERRY 

PHONE  NO:  285-4943 

100% 

140% 

STPHS-STPS-STPU  25(27) 

ONE  MILE  EAST  OF  HELENA 

GRADE, AGG. SURF, PLANT  MIX  SURF. 
2.795  )cm  $ 

S K CONSTRUCTION,  INC 
,SEAL  & COVER,  5=  CONC.  SLAB 
2,061,164  $ 1,749,409  $ 

2, 080,660 

APPR 

01/28/02 

11/06/00 

03/26/01 

06/22/02*** 

F.P.M.  CARLSON, JACK 

PHONE  NO:  457-0526 

98% 

101% 

IM  90-3 (78) 180 

BECK  HILL  - DEER  LODGE  E.B. 

PLANT  MIX  OVERLAY, SEAL  & COVER 
13.661  )4m  $ 

JIM  GILMAN  EXCAVATING 

Sc  BRIDGE  DECK  TREATMENT 
3,474,877  $ 2,909,950  $ 

INC. 

2,863,859 

APPR 

10/26/01 

11/27/00 

01/29/01 

09/30/02*** 

F.P.M.  ARVISH.MIKE 

PHONE  NO:  494-9647 

98% 

94% 

BR  9016  (30) 

ROCKY  CREEK  BRIDGE  - 3 KM  EAST 

HALL  CONSTRUCTION  SERVICES 

CONST  OF  PRESTRESSED  TRI-DECK  BEAM  BR, GRADING  & GRAVELING 

0.340  )4m  $ 353,061  $ 315,450  $ 291,603 

APPR 

10/26/01 

11/27/00 

03/26/01 

03/17/02*** 

F.P.M.  GRAVAGE, DANIEL 
PHONE  NO:  222-8110 

92% 

92% 

***  ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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IM  15-2  (68)130 

BUTTE -ELK  PARK 

IM  15-2 (72)121 
NISSLER-BUTTE 

CONTRACT  TOTAL 

JIM  GILMAN  EXCAVATING 

COLD  MILLING, PAVEMENT  PULVERIZ  AT I ON, PLANT  MIX  SURFACING 

PLANT  MIX  OVERLAY, SEAL  & COVER 

24.010  km  $ 8,037,938  $ 8,527,271  $ 

INC. 

3,954, 146 

11/27/00 

12/03/00 

09/30/02*** 

F.P.M.  HARRIS,  DEAN 

PHONE  NO:  494-9643 

46% 

49% 

NH-STPHS  11-1(36)34 
EMIGRANT  - NORTH 

MT  MAT'LS,  INC.(DBA)LS 

PLANT  MIX  BITUMINOUS  OVERLAY,  T URN  LANES  & GUARDRAIL 

16.095  km  $ 1,247,605  $ 1,240,231  $ 

JENSEN 

1, 311,428 

APPR 

01/17/02 

11/27/00 

03/19/01 

10/18/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

100% 

96% 

IM  15-4 (86)190 

HELENA -NORTH  & SOUTH 

RIVERSIDE  CONTRACTING, 

COLD  MILL, PLANT  MIX  OVERLAY, SE  AL  & COVER, BRIDGE  REHAB 

9.444  km  $ 3,194,950  $ 2,833,761  $ 

INC. 

2, 589,674 

11/27/00 

03/26/01 

06/29/02*** 

F.P.M.  CARLSON, JACK 

PHONE  NO:  457-0526 

91% 

113% 

IM  90-5(57)264 

MARONICK  CONST.  LLC 

APPR 

01/31/01 

F.P.M.  CLARY, DAN 

MILLIGAN  CANYON 

SEAL 

& 

COVER 

10/26/01 

04/03/01 

PHONE  NO:  494-9649 

IM  15-3 (57)163 

APPR 

11/05/01 

BOULDER  HILL 

SEAL 

& 

COVER 

10/26/01 

STPP  69-1(16)1 

APPR 

WHITEHALL  - EAST 

AND  NORTH 

SEAL 

& 

COVER 

10/26/01 

STPP  55-3 (10)12 

APPR 

LEGION  AVE.  WEST 

- WHITEHALL 

SEAL 

& 

COVER 

10/26/01 

STPP  69-1(15)0 

APPR 

LEGION  AVE.  EAST 

- WHITEHALL 

SEAL 

& 

COVER 

10/26/01 

CONTRACT  TOTAL 

72.494  km 

$ 1,699,926 

$ 1,588,107  $ 

1, 515,861 

100% 

113% 

BR  9029  (18) 

MADISON  RIVER  - 58  KM  SO  OF  EN  RELOCATE  THRU  - TRUS  S , CONCRETE  D 

0.095  km  $ 

SLETTEN  CONSTRUCTION  CO 

ECK  Sc  ABUTMENT,  AGG  SURF  APPROA 

542,443  $ 562,010  $ 507,189 

01/31/01  F.P.M.  BRAZILL, WILLIAM 

06/19/01  PHONE  NO:  684-5609 

03/17/02***  90% 

95% 

IM  90-5 (58)274 

THREE  FORKS  - WEST  CRACK  SEAL, PL  MIX  SURF  OVERLAY 

6.795  km  $ 

JIM  GILMAN  EXCAVATING  INC. 

,SEAL  & COVER, BRIDGE  REHAB 

4,639,919  $ 3,798,195  $ 3,353,332 

03/09/01  F.P.M.  HELD,  TERRY 
04/16/01  PHONE  NO:  285-4943 
06/30/03***  88% 

113% 

STPE  11-1(24)50 

BIG  SKY 

ASPHALT  CO. 

PEND 

03/29/01 

F.P.M.  SCHULZ, TOM 

CARTER'S  BRIDGE  PATH  - 

LIVINGS  CARTER, S BRIDGE  PATH 

09/25/01 

05/15/01 

PHONE  NO:  585-0453 

STPE  34 (11) 

PEND 

10/26/01 

SIDEWALKS -PARK  COUNTY 

GRADING  Sc  CONSTRUCTION  OF 

SIDE 

WALK  W/  CURB  S= 

GUTTER 

09/28/01 

CONTRACT  TOTAL 

4.514  km 

$ 

152,377  $ 

163,720  $ 

160,929 

100% 

105% 

***  ESTIMATED  COMPLETION  DATE 
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STPS  278 

JACKSON 

-1(17)43 
- WISDOM 

BLAHNIK  CONSTRUCTION, 

PLANT  MIX  OVEERLAY  & SEAL  Sc  CO  VER 

28.600  km  $ 1,318,294  $ 1,266,324  $ 

INC. 

1,102,267 

05/11/01 

08/27/01 

06/30/02*** 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  494-9647 

87% 

111% 

NH  15-4 (85)193  F 

CEDAR  STREET  INTERCHANGE -HELEN  GRADE, AGG  SURF, PL. MIX  SURF.,SE 

2.688  km  $ 


MARONICK  CONST.  LLC 
AL  &;  COVER,  SIGN,  LIGHT,  STEEL 
3,648,604  $ 3,153,678  $ 


1, 678, 856 


05/11/01  F.P.M.  FOGARTY, BILL 

06/26/01  PHONE  NO:  495-1506 

06/30/03***  53%  57% 


BH  540-1 (121 

1 32 

EDWARD  T COPPS  CONST. 

YELLOWSTONE- 

-CARTERS  BRIDGE 

REPAIR  DETERIORATING 

CONCRETE 

0.087  km 

$ 

434,289  $ 377,345  $ 

224,815 

05/24/01 

07/05/01 

10/26/01 


F.P.M.  GRAVAGE, DANIEL 
PHONE  NO:  222-8110 

100%  80% 


BR  9034 (4) 

SHIELDS  RIVER  BRIDGE  - S.E.  OF 

0 


CONST  OF  REINFORCED  CAST  IN  PL 
213  km  $ 


SLETTEN  CONSTRUCTION  CO 
ACE  CONC  SLAB  BR,APP  & GRVL 
348,838  $ 348,225  $ 


06/01/01 

07/17/01 

335,741  12/20/01 


F.P.M.  FOGARTY, BILL 
PHONE  NO:  495-1506 

100%  83% 


NH  0002(588) 

D2  NON- INTERSTATE  GUARDRAIL 


GUARDRAIL  & CONCRETE  BRIDGE  RA 
0.000  km  $ 


SCOTT  LONG  CONSTRUCTION, 
IL  REPLACEMENT  & UPGRADING 
568,524  $ 376,355  $ 


INC. 

384,900 


06/01/01 

08/13/01 

10/23/01 


F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 

100%  73% 


IM  0002(500) 

BUTTE  AREA  SEISMIC  RETROFIT 


BR 

DECK  REHAB  & SEISMIC  RETRO, 

SLETTEN  CONSTRUCTION  CO 

BR  GIRDER  REPAIR, BR  APPR  MODIF 

APPR 

01/28/02 

06/01/01 

07/16/01 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO:  494-9635 

0.308 

km  $ 

1,390,173  $ 1,237,273  $ 1,349,588 

09/30/02*** 

98% 

96% 

SMP  1699(02)  A.M.  WELLES,  INC. 

BUTTE  DISTRICT  - CRUSH  AND  STO  CRUSHING  & STOCKPILING 

52.500  mi  $ 509,953  $ 486,694  $ 488,713 


07/13/01  F.P.M.  HELD,  TERRY 

07/26/01  PHONE  NO:  285-4943 

11/21/01  100%  11/01/01 


STPP  29-1(31)50 

M A 

DEATLEY  CONSTRUCTION 

SILVER  STAR  - NORTH  & SOUTH 

GRADING,  GRAVEL 

& PLANT  MIX  SUR 

FACING 

6.965  km 

$ 

6,494,756 

$ 6,513,198  $ 3, 

08/10/01  F.P.M.  STARCEVICH  JOHN  R. 

09/17/01  PHONE  NO:  287-3868 

06/30/04***  56%  22% 


STPP  29-1(37)43 
TWIN  BRIDGES  - NORTH 


JIM  GILMAN  EXCAVATING  INC. 


GRADING,  GRAVEL,  PLANT  MIX  SURFA 
9.936  km  $ 


CING 

4,689,089 


$ 4,293,493  $ 1,304,504 


09/07/01 

10/24/01 

06/30/04*** 


F.P.M.  BRAZILL, WILLIAM 
PHONE  NO:  684-5609 

30%  10% 


ESTIMATED  COMPLETION  DATE 
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STPU  5807 (8) 

NORTH  MAIN  STREET-HELENA 

BR  8-2(47)43 

LYNDALE  OVERPASS -HELENA 

CONTRACT  TOTAL 

GR,GRAVL,PL  MIX  SURF.PED  UNDPS 

GRADE,  GRAVEL,  PLANT  MIX  SURF,  PE 
1.706  mi  $ 

MARONICK  CONST.  LLC 

,PRSTR  CONC  BEAM  STR, WATER, 

D UNDERPASS, WATER, SEWER, SIGNAL 

6,374,477  $ 5,843,595  $ 846,997 

10/11/01 

11/12/01 

09/30/03*** 

F.P.M.  FOGARTY, BILL 

PHONE  NO:  495-1506 

14% 

0% 

HDP-IR  9113  (001) F 

N 19TH  INTERCHANGE  LANDSCAPE 

LANDSCAPING 

0.000  km 

$ 

A.M. 

41,960 

WELLES,  INC. 

$ 37,540  $ 0 

12/13/01 
/ / 

09/15/02*** 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

0%  0% 

BR  422-1(5)2 

IRR  CANAL-EAST  OF 

SILVER 

STAR 

NEW  BOX 

CULVERT , GRADING , GRAVEL 

SLETTEN  CONSTRUCTION  CO 

SURFACING 

02/20/02  F.P.M.  JOHNSON, RICKIE 

/ / PHONE  NO:  494-9635 

BR  422-1 (4) 0 

JEFFERSON  RIVER  - 

CONTRACT  TOTAL 

SILVER 

STAR 

CONCRETE 

0.749  km 

PRESTR. GIRDER  BRIDGE, 

$ 

GRD  GRAVEL  SURFACING, PL  MIX 

1,209,338  $ 1,132,245  $ 0 

11/15/02*** 

0% 

0% 

STPP 

FOUR 

84-4  (9)22 

CORNERS  - WEST 

GRADING, GRAVEL 

SURFACING . PLANT 

RIVERSIDE  CONTRACTING,  INC. 
MIX  BITUMINOUS  SURFACING 

02/20/02  F.P.M.  MCCORMICK,  THOMAS 

/ / PHONE  NO:  586-5074 

10.883  km 

$ 

6,977,346  $ 6,597,490  $ 

0 

08/29/03***  0%  0% 

STPP-STPS-STPX-NH  0002(619) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

02/20/02 

F.P.M.  BRAZILL, WILLIAM 

2002 -D2 -DURABLE  PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

/ / 

PHONE  NO:  684-5609 

0.000  )tm 

$ 

233,942  $ 209,040 

$ 

0 

08/31/02*** 

0%  08/31/02 

IM  90-6(100)318 

RIVERSIDE 

CONTRACTING,  INC. 

02/20/02 

F.P.M.  STARCEVICH  JOHN  R. 

BOZEMAN  - HILL 

SEAL 

Sc 

COVER 

/ / 

PHONE  NO:  287-3868 

NH  50-1(19)70 

GALLATIN  GATEWAY  N&S 

SEAL 

Sc 

COVER 

08/02/02*** 

STPP  13-1(39)49 

ENNIS  - MCALLISTER 

IM  90-6(99)279 

SEAL 

Sc 

COVER 

THREE  FORKS  - MANHATTAN 

SEAL 

Sc 

COVER 

STPP  50-2  (47) 82 

FOUR  CORNERS  - BOZEMAN 

SEAL 

Sc 

COVER 

CONTRACT  TOTAL 

58.830  mi 

$ 1,541,881 

$ 

1, 

309,071 

$ 

0 

0%  0% 

BUTTE  DISTRICT  TOTALS 

$102,548,021 

$ 

96, 

558,113 

$ 70,633,791 

72% 

ESTIMATED  COMPLETION  DATE 
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NH  60-2(33)93  F UNITED  MAT ' LS  OF  GREAT  FALLS  APPR 

lOTH  AVE.  SOUTH- 2 OTH- WARDEN  BR  GRADING, PCCP , WATER  SYSTEM, STOR  M DRAIN, SANITARY  SEWER  03/06/01 

1.570  )cm  $ 8,511,930  $ 9,631,310  $ 10,770,080 


04/13/99 

04/22/99 

08/30/01 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 

100%  09/17/00 


IM  15-4 (82) 229 

AUGUSTA  INTERCHANGE -HARDY  CREE  RECYCLED  PL  MIX  BIT 
STPP  9-1 (7)0 

AUGUSTA  INTERCHANGE -BOWMANS  CO  COLD  MILLING, PL  MIX 
CONTRACT  TOTAL  62.467  1cm 


JIM  GILMAN  EXCAVATING  INC. 
OVERLAY, SE  AL  & COVER 

SURF,  SEAL  & COVER 

$ 5,578,764  $ 5,704,490  $ 6,092,479 


APPR 

10/23/00 

05/04/99 

07/26/99 

10/24/00 

F.P.M.  VOSEN,  ROBERT 

PHONE  NO:  454-5921 

100% 

117% 

BR  60-2(56)35 
BELT  CR.  1.5  - 


KM  S.E.  OF  NEIH  CONST.  OF  A PRESTRESSED  BM  BRI 
0.14  0 km  $ 


SLETTEN  CONSTRUCTION  CO 
DGE  & APPROACHES 

729,275  $ 541,582  $ 


559,399 


APPR 

09/13/01 


06/12/00 

07/13/00 

10/15/01 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  96% 


STPP  3-1 (15) 18 
FAIRFIELD-NORTH  t SOUTH 


MT  MAT' 

LS, 

INC. {DBA)LS 

JENSEN 

APPR 

07/06/00 

F.P.M.  KLETTE,  MIKE 

COLD  RECYCLE , PLANT  MIX  BITUM  S 

URFACE  OVERLAY 

& 

SEAL  & COVER 

02/14/02 

07/21/00 

PHONE  NO:  278-7078 

15.448  mi  $ 

1,629,262  $ 

1, 

508,782  $ 

1,299,931 

03/17/02*** 

86% 

NH  3-1(12)0  F WICKENS  CONSTRUCTION,  INC. 

VAUGHN-SUN  RIVER  (EAST  SECTION  GRADING, GRAVEL, PLANT  MIX  SURFA  CING,SEAL  i COVER, 2 STRUCTURES 
NH  3-1 (13) 2 F 

VAUGHN-SUN  RIVER  (WEST  SECTION  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,SEAL  & COVER 

CONTRACT  TOTAL  12.189  km  $ 12,371,554  $ 11,306,051  $ 10,619,244 


PEND 

01/30/02 

PEND 

01/31/02 


08/31/00  F.P.M.  VOSEN,  ROBERT 

11/14/00  PHONE  NO:  454-5921 

09/30/02*** 


93% 


BR  9007(32) 

SUN  RIVER  - MANCHESTER 


TAMIETTI  CONST.  CO. 

GRADING, PLANT  MIX  APPROACHES  i CONT . STEEL  GIDER  BRIDGE 
0.314  km  $ 1,252,045  $ 1,062,068 


INC. 


$ 999,716 


08/31/00 

11/30/00 

03/17/02*** 


F.P.M.  ROBERT  VOSEN 
PHONE  NO:  455-8323 
94% 


102% 


STPS  228-2(15)24 

WICKENS 

CONSTRUCTION, 

INC. 

APPR 

HIGHWOOD-NORTHEAST  (PHASE  II) 

GRADE , AGG . SURF . 

, PLANT  MIX  SURF 

. , SEAL  & COVER 

10/26/01 

5.139  km 

$ 

1,521,899  $ 

1,486,071  $ 

1,364,233 

11/06/00 

04/02/01 

06/13/02*** 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

92%  91% 


NH  0002(379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3 (43)209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO  APPR 

BRIDGE  WATER  MAIN  RECON, GRADE,  GRAVEL, PLANT  MIX  BITUMINOUS  08/13/01 

GRADING, SEEDING  AND  FENCING 

0.500  km  $ 1,964,581  $ 2,159,610  $ 1,782,891 


11/27/00  F.P.M.  BECKDEDAHL  MARK 

02/20/01  PHONE  NO:  873-8624 

03/17/02*** 


82% 


73% 


ESTIMATED  COMPLETION  DATE 
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STPP  80-1(16)28 

PRINCE, 

INC 

GERALDINE  - S.E. 

PL 

MIX  BIT  SURF  OVERLAY,  SEAL  & COVER 

24.730 

km  $ 1,864,492  $ 

1,765,772 

$ 1,762,585 

12/19/00 

03/05/01 

06/30/02*** 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

99%  90% 


STPS  343-1(4)33 

BLAHNIK 

CONSTRUCTION, 

INC. 

GALATA  - NORTH  & SOUTH 

GRADING, GRAVEL, PL  MIX 

BIT  SURF 

, SEAL  Sc  COVER 

16.580  km 

$ 

2,830,839  $ 

3,217,379  $ 

3 , 175,386 

12/19/00 

01/17/01 

02/05/02 


F.P.M.  BERG,  GARY 
PHONE  NO:  265-6821 
100% 


98% 


STPHS  10-1(21)2 

SCOTT  CONSTRUCTION, 

INC. 

PEND 

03/09/01 

1996  - D3  - SIGNALS 

1996 

D3  SIGNALS  & SIGNING 

02/20/02 

06/19/01 

STPHS  5299(47) 

1997  GREAT  FALLS  - ELECTRICAL 

1997 

GREAT  FALLS -ELECTRICAL 

SI 

GNALS  & SIGNING 

11/08/01 

CONTRACT  TOTAL 

0 . 000 

km 

$ 

154,676  $ 67,394 

$ 

63,944 

F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 


100% 


93% 


IM  15-8 (55)389 
SUNBURST  - SWEETGRASS 


MILL, FILL, EXC, HOT  RECYCLE  PL  M 
13.700  km  $ 


JTL  GROUP, INC. -DBA  A-1  PAVING 
IX  BITUM  SURF,  SEAL  &.  COVER 
5,682,958  $ 5,243,251  $ 4,968,731 


03/09/01 

04/10/01 

06/30/03*** 


F.P.M.  BECKDEDAHL  MARK 
PHONE  NO:  873-8624 

95%  90% 


NH  10-3 (10)89 
BOX  ELDER -HAVRE 


BLAHNIK 

CONSTRUCTION, 

INC. 

05/11/01 

F.P.M.  BERG,  GARY 

PLANT  MIX 

SURFACING  & SEAL  & C OVER 

07/19/01 

PHONE  NO:  265-6821 

35.742  km 

$ 2,326,601  $ 

2,252,775  $ 

1,798,685 

09/30/02*** 

CD 

O 

106% 

IM  15-8 (54)398 
SWEETGRASS  REST  AREA 


NEW  REST  AREA  & LANDSCAPING 
0.000  km  $ 


SWANK  ENTERPRISES 
1,509,202  $ 1,952,930 


$ 1,767,871 


05/11/01  F.P.M.  BECKDEDAHL  MARK 

06/22/01  PHONE  NO:  873-8624 

09/24/02***  91%  70% 


IM-STPS-NH-STPP 

0002 (583) 

HIGHWAY 

SPECIALTIES,  INC. 

APPR 

05/24/01 

2001 -D3 -DURABLE 

PAVEMENT  MARKI  APPLICATION  OF  EPOXY 

34.600  mi 

PAVEMENT 

$ 

MARKINGS 

572,596  $ 

548,017  $ 582,629 

01/28/02 

08/16/01 

10/18/01 

F.P.M.  KLETTE,  MIKE 
PHONE  NO:  278-7078 

100%  09/14/01 


PLH-STPU  5221(3) 

UNITED  MAT'LS  OF  GREAT 

FALLS 

08/10/01 

F.P.M.  AAFEDT,  RANDY 

GIANT  SPRINGS  ROAD-GREAT  FALLS  GRADE,  AGG  & PL  MIX  BITUM  SURF, 

0.980  km  $ 

SEAL  & COVER  & PED  UNDERPASS 
758,075  $ 818,784  $ 

470,519 

09/19/01 

08/22/02*** 

PHONE  NO:  454-5920 

57% 

54% 

IM  15-6(34)301 

MT 

MAT'LS,  INC. (DBA) LS 

JENSEN 

08/10/01 

F.P.M.  WOODHOUSE,  HAROLD 

POWER  - NORTH  & SOUTH 

MILL, FILL, PMS  OVERLAY  & SEAL  & COVER  OF 
12.476  km  $ 3,544,167 

MAINLINE  & HOT 

$ 3,399,300  $ 

652,447 

10/04/01 

06/20/03*** 

PHONE  NO:  738-4505 

19%  52% 

ESTIMATED  COMPLETION  DATE 
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CM  5218(2)  MONTANA  LINES,  INC 

2ND  AVE  N- SIGNALS -GREAT  FALLS  SIGNALS,  SIGNING,  SIDEWALK  i CUR  B & GUTTER  IMPROVEMENTS 

0.000  km  $ 203,890  $ 149,512  $ 92,987 


08/10/01  F.P.M.  AAFEDT,  RANDY 

11/05/01  PHONE  NO:  454-5920 

06/04/02***  62%  23% 


NH  1-4(21)279 

OVERHEAD  SIGN-SHELBY 

OVERHEAD  CANTILEVER  SIGN 

STRUC 

MONTANA 

TURK 

LINES,  INC 

0.000  km 

$ 

15,035  $ 

25,275 

09/07/01  F.P.M.  BECKDEDAHL  MARK 

/ / PHONE  NO:  873-8624 

06/02/02***  0%  0% 


BR  444-1(4)4 

WILLOW  CREEK-NORTHEAST  OF  BLAC  PRESTRESSED  CONCRETE  BEAM  STRU 
BR  444-1(5)4 

CUT  BANK  CREEK-NORTHEAST  OF  BL  PRESTRESSED  CONCRETE  BEAM  STRU 
CONTRACT  TOTAL  0.890  km  $ 


SLETTEN  CONSTRUCTION  CO 
CTURE  Sc  PLANT  MIX  APPROACHES 

CTURE  & PLANT  MIX  APPROACHES 
1,551,062  $ 1,672,569  $ 


693,640 


09/07/01  F.P.M.  BECKDEDAHL  MARK 

10/22/01  PHONE  NO:  873-8624 

07/24/02*** 


41% 


16% 


NH  1-5(5)308  F 
LOTHAIR  - EAST 


GRADING, GRAVEL, PLANT  MIX  BIT.S 
21.569  km  $ 


SCHELLINGER  CONST  CO., INC. 
URFACE,SEAL  & COVER 

8,518,696  $ 9,073,543  $ 199,807 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  2%  0% 


IM  15-5 (100) 291 
VAUGHN -NORTH 


SCHELLINGER  CONST  CO., INC. 

GRADE,  AGG  SURF,  COLD  MILL,  PL  MI  X BIT  SURF,  SEAL  Sc  COVER,  REHAB 
16.211  km  $ 12,118,035  $ 11,612,453  $ 690,790 


10/11/01  F.P.M.  AAFEDT,  RANDY 

11/06/01  PHONE  NO:  454-5920 

06/30/02***  6%  0% 


NH-RAD-MT  98(01) 

MALI'ISTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB  .,  PORT  CMNT  CONC 

0.233  km  $ 


UNITED  MAT'LS  OF  GREAT  FALLS 
PAVE,STRM  DRN, WATER  MAIN, SIGN 
909,244  $ 881,874  $ 8,819 


11/21/01  F.P.M.  AAFEDT,  RANDY 

/ / PHONE  NO:  454-5920 

09/30/02***  1% 


IM  0002 (501) 

COP 

CONSTRUCTION  CO 

DIST  3 - BRIDGE  DECK  IMPVT 

BRIDGE  DECK  REHABILITATION 

0.783  km  $ 

2,676, 901 

$ 2,147,208 

11/21/01  F.P.M.  VOSEN,  ROBERT 

/ / PHONE  NO:  454-5921 

11/15/02***  1% 


IM  15-4  (95)240 

DEARBORN  REST  AREA- PHASE  1 


REST  AREA -PHASE  1 , WATER  WELL  D 
0.000  mi  - $ 


NELSON’S  CONSTRUCTION 
RILLING  & WATER  SYSTEM 

214,628  $ 144,422  $ 


1,444 


11/21/01  F.P.M.  VOSEN,  ROBERT 

02/19/02  PHONE  NO:  454-5921 

08/02/02***  1%  0% 


GREAT  FALLS  DISTRICT  TOTALS 


$ 79,010,404  $ 78,372,422  $ 50,439,726 


62% 
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STPP  2-1(28)6 
MILES  CITY  - EAST 


AMERICAN  CONTRACTING, 

INC. 

APPR 

04/13/99 

F.P.M.  BARTH,  TIM 

GRADING, AGG. SURF. , PLANT  MIX  BI 

T.SURF.&  SEAL  & COVER 

07/26/01 

06/14/99 

PHONE  NO:  233-3628 

10.800  km  $ 

6,210,231  $ 5,653,388  $ 

6,210, 179 

06/21/01 

100% 

101% 

STPS  494-1(2)0 
PLEVNA -SOUTH 


AGG, PL  MIX  BITUMINOUS 

SURFACIN 

G, 

NORTHERN  IMPROVEMENT  COMPANY 

SEAL  & COVER 

APPR 

03/06/01 

06/12/00 

07/31/00 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

12.203  Itm 

$ 

1, 

963,485  $ 2,052,072  $ 2,126,335 

06/08/01 

100% 

STPE-STPP  42-3 (14)76 
BN  UNDERPASS -GLASGOW 


L. 

SCANLAN  CONTRACTOR 

APPR 

06/12/00 

F.P.M.  PISK,  RANDAL 

STORM  DRAIN  UPGRADE  & PUMPHOUS 

E 

08/13/01 

08/11/00 

PHONE  NO:  228-9478 

0 . 000  km  $ 

282, 177 

$ 411,571  $ 

406,817 

03/17/02*** 

99% 

109% 

STPP  22-2  (15) 30 

S K CONSTRUCTION, 

INC. 

PLENTYWOOD  - WEST 

GRADING, GRAVEL, PLANT 

MIX  BITUM 

SURF  & PRESTRESSED  BEAM 

BRIDG 

17.613  km 

$ 

7,245,674  $ 6,171,379 

$ 5,197,542 

07/06/00 

07/19/00 

06/19/03*** 


F.P.M.  ARTHUR,  RONALD  T. 
PHONE  NO:  787-5701 

84%  78% 


IM  94-7 (22) 244 

2.4  KM  EAST  OF  WIBAUX-EAST 


COLD  MILLING, PLANT  MIX  OVERLAY 
10.3  90  Icm  $ 


EMPIRE  SAND  AND  GRAVEL  COMPANY 
, SEAL  & COVER 

2,836,233  $ 3,122,719  $ 3,172,765 


07/06/00 

08/10/00 

11/13/01 


F.P.M.  LAUCKNER,  JAMES 
PHONE  NO:  377-5296 

100%  97% 


IM  94-5(30)170 
POWDER  RIVER  - EAST 


EMPIRE  SAND  AND  GRAVEL 

COMPANY 

APPR 

08/31/00 

F.P.M.  SLASKA,  JIM 

MILLING, FILLING, PLANT 

MIX  BITU 

M. SURFACING  OVERLAY, SEAL  & 

10/26/01 

09/21/00 

PHONE  NO:  377-5296 

23.700  km 

$ 

9,590,337  $ 8,891,443  $ 

9,325,833 

11/16/01 

100% 

87% 

NH  37-2(16)42  F 
LAME  DEER-EAST 


GRADE, AGG. CTB, PLANT  MIX 

SURF, S 

RIVERSIDE  CONTRACTING, 
EAL  & COVER, & WETLAND 

INC. 

11/06/00 

12/12/00 

F.P.M.  MARTIN,  DOUGLAS 

PHONE  NO:  748-3175 

11.190  km 

$ 

8,910,576  $ 9,038,202  $ 

9,005,329 

08/18/03*** 

99% 

NH  37-2(17)49  F 

11  KM  EAST  OF  LAME  DEER 


RIVERSIDE  CONTRACTING, 

EAST  GRADE  AGG  SURF ., CTB , PLANT  MIX  SURF ., SEAL  & COVER 

8.925  )im  $ 8,308,921  $ 8,831,903  $ 


INC. 

8,637,042 


11/06/00  F.P.M.  MARTIN,  DOUGLAS 

12/12/00  PHONE  NO:  748-3175 

08/21/03***  98%  85% 


NH  23-2 (18) 64  F 
OLIVE  N & S 


E.H.  OFTEDAL  AND  SONS, 
GRADING, GRAVEL, PLANT  MIX  SURFA  CING  & PRESTRESSED  CONC.BEAM 
19.100  )im  $ 9,371,165  $ 10,642,287  $ 


INC. 

8,222,721 


11/27/00  F.P.M.  SWANSON,  ROBERT  E. 

03/12/01  PHONE  NO:  436-2704 

06/30/04***  77%  59% 
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NH  99-1(4)29 

LORING  - NORTH  & SOUTH 

LEVELING, COLD 

39.980  km 

MILLING, PLANT 

PRINCE,  INC 

MI  X OVERLAY, SEAL  & COVER, SIGN 
$ 2,180,496  $ 1,935,631  $ 

1,648,407 

11/27/00 

05/24/01 

06/24/02*** 

F.P.M.  PISK, 

PHONE  NO:  228 

85% 

RANDAL 

-9478 

82% 

IM  94-4  (64)142 

5 KM  EAST  OF  MILES  CITY-EAST 

MILLING, RECYCLED 

PLANT 

MIX 

FIL 

L, 

PL 

PRINCE,  INC 

MIX  OVERLAY, SEAL  & 

COVER 

APPR 

10/26/01 

11/27/00 

03/07/01 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

IM  94-4 (63)129 

RADAR  INTERCHANGE -EAST 

MILLING, RECYCLED 

PLANT 

MIX 

FIL 

L, 

PL 

MIX  OVERLAY, SEAL  & 

COVER 

08/01/01 

CONTRACT  TOTAL 

28.784  km 

$ 

4, 

132 

,019  $ 3,614,321 

$ 3,560,475 

100% 

46% 

STPP-NH-IM  0002 (492) 

ARROW  STRIPING  AND 

MFG.  , 

. INC. 

APPR 

11/27/00 

F.P.M.  MIKE  BUTZLAFF 

2 00 0-D4 -DURABLE  PAVEMENT  MARKI  2000 -D4 -DURABLE 

PAVEMENT  MARKI 

NGS 

08/14/01 

05/16/01 

PHONE  NO:  653-1577 

355.300  km 

$ 

404,269  $ 345,707 

$ 

414,481 

08/08/01 

100% 

77% 

IM  94-4  (62)148 

PRINCE,  INC 

APPR 

11/27/00 

F.P.M.  RUDE,  DWAYNE 

SHIRLEY  INTERCHANGE  - 

■ EAST  St  W MILLING,  HOT  RECYCLED 

PLANT  MIX 

OVERLAY,  SEAL  St  COVER 

10/26/01 

03/06/01 

PHONE  NO:  233-3612 

9.427  km 

$ 

3,440,799  $ 2,837,364 

$ 2,860,371 

11/02/01 

100% 

79% 

NH  23-2(20)56  F 

E.H. 

OFTEDAL  AND  SONS, 

INC. 

12/19/00 

F.P.M.  SWANSON,  ROBERT  E. 

COALWOOD  - SOUTH 

GRADING, GRAVEL, PL  MIX 

SURF, SEA 

L Sc  COVER 

02/13/01 

PHONE  NO:  436-2704 

13.249  km 

$ 

7, 520,509 

$ 7,095,158  $ 

6,672,601 

09/30/03*** 

94%  62% 

IM  94-3 (54)116 

PRINCE,  INC 

01/31/01 

F.P.M.  MIKE  BUTZLAFF 

HATHAWAY -EAST  & WEST(WB) 

MILL, FILL, PLANT 

MIX  OVERLAY, SE 

AL  Sc  COVER 

06/07/01 

PHONE  NO:  653-1577 

20.502  km 

$ 

3,457,200  $ 3,100,000 

$ 2,932,579 

06/30/03*** 

95% 

102% 

STPP  0002 (503) 

HIGHWAY 

IMPROVEMENT 

INC 

APPR 

03/09/01 

F.P.M.  LAUCKNER,  JAMES 

1-94  BUSINESS  LOOP-GLENDIVE 

CRACK  SEALING 

08/13/01 

04/30/01 

PHONE  NO:  377-5296 

STPP  25-1(28)9 

APPR 

10/03/01 

14  KI4  NORTH  OF  CIRCLE-NORTH 

CRACK  SEALING 

08/13/01 

SFCN  57-5 (23)192 

APPR 

32  KI4  WEST  OF  JORDAN -EAST 

CRACK  SEALING 

08/08/01 

SFCN  20-1(7) 1 

APPR 

JUNCTION  1-94  St  MT  16-NORTHEAS 

CRACK  SEALING 

08/08/01 

CONTRACT  TOTAL  103, 

.060  km 

$ 

338,168  $ 

341,280 

$ 

351, 141 

100%  63% 

STPP  25-1 (27) 0 

CIRCLE -NORTH 

PLANT  MIX  OVERLAY,  SEAL  Sc  COVER 
13.817  km  $ 

CENTURY 

791,451  $ 

COMPANIES, 

871,751 

INC. 

$ 1,339,076 

APPR 

08/13/01 

03/09/01 

04/09/01 

08/21/01 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

100%  62% 

ESTI(4ATED  COMPLETION  DATE 
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BR  208-1  (2) 9 

WHITEWATER  CREEK  - WHITEWATER 

GRAD I NG , GRAVEL , CONDTRUCT ION  OF 
0.611  1cm  $ 

SLETTEN  CONSTRUCTION  CO 

STEEL  GIRDER  BRIDGE 

584,909  $ 703,872  $ 716,093 

APPR 

01/28/02 

03/29/01 

06/12/01 

11/05/01 

F.P.M.  GREUFE,  LARRY 

PHONE  NO:  653-1574 

100% 

71% 

NH  23-1(19)48  F 

COALWOOD- NORTH 

GRADING,  GRAVEL,  PLANT  MIX  SURFA 
13.294  km  $ 

E.H.  OFTEDAL  AND  SONS,  INC. 
CING,SEAL  Sc  COVER 

6,017,266  $ 6,485,034  $ 1,417,455 

03/29/01 

08/28/01 

09/30/03*** 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

22% 

53% 

STPP  23-1(26)0 

JCT  MT  59  & US  12  EAST 

CM  8005(2) 

BRIDGE  STREET  - MILES  CITY 

CONTRACT  TOTAL 

PLANT  MIX  BIT. OVERLAY, SEAL  & C 

PLANT  MIX  BIT. OVERLAY, SEAL  & C 
1.299  km  $ 

CENTURY  COMPANIES,  INC. 

OVER 

OVER 

649,989  $ 794,861  $ 965,016 

APPR 

01/17/02 

PEND 

01/11/02 

05/11/01 

06/11/01 

06/30/02*** 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

98% 

129% 

NH  23-3 (10)130 

ALZADA-EAST  & WEST 

WIDENING, CEMENT  TREATED  PULV  B 
15.298  km  $ 

RIVERSIDE  CONTRACTING,  INC. 

ASE.PL  MIX  OVERLAY  & SEAL  & CO 

5,040,955  $ 4,929,743  $ 1,636,013 

06/01/01 

07/10/01 

09/08/03*** 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

33% 

67% 

STPP-STPE  2-2(11)83 

US  12  & MT  7 JCT  - BAKER 

GR,GRVL,  CEMENT  TREATED  BASE, MI 
2.060  km  $ 

RIVERSIDE  CONTRACTING,  INC. 

LL,PL  MIX  BIT  & CONC  SURF, CURB 

2,339,057  $ 2,779,868  $ 3,092,902 

APPR 

01/17/02 

06/01/01 

07/09/01 

09/09/02*** 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

98%  83% 

STPS  447-1(15)0 

JUNCTION  1-94  - SOUTH 

COLD  MILLING, PLANT  MIX  OVERLAY 
19.403  km  $ 

NORTHERN  IMPROVEMENT  COMPANY 

,SEAL  Sc  COVER 

825,291  $ 820,901  $ 754,634 

06/01/01 

07/20/01 

08/27/01 

F.P.M.  MIKE  BUTZLAFF 

PHONE  NO:  653-1577 

100% 

37% 

STPP  31-1 (13) 0 

GLASGOW  - NORTH 

PLANT  MIX  OVERLAY, LEVELING, SEA 
27.260  mi  $ 

RIVERSIDE  CONTRACTING,  INC. 

L & COVER 

1,639,613  $ 1,593,197  $ 261,884 

07/13/01 

09/11/01 

07/15/02*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

16% 

55% 

SMP  0999(02) 

GLENDIVE  DISTRICT  - CRUSH  AND 

CRUSHING  & STOCKPILING 

20.000  mi  $ 

KONITZ  CONTRACTING,  INC. 

406,575  $ 294,625  $ 295,006 

07/13/01 

09/19/01 

11/19/01 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

100% 

03/15/02 

STPP  2-1(33)46 

CUSTER/ FALLON  CO  LINE  - E & W 

PRINCE,  INC 

COLD  MILLING, PLANT  MIX  & SEAL  & COVER 

20.814  km  $ 2,925,888  $ 3,222,322  $ 617,883 

08/10/01 

09/26/01 

06/30/03*** 

F.P.M.  RUDE , DWAYNE 

PHONE  NO:  233-3612 

19% 

37% 
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NH  1-9{37)541 

CENTURY  COMPANIES, 

INC. 

08/10/01 

F.P.M.  PISK,  RANDAL 

GLASGOW  EAST  & WEST 

PLANT  MIX 

BITUMINOUS  OVERLAY, P 

CCP,MILL  & LEVELING 

09/12/01 

PHONE  NO:  228-9478 

5.267  km 

$ 

2,903,857  $ 2,718,447 

$ 

952,169 

06/30/03*** 

35% 

28% 

STPS  438-1(10)29 

J T 

L GROUP,  INC.  ■ 

- HIGHWAY 

08/10/01 

F.P.M.  PISK,  RANDAL 

46  KM  NORTH  OF  NASHUA -NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

CING 

& SEAL 

Sc  COVER 

09/26/01 

PHONE  NO:  228-9478 

STPS  438-1(15)21 

34  KM  NORTH  OF  NASHUA -NORTH 

LEVELING, PMS  OVERLAY, SEAL 

& CO 

VER 

06/30/03*** 

CONTRACT  TOTAL 

11.922  km 

$ 

2,439 

, 686 

$ 2,980,507 

$ 1,268,227 

43% 

46% 

NH-STPS-STPP  0002(584)  HIGHWAY  SPECIALTIES,  INC. 

2001-D4-DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKING  MATERIAL 

19.640  Icm  $ 117,177  $ 115,683  $ 0 


08/10/01  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

07/02/02***  0% 


30% 


NH-STPS-BR  6(10) 

DEBCON, 

INC 

PEND 

08/10/01 

F.P.M.  BARTH,  TIM 

WATERSHED  16  - WETLAND  MITIGAT  COSTRUCTION  OF  A 

58 -METER  DIKE 

EMBANKMENT  & 

CREATION  OF  A 

02/11/02 

10/05/01 

PHONE  NO:  233-3628 

0.000  km 

$ 

85,903  $ 

64,986  $ 

67,275 

11/06/01 

100% 

17% 


CM  43 (20) 

PAVING  - WOLF  POINT 


GRADE,  GRAVEL,  PL  MIX  BITUM.SURF 
0.872  km  $ 


CENTURY  COMPANIES,  INC. 
ACE, SEAL  & COVER, & CONCRETE 
557,586  $ 592,949  $ 


290,816 


08/10/01  F.P.M.  MIKE  BUTZLAFF 

09/26/01  PHONE  NO:  653-1577 

08/26/02***  49%  55% 


CM  1405(1) 

COUNTY  ROAD  3 50 -SIDNEY 


PLANT  MIX  BITUMINOUS  OVERLAY, & 
1.260  km  $ 


FRANZ  CONSTRUCTION,  INC 
SEAL  & COVER 

102,743  $ 122,620  $ 


0 


08/10/01  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

03/17/02***  0%  23% 


BR  9053(27) 

MILK  RIVER  - N OF  TAMPICO 


CONST  OF  CONTINUOUS  STEEL  BEAM 
0 . 4 4 9 km  $ 


SLETTEN  CONSTRUCTION  CO 
STRUCTURE  WITH  GRAVELED  APPRO 
1,884,743  $ 1,236,837  $ 


881,748 


09/07/01  F.P.M.  GREUFE,  LARRY 

10/18/01  PHONE  NO:  653-1574 

09/30/02***  71%  14% 


PLH-STPS  323-1(13)62 
ALZADA  - NORTH 


GRADING  & GRAVEL  SURFACING 
16.100  km 


WICKENS  CONSTRUCTION,  INC. 
4,080,875  $ 4,178,086  $ 920,116 


10/11/01  F.P.M.  BARTH,  TIM 

11/05/01  PHONE  NO:  233-3628 

06/30/04***  22%  0% 


IM  94-6  (47)231 
WIBAUX -EAST  AND  WEST 


MILLING, FILLING, PL  MIX  OVERLAY 
19.818  mi  $ 


RIVERSIDE  CONTRACTING, 
& CULVERT  REPLACEMENT 
4,963,749  $ 4,678,083  $ 


INC. 

346,100 


11/21/01  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

10/04/02***  7%  0% 
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DPI  0194(001)  F 

SHILOH  1-90  INTERCHANGE 

NORTHERN  LINE  LAYERS,  INC. 

GRADING, AGG. SURF. PL. MIX  BIT.SU  RF.  & SEAL  & COVER 

4.154  km  $ 14,524,331  $ 15,444,134  $ 15,791,219 

APPR 

05/02/01 

06/11/98 

08/10/98 

12/19/01 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

100% 

99% 

STPP  14-5(15) 169 

ROUNDUP -EAST 

WICKENS  CONSTRUCTION,  INC. 

GRADE, CEMENT  TREATED  BASE, PLAN  T MIX  SURFACING  & SEAL  & COVER 

19.333  km  $ 11,563,965  $ 9,648,986  $ 9,515,432 

11/25/98 

02/22/99 

06/30/02*** 

F.P.M.  BROWN  GERRY 

PHONE  NO:  323-3699 

99% 

97% 

IM  90-8(132)438 

BILLINGS-MOSSMAIN  SCALE 

IM  90-8 (139)437 

MOSSMAIN  - BILLINGS 

CONTRACT  TOTAL 

JTL  GROUP,  INC. -BILLINGS 

PL. MIX  BIT. SURF. , OVERLAY, SEAL,  & COVER, 2 NEW  BRIDGE  & 8 

GR,AGG.SURF, PL.MIX  SURF, SEAL  & COVER, PCCP , MCS  BLDG  & SCALE 

19.734  km  $ 10,173,185  $ 9,101,273  $ 12,162,545 

APPR 

01/29/01 

APPR 

10/23/00 

12/16/98 

03/15/99 

06/22/01 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

100% 

93% 

IM  90-9 (91)498 

BIGHORN  RIVER-HARDIN 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

BRIDGE  DECK  REHAB. 

APPR 

10/26/01 

06/29/99 

09/01/99 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

IM  90-9(85)509 
CROW  AGENCY -GARRYOWEN 
IM  90-9 (86) 517 
GARRYOWEN -LODGE  GRASS 
CONTRACT  TOTAL 


RUMBLE  STRIPS, SEAL  & COVER 

COLD  MILLING, PL. MIX  FILL, SEAL  & COVER 
37.617  )cm  $ 3,480,454  $ 4,188,307  $ 4,398,523 


05/09/01 


1001 


PLH-STPS-CT  314-1(13)32 
NORTHERN  CHEYENNE  BORDER 


E.H.  OFTEDAL  AND  SONS,  INC. 

NOR  GRADE, AGG. SURF. , PLANT  MIX  BIT.  SURF, SEAL  & COVER 

19.913  km  $ 9,237,472  $ 7,818,266  $ 10,183,336 


PEND  09/01/99  F.P.M.  FAVERO  CRAIG 

01/29/02  11/16/99  PHONE  NO:  657-0267 

11/01/01  100% 


NH  57-2(19)22  F 

GEYSER  - EAST 

NH  57-2 (20)27  F 

12  KM  EAST  OF  GEYSER  - EAST 

CONTRACT  TOTAL 


PRINCE,  INC 

CEMENT  TREATED  PULVERIZED  BASE  ,PMS,SEAL  & COVER 

CEMENT  TREATED  PULBERIZED  BASE  ,PMS,SEAL  & COVER 
20.430  km  $ 6,291,708  $ 4,617,268 


APPR 

09/13/01 

APPR 

09/13/01 


03/16/00 

06/12/00 

10/10/01 


F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 


$ 4,566,135 


BR  9048  (11) 

STILLWATER  RIVER-N.E. 


OF  ABSAR 


GR . , AGG . APPROACHES , PRESTRESSED 
0.663  km  $ 


EDWARD  T CORPS  CONST. 
CONCRETE  BEAM  BRIDGE 
1,183,040  $ 823,782  $ 


932,800 


APPR  03/16/00  F.P.M.  STUDEBAKER,  RAYMOND 

08/13/01  04/05/00  PHONE  NO:  657-0273 

03/17/02***  98%  98% 


STPU  1002  (9) 

WISCONSIN  TO  17TH  ON  RIMROCK 


JTL  GROUP,  INC. -BILLINGS  APPR  06/12/00 

RECONST  W/CURB, GUTTER, SIDEWALK  S, PLANT  MIX  BITUMINOUS  SURF  08/13/01  07/10/00 

1.079  km  $ 2,699,863  $ 3,145,343  $ 3,516,523  06/30/02* 


F.P.M.  SHUPAK,TOM 
PHONE  NO:  657-0271 
98% 


97% 
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STPS  314-1{14)18 

JUNCTION  566 -NORTH 

CENTURY  COMPANIES,  INC. 

PLANT  MIX  BITUMINOUS  OVERLAY 

23.160  km  $ 1,392,896  $ 1,558,796  $ 1,595,085 

APPR 

03/06/01 

07/06/00 

09/06/00 

08/07/01 

F.P.M.  FAVERO  CRAIG 

PHONE  NO;  657-0267 

100% 

82% 

BR  568-1  (9)  1 

YELLOWSTONE  RIVER-NW  POMPEYS 

COP  CONSTRUCTION  CO. 

P CONST  OF  PRESTRESSED  CONC.BEAM  BRIDGE , GRADING, AGGERGATE 

1.060  km  $ 2,736,398  $ 1,874,523  $ 1,805,871 

08/31/00 

10/10/00 

06/30/02*** 

F.P.M.  NELSON,  ROD 

PHONE  NO:  657-0264 

96% 

98% 

IM  94-2  (28)51 

HYSHAM  HILLS 

EMPIRE  SAND  AND  GRAVEL  COMPANY 

COLD  MILLING, PULVERIZE, PLANT  M IX  SURF ., SEAL  & COVER 

19.149  km  $ 6,888,544  $ 6,131,635  $ 6,219,631 

11/06/00 

01/09/01 

09/30/02*** 

F.P.M.  SLOE,  DAVID  A, 

PHONE  NO:  657-0269 

98% 

91% 

STPP  28-2  (22)70 

RED  LODGE  - NORTH 

RIVERSIDE  CONTRACTING,  INC. 

COLD  MILLING, COLD  RECYCLE, PLAN  T MIX  SURF., SEAL  & COVER, & PS 

50.482  km  $ 3,068,261  $ 3,225,039  $ 4,200,041 

APPR 

10/26/01 

11/06/00 

03/12/01 

09/30/02*** 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  657-0207 

98% 

93% 

m 94-1(61)47 

BIG  HORN  INTERCHANGE  E & W 

EMPIRE  SAND  AND  GRAVEL  COMPANY 

MILL, PLANT  MIX  BITUMINOUS  SURF  AGING, SEAL  & COVER 

17.837  km  $ 2,185,015  $ 2,360,221  $ 1,886,097 

11/27/00 

02/08/01 

07/09/02*** 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO;  657-0269 

80% 

71% 

IM  90-8(149)399  RIVERSIDE  CONTRACTING,  INC. 

REEDPO I NT -COLUMBUS  COLD  MILLING,  PL  MIX  BITUM  SUR  F FILL  & OVERLAY\SEAL  & COVER 

IM  90-7 (77) 364 

16  KM  EAST  OF  SWEET  GRASS  COUN  COLD  MILLING,  PLANT  MIX  BITUM. S URF.FILL  & OVERLAY/SEAL  & 

CONTRACT  TOTAL  23.953  Jim  $ 3,191,843  $ 3,142,392  $ 2,877,628 

APPR 

08/13/01 

11/27/00 

02/01/01 

06/20/02*** 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  657-0207 

92% 

63% 

BR  9056(26)  EGGART  ENGINEERING  t CONST. 

BBWA  CANAL-MOSSMAIN  INTERCHANG  GRADING,  PL  MIX  SURF,  AGGREGATE  SURF,  SEAL  & COVER 

0.321  lim  $ 326,422  $ 336,697  $ 279,134 

12/19/00 

03/01/01 

10/17/01 

F.P.M.  NELSON,  ROD 

PHONE  NO:  657-0264 

100% 

99% 

NH  4-1 (23) 0 F 

WARREN  - NORTH  & SOUTH 

CENTURY  COMPANIES,  INC. 

GRADING, AGG  SURF, PL  MIX  BIT  SU  RF,COLD  IN-PLACE  RECYCLE, 

20.497  km  $ 7,351,605  $ 6,409,592  $ 3,792,664 

12/19/00 

03/05/01 

06/30/03*** 

F.P.M.  BERGEN,  PERRY 

PHONE  NO:  322-5870 

59% 

48% 

SFCI  94-1(58)13 

BALLANTINE  INT  - EAST  & WEST 

RIVERSIDE  CONTRACTING,  INC. 

MILL, FILL, SEAL  & COVER, BRIDGE  DECK  SURFACE  TREATMENT 

01/31/01 

03/12/01 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  657-0207 

ESTIMATED  COMPLETION  DATE 
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PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 
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ESTIMATE  AWARD  AMT. 

CONTRACTOR 
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MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

SFCI  94-1  ;59) 8 

HUNTLEY  - BALLANTINE 

CONTRACT  TOTAL 

MILL,  FILL,  SEAL  & COVER  & GUARD  RAIL  IMPROVEMENTS 

25.490  km  $ 2,867,635  $ 2,739,748 

$ 2,619,580 

APPR 

02/04/02 

09/19/01 

100% 

84% 

IM  90-9(93)543 

WYOLA  - SOUTH 

COLD  MILLING, FILL, SEAL  & COVER 
17.624  km  $ 

MARVIN  A.  REHBEIN 

2,487,066  $ 2,691,176  $ 

2,245,467 

03/09/01 

05/21/01 

09/30/02*** 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  657-0207 

83% 

81% 

IM  90-9(92)486 

TOLUCA  - EAST 

MILL, PLANT  MIX  BITUM  SURFACING 
26.482  km  $ 

MARVIN  A.  REHBEIN 

,SEAL  & COVER 

3,401,372  $ 3,883,120  $ 

4,871, 110 

APPR 

10/26/01 

03/09/01 

04/11/01 

09/30/02*** 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  657-0207 

98% 

94% 

STPP  14-5(17)181 

19  KILOMETERS  EAST  OF  ROUNDUP - 

GRADING,  GRAVEL  & PLANT  MIX  SUR 
12.660  km  $ 

M K WEEDEN  CONSTRUCTION,  INC. 

FACING 

6,545,224  $ 7,682,910  $ 7,745,326 

PEND 

02/21/02 

03/09/01 

04/13/01 

06/30/04*** 

F.P.M.  BROWN  GERRY 

PHONE  NO:  323-3699 

98% 

68% 

IM  90-7(72)392 

REEDPOINT-E  & W STRUCTURES 

STRUCTURE  REHABILITATION 

0.097  km  $ 

COP  CONSTRUCTION  CO. 

934,791  $ 1,085,191  $ 

1,381,502 

APPR 

01/17/02 

03/29/01 

04/26/01 

07/16/02*** 

F.P.M.  STUDEBAKER , RAYMOND 

PHONE  NO:  657-0273 

98%  76% 

NU-STPS-STPX-STPP-IM  0002(585)  MARK  RITE  LINES  OF  MT 

2001-D5-DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 

281.600  km  $ 316,604  $ 289,000  $ 

INC(OBS) 

302,470 

APPR 

01/28/02 

05/24/01 

08/30/01 

09/29/01 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

100% 

09/14/01 

IM  56683 (1) 

SOUTH  FRONTAGE  ROAD  RELOCATION 

GR,GRVL,PL  MIX  BIT  SURF, PORTLA 
2.100  km  $ 

RIVERSIDE  CONTRACTING, 
ND  CEMENT  SURF,  SEAL  & COVER 
3,059,893  $ 3,273,864  $ 

INC. 

288,889 

07/13/01 

08/06/01 

06/30/03*** 

F.P.M.  SHUPAK.TOM 

PHONE  NO:  657-0271 

9% 

20% 

STPHS  0002(498) 

1997  - D5  - SIGNING 

1997-D5 -SIGNING  IMPROVEMENTS 
0.000  mi  $ 

OMO  CONSTRUCTION  INC 

20,247  $ 19,697  $ 

17,280 

07/13/01 

08/27/01 

09/11/01 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

100% 

50% 

CM  16-1(43)1 

MAIN  STREET  - BILLINGS  HEIGHTS 

MONTANA  LINES,  INC 

UPGRADE  EXISTING  TRAFFIC  SIGN  ALS,CURB  RAMPS, SIGNING  & 

0.000  km  $ 343,469  $ 362,642  $ 

97, 078 

08/10/01 
/ / 

06/09/02*** 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

27% 

0% 

ESTIMATED  COMPLETION  DATE 
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BR  311-2 (8)7 

COP 

CONSTRUCTION  CO. 

11/21/01 

F.P.M.  SLOE, 

DAVID  A 

BUCKINGHAM  COULEE  - 5 KM  E . 

OF  BOX 

CULVERT  & 

APPROACHES 

12/18/01 

PHONE  NO;  657 

-0269 

0 . 596 

)cm 

$ 418,763 

$ 332,069 

$ 59,869 

08/22/02*** 

18% 

0% 

NH  61-3 (14)55 

BOHEMIAN  CORNER  - SOUTH 

PULVERIZE, WIDENING, PL  MIX 

SURF 

M K 

ACING, SEAL 

WEEDEN  CONSTRUCTION, 

& COVER 

INC. 

19.008  km 

$ 

4,195,363 

$ 3,761,168  $ 

37,612 

11/21/01  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO:  538-1320 

09/25/03***  1% 


SFCS  384-2(8)31 

TREASURE  COUNTY  LINE  - NORTH 
STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH  R 

LEVELING  Sc  SEAL  & COVER 

SEAL  Sc  COVER 

J T L GROUP,  INC. 

- HIGHWAY 

CONTRACT  TOTAL 

46.500 

$ 

507,476  $ 434,434 

$ 

02/20/02  F.P.M.  SLOE,  DAVID  A. 

/ / PHONE  NO:  657-0269 

07/05/02*** 


STPP-STPS-NH-IM 

0002 (622) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

2002-D5-DURABLE 

PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKINGS 

0 . 000  mi 

$ 

302,677  $ 270,839 

$ 

0 

02/20/02 
/ / 

07/01/02*** 


F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

0%  07/01/02 


BILLINGS  DISTRICT  TOTALS 


$111,695,582  $106,652,112  $103,388,852 


88% 


TOTALS  FOR  ALL  PROJECTS : 


$498,443,841  $479,640,293  $372,967,723 


74% 


STATE  DOCUMENTS  COLLECTION 


S 

625.704 

H3cr 

3/31/02 


PROJECT  DESIGNATION 


; ?R  1 5 2002 

MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 


LENGTH  TYPE  OF  WORK 
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PRIMS  CONTRACTOR 
ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 

ESTIMATE AWARD  AMT. PAYMENTS  STATUS 


MT.  DEPT.  FIELD  PROJECT  MANAGER 
AWARD  DATE  PERCENT  % CONT . 
WORK  BEG.  PROJECT  TIME 
WORK  COMP.  COMPLETED USED 


BR  33-1(20)0 

D.H. 

BLATTNER  & SONS, 

INC. 

APPR 

BN  RR-LIBBY 

BRIDGE 

DECK  REHAB. 

01/28/02 

BH  33-1  (21) 1 

APPR 

KOOTENAI  RIVER  - 

■ LIBBY 

PRESTRESS  BM  STRUCTURE  & APPRO  ACHES 

09/13/01 

STPP  33-1(24)0 

APPR 

MT  37  & US  2 INTERSECTION 

IMPR  STREET 

& SIGNAL  MODIFICATIONS 

10/31/00 

CONTRACT  TOTAL 

0.544  km 

$ 3,515,447 

$ 3,348,840 

$ 

3,407,960 

12/16/98  F.P.M.  KAI.BERG,  J.  GARY 

03/08/99  PHONE  NO:  751-2040 

03/17/02*** 


98% 


93% 


NH  7-1  (70)  0 

LOST  TRAIL  PASS  REST  AREA 


JOHN 

BIELBY  CONSTRUCTION 

APPR 

06/15/99 

F.P.M.  BENEDIK,  TOM 

REST  AREA  STRUCTURES  & PARKING 

01/28/02 

07/19/99 

PHONE  NO : 

0 . 000  km  $ 

1,095,659 

$ 940,332  $ 986,779 

10/30/01 

100% 

118% 

NH-STPE  7-2(25)78  F 
LOLO- SOUTH 


GR.AGG  & PL  MIX  BIT  SURF.S  & C 
8.995  mi  $ 


JTL  GROUP,  INC.-  MISSOULA 
, SIGN, CONCRETE  BEAM  BRIDGE 
7,551,043  $ 7,022,657  $ 6,956,879 


APPR 

08/22/01 


11/16/99 

02/14/00 

07/17/01 


F.P.M.  CYR,  MARK 
PHONE  NO:  523-5863 

100%  100% 


CM-BR  8107(12) 

CLARK  FORK  - MISSOULA 


BODELL  CONSTRUCTION  COMPANY 

GR,AGG  &,PL  MIX  BIT  SURF, SEAL  & COVER, BRIDGE  REPLACEMENT 
0.539  km  $ 5,510,210  $ 7,017,632  $ 6,425,016 


02/08/00  F.P.M.  HEMBREE,  TAMI 

04/11/00  PHONE  NO:  523-5856 

03/17/02***  92% 


80% 


CM-NH  5-3 (51) 112  F 

RIVERSIDE  CONTRACTING,  INC. 

APPR 

MAIN  STREET-KALISPELL 

MILLING  & PORTLAND  CEMENT 

CONC 

RETE  PAVEMENT 

02/27/01 

STPP  1-2 (93) 121 

APPR 

EAST  IDAHO  STREET-KALISPELL 

CLOD  MILL  & P.C.C.P. 

01/29/01 

CONTRACT  TOTAL 

1.480  km 

$ 

3,180,396  $ 3,266,694 

$ 4,051,835 

05/02/00 

07/24/00 

06/28/01 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 


100% 


76% 


NH  5-3 (73)106  F 

SOMERS  - ASHLEY  CREEK  (N  SECT I 


GRADING  GRAVEL, PL  MIX  SURFAVIN 
4.700  km  $ 


SCHELL I NGER  CONST  CO., INC. 

G, PRESTRESSED  CONCRETE  BR . 

6,431,312  $ 4,840,001  $ 5,240,937 


APPR 

01/17/02 


06/12/00 

06/23/00 

12/19/01 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

100%  91% 


STPS  503-1(6)4 
FOYS  CANYON  ROAD 


GRADE , AGG ., SURF ., PLANT  MIX  SUR 
3.612  km  $ 


SCHELLINGER  CONST  CO., INC. 

F . , SEAL  & COVER 

1,979,457  $ 1,904,198  $ 2,180,656 


APPR 

01/17/02 


10/24/00 

11/06/00 

07/20/02*** 


F.P.M.  HAM,  DANIEL 
PHONE  NO:  295-4049 
98% 


98% 


STPP  6-1 (86) 99 
DIXON  - WEST 


GRADE, AGG. SURF. PLANT  MIX  SURF. 
15.750  km  $ 


SCHELLINGER  CONST  CO., INC. 

,SEAL  & COVER 

5,881,894  $ 6,027,749  $ 6,388,433 


APPR 

10/26/01 


11/06/00 

11/28/00 

09/10/03*** 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

98%  62% 


***  ESTIMATED  COMPLETION  DATE 
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MT, 

, DEPT.  FIELD  PROJECT 
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ORIGINAL 
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NH  1-1(47)57  F 

PLEASANT  VALLEY 

JTL  GROUP, INC. -DBA 

GRADING, GRAVEL, PLANT  MIX  BITUM  SURF, BRIDGE  REV ., SEAL  & 
8.100  km  $ 5,749,412  $ 5,343,464 

A-1  PAVING 

COVER 

$ 5,854,076 

APPR 

01/28/02 

03/09/01 

03/26/01 

09/30/03*** 

F.P.M.  ROBERTS,  JAMES 

PHONE  NO;  751-2041 

98% 

77% 

BH  269-1 (22) 21 

BITTERROOT  RIVER-NW  STEVENSVIL  WIDEN  BRIDGE, GRADE, GRAVEL, PL  M 

0.452  km  $ 


FRONTIER -WEST,  L.L.C. 

IX  SURF, SEAL  & COVER, APPROACHE 
1,878,203  $ 1,674,456  $ 1,208,012 


03/29/01  F.P.M.  HEMBREE,  TAMI 

05/01/01  PHONE  NO:  523-5856 

08/09/02***  72%  57% 


IM-STPHS  90-1(144)5 

MEDIAN  RAIL  - MINERAL  COUNTY 

CONCRETE 

MEDIAN  RAIL  & DRAINAG 

ALPINE 

E 

CONSTRUCTION, 

INC. (OBS) 

19.000  km 

$ 

4,483,642  $ 

3, 185,412 

$ 3,165,513 

03/29/01 

05/14/01 

11/09/01 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

100%  84% 


STPS  211-1(5)0 
RONAN  - WEST 
STPS  487-1(13)0 
WHITEFISH  - BIG  MOUNTAIN 
STPS  556-1(2)0 
THOMPSON  RIVER  ROAD 
CONTRACT  TOTAL 


PLANT  MIX  OVERLAY, SEAL  & COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 
34.810  km  $ 


RIVERSIDE  CONTRACTING,  INC.  APPR 

10/26/01 

APPR 

10/26/01 

APPR 

10/26/01 

944,972  $ 837,948  $ 805,627 


03/29/01 

06/25/01 

09/07/01 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 


100% 


85% 


STPHS  1-2(106)118 

FLASHER  - WEST  OF  KALISPELL 


FLASHER, SIGNING  & INSTALLION  O 
0.790  km  $ 


PAVLIK  ELECTRIC  CO,  INC 
F FLASHING  BEACON  & OVERHEAD 
17,951  $ 19,312  $ 


16,624 


05/11/01 

10/17/01 

11/01/01 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 

100%  0% 


NH-BH-STPHS  1-2(103)137 
BRIDGE  DECK  - COLUMBIA  FALLS 


BRIDGE  DECK, HANDRAIL  REPAIR, SE 
0.179  km  $ 


TAMIETTI  CONST.  CO.,  INC 
ISMIC  RETROFIT  & GRADE, PL  MIX 
1,076,460  $ 855,651  $ 


05/11/01 

06/21/01 

745,382  09/30/02*** 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

87%  99% 


NH  0002(395) 

D1 -NON- INTERSTATE  GUARDRAIL 


SCOTT  LONG  CONSTRUCTION, 

GUARDRAIL  & BRIDGE  RAIL  RREPLA  CEMENT  & UPGRADING 
0.000  km  $ 513,398  $ 600,558  $ 


INC. 
560, 150 


APPR 

01/29/02 


06/01/01  F.P.M.  CYR,  MARK 

06/25/01  PHONE  NO:  523-5863 

06/30/02***  93% 


98% 


STPHS  0002  (385) 

1995 -D1 -GUARDRAIL/SLOPE  FLATTE  GUARDRAIL  & SLOPE  FLATTENING 

0 . 0 0 0 km  $ 


SCOTT  LONG  CONSTRUCTION,  INC. 


127,023 


149, 194 


145,987 


APPR  06/01/01  F.P.M.  HANCOCK,  DALE 

02/14/02  06/25/01  PHONE  NO:  751-2043 

06/30/02***  98% 


ESTIMATED  COMPLETION  DATE 
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BR  1-2 (86)180 

MIDDLE  FORK  FLATHEAD  RIVER-SE 


CONST. OF  WELDED  PLT  GIRDEER 
0.570  km 


FRONTIER -WEST,  L.L.C. 
BR  IDGE,GR,GRVL, PL.MIX  SURF.& 

$ 3,765,960  $ 3,786,455  $ 


07/13/01 

09/10/01 

2,080,206  06/30/03* 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

55%  26% 


STPX  20(19)  MUNGAS  COMPANY,  INC. 

PETERSON  RANCH-WETLAND  MITIGAT  GRADING, IRRIGATION  STRUCTURES  , FENCING  & SEEDING 

0.000  km  $ 381,241  $ 230,826  $ 133,706 


07/13/01  F.P.M.  SULLIVAN,  SHEILA 

12/04/01  PHONE  NO:  523-5877 

03/17/02***  58%  12% 


NH  41(24)  D.H.  BLATTNER  & SONS,  INC. 

CAMP  CREEK  RESTORATION  GR, GRVL, PL . MIX  SURF,  SEAL  & COV  ER,  PRESTRESSED  CONCRETE  BRIDGE 

NH  7-1 (58) 9 F 

SULA  N&S  WETLAND  MITIGATION,  STREAM  PROT  ECTION 

CONTRACT  TOTAL  11.821  mi  $ 12,382,249  $ 10,723,011  $ 6,250,936 


07/13/01  F.P.M.  BENEDIK,  TOM 

08/15/01  PHONE  NO: 

06/06/04*** 


58% 


31% 


SMP  3199(02)  MT  MAT'LS,  INC.(DBA)LS  JENSEN 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

57.250  mi  $ 508,406  $ 538,850  $ 488,021 


07/13/01 

07/18/01 

06/30/02*** 


F.P.M.  SULLIVAN,  SHEIIA 
PHONE  NO:  523-5877 

91%  11/01/01 


IM  90-3(79)173  JIM  GILMAN  EXCAVATING  INC. 

GARRISON-BECK  HILL  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

IM  90-3 (80) 180 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL, PLANT  MIX  OVERLAY, SE  AL  & COVER 
IM  90-3 (83)163 

GOLD  CREEK-EAST  & WEST  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

CONTRACT  TOTAL  41.224  km  $ 12,435,994  $ 11,751,484  $ 117,528 


12/13/01  F.P.M.  CYR,  MARK 

03/08/02  PHONE  NO:  523-5863 

11/14/03*** 


1% 


NH  5-2(95)47 

RONAN  TRAFFIC  SIGNALS 


SCOTT  CONSTRUCTION,  INC. 

UPGRADE  OF  TRAFFIC  SIGNALS, CUR  B & SIDWALK, SIGNING  & PAVE 
0.000  km  $ 140,455  $ 158,159  $ 


1,  583 


02/20/02  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO:  523-5864 

05/17/02***  1%  05/17/02 


NH-STPP-IM-STPX- 

■STPS 

0002 (618) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

2002 -D1 -DURABLE 

PAVE. 

MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

0.000  km 

$ 

657,449  $ 598,192 

$ 

5,488 

02/20/02  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO:  523-5877 

07/15/02***  1%  07/15/02 


STPP  56-1(3)0 
BULL  LAKE  - SOUTH 


WIDENING, PULVERIZING, PL  MIX  OV 
0.022  km  $ 


JTL  GROUP, INC.  DBA  A-1  PAVING 
ERLAY, SIGNING  & BRIDGE  REPAIR 
4,721,656  $ 4,754,719  $ 


0 


02/20/02  F.P.M.  HAM,  DANIEL 
04/01/02  PHONE  NO:  295-4049 
11/15/02***  0% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/02 

DATE:04/12/02  ***  MISSOULA  DISTRICT  ***  PAGE  NO:  4 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  % CONT . 

LENGTH  TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT  TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED  USED 

STPX  45(29) 

GOOSE  BAY  EQUIPMENT, 

INC. 

02/28/02 

F.P.M.  JOHNSON,  ROBERT  L. 

DIXON  WETLAND  MITIGATION 

WETLAND  MITIGATION 

04/03/02 

PHONE  NO:  523-5864 

0.000  )tm 

$ 

295,397 

$ 182,102 

$ 

0 

06/01/02*** 

0%  06/01/02 

IM  90-2(102)106 

JTL 

GROUP,  INC.-  MISSOULA 

03/25/02 

F.P.M.  SULLIVAN,  SHEILA 

MISSOULA  - BONNER 

CRACK  AND 

SEAT, PLANT  MIX  SURFA 

. CING  OVERLAY, SEAL  AND  COVER 

/ / 

PHONE  NO;  523-5877 

7.300  )^m 

$ 

2,973,320 

$ 2,326,681 

$ 

0 

09/13/02*** 

0%  0% 

STPS  257-1(4)0 

MT  MAT'LS,  INC.(DBA)LS  JENSEN 

03/25/02 

F.P.M.  JOHNSON,  ROBERT  L. 

SUPERIOR  - SOUTHEAST 

PLANT  MIX 

OVERLAY, SEAL  AND  COV 

' ER, SLOPE  FLATTENING  AND 

/ / 

PHONE  NO:  523-5864 

0.050  mi 

$ 

786,396 

$ 728,693 

$ 

0 

09/13/02*** 

0%  0% 

MISSOULA  DISTRICT  TOTALS 

$ 

88,985, 001 

$ 82,813,267 

$ 57,217, 

332 

66% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/02 

DATE; 04/12/02  ***  BUTTE  DISTRICT  ***  PAGE  NO:  5 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  90-7 (63)331 
LIVINGSTON-EAST  & WEST 
NH-STPHS  11-1(27)53 

LOVES  LANE-LIVINGSTON 

CONTRACT  TOTAL 

RIVERSIDE  CONTRACTING,  INC. 

GR, GRAVEL, PL  MIX  SURF.t  SEAL  & COVER 

PL  MIX  OVERLAY, SEAL  & COVER  & STRUCTURE  REHAB. 

17.439  Itm  $ 9,627,070  $ 9,793,421  $ 9,650,885 

APPR 

01/17/02 

APPR 

05/31/00 

12/16/98 

01/06/99 

04/13/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO;  585-0453 

100% 

144% 

STPS  278-1(13)30 

CARROLL  HILL  - EAST  & WEST 

GR,GRAL,PL  MIX  SURFACING 
7.837  mi 

M K WEEDEN  CONSTRUCTION,  INC. 

$ 3,161,119  $ 2,832,172  $ 2,900,194 

APPR 

03/06/01 

05/04/99 

05/24/99 

09/27/01 

F.P.M.  HARRIS,  DEAN 

PHONE  NO:  494-9643 

100% 

90% 

STPS  276-1(3)1 

BROWN'S  GULCH  ROAD 

GRADING, GRAVEL  & PLANT  MIX  SUR 
3.670  1cm  $ 

JIM 

FACING 

1, 527, 711 

GILMAN  EXCAVATING 

$ 1,426,028  $ 

INC. 

1, 616, 314 

APPR 

10/26/01 

10/07/99 

11/08/99 

07/06/01 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  494-9647 

100% 

87% 

STPP  13-1(33)36 

CAMERON  - NORTH  t SOUTH 

GRADE, GRAVEL, PLANT  MIX  SURFACE 
18.300  km  $ 

A.M 

5,735,355 

. WELLES,  INC. 

$ 5,713,401  $ 

6,003,311 

APPR 

03/06/01 

10/07/99 

11/15/99 

11/28/01 

F.P.M.  BRAZILL, WILLIAM 

PHONE  NO:  684-5609 

100% 

98% 

BR  13-2(2)83 

JEFFERSON  RIVER  - 20.4KM 

SW  OF  GR,AGG  & PL. MIX  SURF, PRESTRESS 

0.600  km  $ 

MORGEN  & OSWOOD  CONST. 

ED  CONCRETE  BEAM  BRIDGE 
2,712,516  $ 1,848,513  $ 

CO. , INC 

1,890,280 

APPR 

08/13/01 

11/16/99 

12/21/99 

10/12/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

100% 

115% 

STPP  29-4  (22)89 

PARK  & GALENA -BUTTE 

COLD  MILLING, PLANT  MIX  SURFACI 
1.176  km  $ 

JIM  GILMAN  EXCAVATING 

NG,SEAL  & COVER  S.  SIGNALS 
799,375  $ 708,178  $ 

INC. 

816,689 

APPR 

03/06/01 

12/09/99 

03/21/00 

06/03/02*** 

F.P.M.  ARVISH.MIKE 

PHONE  NO:  494-9647 

98% 

102% 

STPS  399-1(3)0 

WHITETAIL  ROAD 

JTL 

GR. ,AGG. , BIT -SURF, PRESTRESSED  BEAM  BRIDGE 
16.315  km  $ 3,003,413 

GROUP,  INC. -BELGRADE 

WIDENING 

$ 2,693,265  $ 2,919,690 

APPR 

12/14/00 

03/16/00 

04/03/00 

08/20/02*** 

F.P.M.  CLARY. DAN 

PHONE  NO:  494-9649 

98% 

94% 

IM  90-5(55)249 

BLAHNIK 

CONSTRUCTION,  INC. 

APPR 

04/11/00 

F.P.M.  STARCEVICH  JOHN  R. 

WHITEHALL  - CARDWELL 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

03/06/01 

05/16/00 

PHONE  NO:  287-3868 

IM  90-5(54)257 

APPR 

09/14/01 

CARDWELL  - EAST 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

09/17/01 

STPP  13-1(32)75 

APPR 

HARRISON  - SAPPINGTON  JCT . 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

03/06/01 

CONTRACT  TOTAL 

36.120  km 

$ 

6,698,864 

$ 

7,084,784 

$ 7,336,437 

100%  98% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/02 

DATE:04/12/02  ***  BUTTE  DISTRICT  ***  PAGE  NO;  6 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR  9001(35) 

SLETTEN  CONSTRUCTION  CO 

APPR 

06/12/00 

F.P.M.  JOHNSON, RICKIE 

SELWAY  BR  - N OF  DILLON 

PRESTRESSED  CONC.BEAM  BRIDGE, P 

LANT  MIX  BITUMINOUS  SURFACE 

10/26/01 

08/07/00 

PHONE  NO:  494-9635 

0.420  km 

$ 

1, 245, 086 

$ 977,392  $ 

1,009, 134 

10/03/01 

100% 

97% 

STPP  59-2(9)49 

S K 

CONSTRUCTION,  INC. 

APPR 

07/06/00 

F.P.M.  MCCORMICK,  THOMAS 

RINGLING  - NORTH 

GRADING, GRAVEL, PLANT  MIX 

BITUM 

SURF, SEAL 

Sc  COVER 

10/26/01 

07/17/00 

PHONE  NO:  586-5074 

12.576  mi 

$ 

4 , 464 , 227 

$ 4,171,267  $ 

4, 128,813 

12/13/01 

100% 

95% 

BR  9016(19) 

COP 

CONSTRUCTION  CO. 

08/31/00 

F.P.M.  MCCORMICK,  THOMAS 

GALLATIN  RI VER-GALLATIN  GATEWA  2 PRESTRESSED  CONC.BEAM  BRIDGE 

S, PLANT  MIX  BITUM. APP, SEAL  & 

01/19/01 

PHONE  NO:  586-5074 

0.949  mi 

$ 

1, 183,619 

$ 1,138,408  $ 

1,094,186 

03/17/02*** 

96% 

83% 

CM  1201(6) 

JTL 

GROUP,  INC. -BELGRADE 

APPR 

09/28/00 

F.P.M.  HELD,  TERRY 

SIGNAL-NORTH  19TH  & BAXTER 

-BOZ  INSTALL  SIGNALS  W/GRADING, GRAV 

EL,&  PLANT 

MIX  SURFACING 

08/13/01 

04/09/01 

PHONE  NO:  683-4434 

0.168  km 

$ 

364,607 

$ 462,392  $ 

448,047 

09/07/01 

100% 

140% 

STPHS - STPS - STPU  25(27) 

S K 

CONSTRUCTION,  INC. 

APPR 

11/06/00 

F.P.M.  CARLSON, JACK 

ONE  MILE  EAST  OF  HELENA 

GRADE, AGG. SURF, PLANT  MIX 

SURF. 

,SEAL  & COVER, & CONC.SLAB 

01/28/02 

03/26/01 

PHONE  NO:  457-0526 

2.795  km 

$ 

2,061, 164 

$ 1,749,409  $ 

2, 080,660 

06/22/02*** 

98% 

101% 

IM  90-3 (78)180 

JIM 

GILMAN  EXCAVATING 

INC. 

APPR 

11/27/00 

F.P.M.  ARVISH,MIKE 

BECK  HILL  - DEER  LODGE  E.B 

PLANT  MIX  OVERLAY, SEAL  & 

COVER 

Sc  BRIDGE  DECK  TREATMENT 

10/26/01 

01/29/01 

PHONE  NO:  494-9647 

13.661  km 

$ 

3,474,877 

$ 2,909,950  $ 

2,886,582 

09/30/02*** 

99% 

94% 

BR  9016  (30) 

HALL  CONSTRUCTION  SERVICES 

APPR 

11/27/00 

F.P.M.  GRAVAGE, DANIEL 

ROCKY  CREEK  BRIDGE  - 3 KM  EAST  CONST  OF  PRESTRESSED  TRI 

-DECK  BEAM  BR,  GRADING  & GRAVELING 

10/26/01 

03/26/01 

PHONE  NO:  222-8110 

0.340  km 

$ 

353, 061 

$ 315,450  $ 

291,603 

03/17/02*** 

92% 

92% 

IM  15-2(68)130 

JIM 

GILMAN  EXCAVATING 

INC. 

11/27/00 

F.P.M.  HARRIS,  DEAN 

BUTTE -ELK  PARK 

COLD  MILLING, PAVEMENT  PULVERIZ 

ATION, PLANT 

' MIX  SURFACING 

12/03/00 

PHONE  NO:  494-9643 

IM  15-2 (72)121 

NISSLER-BUTTE 

PLANT  MIX  OVERLAY, SEAL  & 

COVER 

09/30/02*** 

CONTRACT  TOTAL 

24.010  km 

$ 

8,037,938 

$ 8,527,271  $ 

3, 970, 656 

47% 

49% 

NH-STPHS  11-1(36)34 

MT  MAT'LS,  INC.(DBA)LS 

JENSEN 

APPR 

11/27/00 

F.P.M.  SCHULZ, TOM 

EMIGRANT  - NORTH 

PLANT  MIX  BITUMINOUS  OVERLAY, T 

URN  LANES  & 

: GUARDRAIL 

01/17/02 

03/19/01 

PHONE  NO:  585-0453 

16.095  km 

$ 

1,247,605 

$ 1,240,231  $ 

1,311,428 

10/18/01 

100% 

96% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 04/12/02 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/02 
***  BUTTE  DISTRICT  *** 

PAGE  NO : 7 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  15-4(86)190 

HELENA-NORTH  & SOUTH 

COLD  MILL, PLANT  MIX 
9.444  km 

RIVERSIDE  CONTRACTING,  INC. 
OVERLAY, SE  AL  & COVER, BRIDGE  REHAB 

$ 3,194,950  $ 2,833,761  $ 2,589,674 

APPR 

02/27/02 

11/27/00 

03/26/01 

06/29/02*** 

F.P.M.  CARLSON, JACK 

PHONE  NO:  4 57-^0526 

91% 

113% 

IM  90-5(57)264 

MARONICK  CONST.  LLC  APPR 

01/31/01 

F.P.M.  CLARY, DAN 

MILLIGAN  CANYON 

SEAL 

Sc 

COVER 

10/26/01 

04/03/01 

PHONE  NO:  494-9649 

IM  15-3(57)163 

APPR 

11/05/01 

BOULDER  HILL 

SEAL 

Sc 

COVER 

10/26/01 

STPP  69-1(16) 1 

APPR 

WHITEHALL  - EAST 

AND  NORTH 

SEAL 

Sc 

COVER 

10/26/01 

STPP  55-3(10) 12 

APPR 

LEGION  AVE.  WEST 

- WHITEHALL 

SEAL 

Sc 

COVER 

10/26/01 

STPP  69-1 (15) 0 

APPR 

LEGION  AVE.  EAST 

- WHITEHALL 

SEAL 

Sc 

COVER 

10/26/01 

CONTRACT  TOTAL 

72.494  km 

$ 1,699,926  $ 1,588,107  $ 1,515,861 

100%  113% 

BR  9029(18) 

SLETTEN  CONSTRUCTION  CO 

01/31/01 

F.P.M.  BRAZILL, WILLIAM 

MADISON  RIVER  - 58  KM 

SO 

OF  EN 

RELOCATE 

THRU -TRUSS, CONCRETE  D 

ECK  Sc  ABUTMENT,  AGG  SURF  APPROA 

06/19/01 

PHONE  NO;  684-5609 

0.095  km 

$ 

542,443  $ 562,010  $ 

507, 189 

03/17/02*** 

90% 

95% 

IM  90-5 (58) 274 

JIM  GILMAN  EXCAVATING 

INC. 

03/09/01 

F.P.M.  HELD,  TERRY 

THREE  FORKS  - WEST 

CRACK  SEAL, PL  MIX  SURF  OVERLAY 

,SEAL  5c  COVER,  BRIDGE  REHAB 

04/16/01 

PHONE  NO:  683-4434 

6.795  km 

$ 

4,639,919  $ 3,798,195  $ 

3,353,332 

06/30/03*** 

88% 

113% 

STPE  11-1(24)50 

BIG  SKY  ASPHALT  CO. 

PEND 

03/29/01 

F.P.M.  SCHULZ, TOM 

CARTER'S  BRIDGE  PATH  - 

LIVINGS 

CARTER, S 

BRIDGE  PATH 

09/25/01 

05/15/01 

PHONE  NO;  585-0453 

STPE  34 (11) 

PEND 

10/26/01 

SI DEWALKS -PARK  COUNTY 

GRADING  & 

CONSTRUCTION  OF  SIDE 

WALK  W/  CURB  5<  GUTTER 

09/28/01 

CONTRACT  TOTAL 

4.514  km 

$ 

152,377  $ 163,720  $ 

160,929 

100% 

105% 

STPS  278-1(17)43 

BLAHNIK  CONSTRUCTION, 

INC. 

05/11/01 

F.P.M.  ARVISH,MIKE 

JACKSON  - WISDOM 

PLANT  MIX 

OVEERLAY  & SEAL  & CO 

VER 

08/27/01 

PHONE  NO:  494-9647 

28.600  km 

$ 

1,318,294  $ 1,266,324  $ 

1, 102,267 

06/30/02*** 

87% 

111% 

NH  15-4  (85)  193  F 

MARONICK  CONST.  LLC 

05/11/01 

F.P.M.  FOGARTY, BILL 

CEDAR  STREET  INTERCHANGE- 

■HELEN 

GRADE , AGG 

SURF, PL. MIX  SURF.,SE 

AL  Sc  COVER,  SIGN,  LIGHT,  STEEL 

06/26/01 

PHONE  NO:  495-1506 

2.688  km 

$ 

3,648,604  $ 3,153,678  $ 

1,720,584 

06/30/03*** 

55% 

57% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BH  540-1(12) 32 

EDWARD  T 

COPPS  CONST. 

05/24/01 

F.P.M.  GRAVAGE, DANIEL 

YELLOWSTONE -CARTERS  BRIDGE 

REPAIR  DETERIORATING  CONCRETE 

07/05/01 

PHONE  NO:  222-8110 

0.087  km  $ 

434,289  $ 

377,345  $ 

224,815 

10/26/01 

100% 

80% 

BR  9034  (4) 

SLETTEN 

CONSTRUCTION  CO 

06/01/01 

F.P.M.  FOGARTY, BILL 

SHIELDS  RIVER  BRIDGE  - S.E. 

OF  CONST  OF  REINFORCED  CAST 

IN  PL 

ACE  CONC  SLAB 

BR,APP  & GRVL 

07/17/01 

PHONE  NO:  495-1506 

0.213  km 

$ 

348,838  $ 

348,225  $ 335,741 

12/20/01 

100% 

83% 

IM  0002 (500) 

BUTTE  AREA  SEISMIC  RETROFIT 

BR 

DECK  REHAB  & SEISMIC  RETRO, 

SLETTEN  CONSTRUCTION  CO 

BR  GIRDER  REPAIR, BR  APPR  MODIF 

APPR 

01/28/02 

06/01/01 

07/16/01 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO;  494-9635 

0.308 

km  $ 

1,390,173  $ 1,237,273  $ 1,351,707 

09/30/02*** 

98% 

96% 

SMP  1699(02) 

A.M. 

WELLES.  INC. 

07/13/01 

F.P.M.  HELD,  TERRY 

BUTTE  DISTRICT  - 

- CRUSH  AND  STO  CRUSHING  & STOCKPILING 

07/26/01 

PHONE  NO:  683-4434 

52.500  mi 

$ 

509,953 

$ 486,694 

$ 

488,713 

11/21/01 

100% 

11/01/01 

STPP  29-1 (31) 50 

M A 

DEATLEY  CONSTRUCTION 

08/10/01 

F.P.M.  STARCEVICH  JOHN  R. 

SILVER  STAR  - NORTH  & SOUTH 

GRADING, GRAVEL  & PLANT  MIX  SUR 

FACING 

09/17/01 

PHONE  NO:  287-3868 

6.965  km  $ 

6,494,756 

$ 6,513,198  $ 4,118,399 

06/30/04*** 

63%  22% 

STPP  29-1(37)43 

TWIN  BRIDGES  - NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

JIM  GILMAN  EXCAVATING  INC. 

CING 

09/07/01 

10/24/01 

F.P.M.  BRAZILL, WILLIAM 

PHONE  NO:  684-5609 

9.936  km 

$ 

4,689,089  $ 4,293,493  $ 1,382,194 

06/30/04*** 

32% 

10% 

STPU  5807(8) 

NORTH  MAIN  STREET-HELENA 

GR,GRAVL,PL  MIX  SURF, PED 

UNDPS 

MARONICK  CONST.  LLC 
, PRSTR  CONC  BEAM  STR, WATER, 

10/11/01 

11/12/01 

F.P.M.  FOGARTY, BILL 

PHONE  NO:  495-1506 

BR  8-2(47)43 

LYNDALE  OVERPASS -HELENA 

CONTRACT  TOTAL 

GRADE, GRAVEL, PLANT  MIX  SURF, PE 
1.706  mi  $ 

D UNDERPASS, WATER, SEWER, SIGNAL 

6,374,477  $ 5,843,595  $ 930,384 

09/30/03*** 

16% 

0% 

HDP-IR  9113 (001) F 

N 19TH  INTERCHANGE  LANDSCAPE 

LANDSCAPING 

0.000  km 

$ 

A.M.  WELLES,  INC. 

41,960  $ 37,540  $ 0 

12/13/01 
/ / 

09/15/02*** 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

0% 

0% 

BR  422-1(5)2 

IRR  CANAL-EAST  OF  SILVER  STAR 

NEW  BOX  CULVERT, GRADING, GRAVEL 

SLETTEN  CONSTRUCTION  CO 

SURFACING 

02/20/02 
/ / 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO:  494-9635 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT  % CONT . 

PROJECT  TIME 

COMPLETED  USED 

BR  422-1(4)0 

JEFFERSON  RIVER  - SILVER 

CONTRACT  TOTAL 

STAR  CONCRETE  PRESTR. GIRDER 

0.749 

BRIDGE, 

$ 

GRD  GRAVEL 

1,209,338 

SURFACING, PL  MIX 
$ 1,132,245  $ 

11,324 

11/15/02*** 

1%  0% 

STPP  84-4  (9) 22 

FOUR  CORNERS  - WEST 

GRADING, GRAVEL  SURFACING . PLANT 
10.883  km  $ 

RIVERSIDE  CONTRACTING, 

' MIX  BITUMINOUS  SURFACING 

6,977,346  $ 6,597,490  $ 

INC. 

158,327 

02/20/02 

03/13/02 

08/29/03*** 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

2%  0% 

STPP-STPS-STPX-NH  0002(619) 

ARROW  STRIPING  AND  MFG.,  INC. 

02/20/02  F.P.M.  BRAZILL, WILLIAM 

2002 -D2 -DURABLE  PAVE.  MARK. 

APPLICATION  OF  EPOXY  PAVEMENT 

MARKING 

/ / PHONE  NO:  684-5609 

0.000  km 

$ 

233,942  $ 209,040  $ 2,091 

08/31/02***  1%  08/31/02 

IM  90-6(100) 318 

RIVERSIDE  CONTRACTING,  INC. 

02/20/02  F.P.M.  STARCEVICH  JOHN 

R. 

BOZEMAN  - HILL 

SEAL  & COVER 

/ / PHONE  NO:  287-3868 

NH  50-1(19)70 

08/02/02*** 

GALLATIN  GATEWAY  N&S 

SEAL  & COVER 

STPP  13-1(39)49 

ENNIS  - MCALLISTER 

SEAL  & COVER 

IM  90-6 (99)279 

THREE  FORKS  - MANHATTAN 

SEAL  & COVER 

STPP  50-2(47)82 

FOUR  CORNERS  - BOZEMAN 

SEAL  & COVER 

CONTRACT  TOTAL 

58.830  km 

$ 

1,541,881  $ 1,309,071  $ 0 

0% 

0% 

SFCS  280-1(15)5 

HELENA  SAND  & GRAVEL  INC 

03/25/02  F.P.M.  CLARY, DAN 

WARREN  SCHOOL  - EAST 

PLANT  MIX  BIT  SURF  OVERLAY 

& s 

EAL  & COVER 

/ / PHONE  NO:  494-9649 

11.655  km 

$ 

686,935  $ 587,246  $ 0 

07/26/02***  0% 

0% 

IM  15-3(60)158 

JIM  GILMAN  EXCAVATING  INC. 

03/25/02  F.P.M.  CLARY, DAN 

BASIN-  BOULDER 

SEAL  AND  COVER 

/ / PHONE  NO:  494-9649 

NH  8-4  (36)57 

06/14/02*** 

WINSTON  NScS 

SEAL  AND  COVER 

CONTRACT  TOTAL 

19.660  mi 

$ 

385,901  $ 293,309  $ 0 

0% 

0% 

BUTTE  DISTRICT  TOTALS 

$102,212,996  $ 96,223,094  $ 70,308,442 

72% 

ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  60-2(33)93  F UNITED  MAT ' LS  OF  GREAT  FALLS  APPR 

lOTH  AVE.  SOUTH- 2 OTH- WARDEN  BR  GRADING,  PCCP,  WATER  SYSTEM,  STOR  M DRAIN,  SANITARY  SEWER  03/06/01 

1.570  km  $ 8,511,930  $ 9,631,310  $ 10,770,080 


04/13/99 

04/22/99 

08/30/01 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 

100%  09/17/00 


IM  15-4 (82)229 

AUGUSTA  INTERCHANGE -HARDY  CREE  RECYCLED  PL  MIX  BIT 
STPP  9-l(7)0 

AUGUSTA  INTERCHANGE -BOWMANS  CO  COLD  MILLING, PL  MIX 
CONTRACT  TOTAL  62.467  km 


JIM  GILMAN  EXCAVATING  INC. 
OVERLAY, SE  AL  & COVER 

SURF, SEAL  & COVER 

$ 5,578,764  $ 5,704,490  $ 6,092,479 


APPR 

10/23/00 

05/04/99 

07/26/99 

10/24/00 

F.P.M.  VOSEN,  ROBERT 

PHONE  NO:  454-5921 

100% 

117% 

BR  60-2(56)35 

SLETTEN  CONSTRUCTION  CO 

APPR 

06/12/00 

BELT  CR.  1.5  - 

KM  S.E.  OF  NEIH  CONST.  OF  A 

PRESTRESSED  BM  BRI 

DGE  & APPROACHES 

09/13/01 

07/13/00 

0.140  km 

$ 

729,275  $ 541,582  $ 

559,399 

10/15/01 

F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  96% 


STPP  3-1(15)18 
FAIRFIELD-NORTH  & SOUTH 


MT  MAT'LS, 

INC. (DBA)LS 

JENSEN 

APPR 

07/06/00 

F.P.M.  KLETTE,  MIKE 

COLD  RECYCLE , PIiANT  MIX 

BITUM  S URFACE  OVERLAY  & 

SEAL  & COVER 

02/14/02 

07/21/00 

PHONE  NO:  278-7078 

15.448  mi 

$ 1,629,262  $ 1, 

508,782  $ 

1,299,931 

03/17/02*** 

86% 

88% 


NH  3-1 (12) 0 F 

VAUGHN-SUN  RIVER  (EAST  SECTION  GRADING, GRAVEL, PLANT 
NH  3-1  (13) 2 F 

VAUGHN-SUN  RIVER  (WEST  SECTION  GRADING, GRAVEL, PLANT 
CONTRACT  TOTAL  12.189  km 


WICKENS  CONSTRUCTION,  INC. 

MIX  SURFA  CING,SEAL  & COVER, 2 STRUCTURES 

MIX  SURFA  CING,SEAL  & COVER 

$ 12,371,554  $ 11,306,051  $ 10,666,837 


APPR 

08/31/00 

F.P.M.  VOSEN,  ROBERT 

02/21/02 

11/14/00 

PHONE  NO:  454-5921 

APPR 

09/30/02*** 

02/21/02 

93% 

60% 

BR  9007(32)  TAMIETTI  CONST.  CO.,  INC. 

SUN  RIVER  - MANCHESTER  GRADING, PLANT  MIX  APPROACHES  & CONT . STEEL  GIDER  BRIDGE 

0.314  km  $ 1,252,045  $ 1,062,068  $ 999,716 


08/31/00  F.P.M.  ROBERT  VOSEN 

11/30/00  PHONE  NO:  455-8323 

03/17/02***  94%  102% 


STPS  228-2(15)24 

WICKENS 

CONSTRUCTION, 

INC. 

APPR 

HIGHWOOD- NORTHEAST  (PHASE  II) 

GRADE, AGG. SURF. 

, PLANT  MIX  SURF 

. , SEAL  & COVER 

10/26/01 

5.139  km 

$ 

1,521,899  $ 

1,486,071  $ 

1, 364,233 

11/06/00 

04/02/01 

06/13/02*** 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

92%  91% 


NH  0002 (379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3  (43)  209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO  APPR 

BRIDGE  WATER  MAIN  RECON, GRADE,  GRAVEL, PLANT  MIX  BITUMINOUS  08/13/01 

GRADING, SEEDING  AND  FENCING 

0.500  km  $ 1,964,581  $ 2,159,610  $ 1,782,891 


11/27/00  F.P.M.  BECKDEDAHL  MARK 

02/20/01  PHONE  NO:  873-8624 

03/17/02*** 


73% 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/02 

DATE:04/12/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  II 


PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  80-1(16)28 

PRINCE, 

INC 

12/19/00 

F.P.M.  WOODHOUSE,  HAROLD 

GERALDINE  - S.E. 

PL 

MIX  BIT  SURF  OVERLAY, SEAL  & 

COVER 

03/05/01 

PHONE  NO:  738-4505 

24.730 

)cm  $ 

1,864,492  $ 

1,765,772 

$ 1,762,585 

06/30/02*** 

99%  90% 

STPS  343-1(4)33 

GALATA  - NORTH  & SOUTH 

GRADING, GRAVEL, PL  MIX  BIT  SURF 
16.580  km  $ 

BLAHNIK  CONSTRUCTION, 
,SEAL  & COVER 

2,830,839  $ 3,217,379  $ 

INC. 

3,175,386 

12/19/00 

01/17/01 

02/05/02 

F.P.M.  BERG,  GARY 

PHONE  NO:  265-6821 

100% 

98% 

STPHS  10-1(21)2 

1996  - D3  - SIGNALS 

STPHS  5299(47) 

1997  GREAT  FALLS  - ELECTRICAL 

CONTRACT  TOTAL 

1996  D3  SIGNALS  & SIGNING 

1997  GREAT  FALLS -ELECTRICAL  SI 

0.000  km  $ 

SCOTT  CONSTRUCTION,  INC. 

GNALS  & SIGNING 

154,676  $ 67,394  $ 63,944 

APPR 

02/26/02 

03/09/01 

06/19/01 

11/08/01 

F.P.M.  AAFEDT,  RANDY 

PHONE  NO:  454  5920 

100% 

93% 

IM  15-8(55)389 

SUNBURST  - SWEETGRASS 

MILL, FILL, EXC, HOT  RECYCLE  PL  M 
13.700  km  $ 

JTL  GROUP, INC. -DBA  A-1 
IX  BITUM  SURF, SEAL  & COVER 
5,682,958  $ 5,243,251  $ 

PAVING 

4,968,731 

03/09/01 

04/10/01 

06/30/03*** 

F.P.M.  BECKDEDAHL  MARK 

PHONE  NO:  873-8624 

95% 

90% 

NH  10-3 (10) 89 

BOX  ELDER -HAVRE 

PLANT  MIX  SURFACING  & SEAL  & C 
35.742  km  $ 

BLAHNIK  CONSTRUCTION, 

OVER 

2,326,601  $ 2,252,775  $ 

INC. 

1,798,685 

05/11/01 

07/19/01 

09/30/02*** 

F.P.M.  BERG,  GARY 

PHONE  NO:  265-6821 

80% 

106% 

IM  15-8(54)398 

SWEETGRASS  REST  AREA 

NEW  REST  AREA  & LANDSCAPING 
0.000  km  $ 

SWANK  ENTERPRISES 

1,509,202  $ 1,952,930  $ 

1,796, 151 

05/11/01 

06/22/01 

09/24/02*** 

F.P.M.  BECKDEDAHL  MARK 

PHONE  NO:  873-8624 

92% 

70% 

IM-STPS-NH-STPP  0002(583) 

2001-D3 -DURABLE  PAVEMENT 

MARKI 

HIGHWAY  SPECIALTIES,  INC. 

APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 

34.600  mi  $ 572,596  $ 548,017  $ 582,629 

APPR 

01/28/02 

05/24/01 

08/16/01 

10/18/01 

F.P.M.  KLETTE,  MIKE 

PHONE  NO:  278-7078 

100%  09/14/01 

PLH-STPU  5221(3) 

GIANT  SPRINGS  ROAD-GREAT 

FALLS 

GRADE, AGG  & PL  MIX  BITUM  SURF, 
0.980  km  $ 

UNITED  MAT'LS  OF  GREAT 

SEAL  & COVER  & PED  UNDERPASS 
758,075  $ 818,784  $ 

FALLS 

470,519 

08/10/01 

09/19/01 

08/22/02*** 

F.P.M.  AAFEDT,  RANDY 

PHONE  NO:  454-5920 

57% 

54% 

IM  15-6(34)301 
POWER  - NORTH  & SOUTH 


MILL, FILL, PMS  OVERLAY  & SEAL  & 
12.476  Icm  $ 


MT  MAT'LS,  INC.(DBA)LS 
COVER  OF  MAINLINE  Sc  HOT 
3,544,167  $ 3,399,300  $ 


JENSEN 

652,447 


08/10/01 

10/04/01 

06/20/03*** 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

19%  51% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/02 

DATE;04/12/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  12 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

CM  5218 (2) 

2ND  AVE  N- SIGNALS -GREAT 

MONTANA  LINES,  INC 

FALLS  SIGNALS,  SIGNING,  SIDEWALK  & CUR  B & GUTTER  IMPROVEMENTS 

0.000  km  $ 203,890  $ 149,512 

$ 97,752 

08/10/01 

11/05/01 

06/04/02*** 

F.P.M.  AAFEDT,  RANDY 

PHONE  NO:  454-5920 

65% 

23% 

NH  1-4(21)279 
OVERHEAD  SIGN -SHELBY 


MONTANA  LINES,  INC 

OVERHEAD  CANTILEVER  SIGN  STRUC  TURE 
0.000  Itm  $ 15,035  $ 25,275 


09/07/01  F.P.M.  BECKDEDAHL  MARK 

/ / PHONE  NO:  873-8624 

06/02/02***  0% 


BR  444-1(4)4 

WILLOW  CREEK -NORTHEAST  OF  BLAC 
BR  444-1(5)4 

CUT  BANK  CREEK- NORTHEAST  OF  BL 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 


PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 


0.8  90  Itm 


$ 1,551,062  $ 1,672,569 


786,718 


09/07/01  F.P.M.  BECKDEDAHL  MARK 

10/22/01  PHONE  NO:  873-8624 

07/24/02*** 


47% 


NH  1-5(5)308  F 
LOTHAIR  - EAST 


SCHELLINGER  CONST  CO., INC. 
GRADING, GRAVEL, PLANT  MIX  BIT.S  URFACE,SEAL  & COVER 
21.569  l<m  $ 8,518,696  $ 9,073,543  $ 266,144 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  3% 


IM  15-5(100)291 
VAUGHN -NORTH 


SCHELLINGER  CONST  CO., INC. 

GRADE, AGG  SURF, COLD  MILL, PL  MI  X BIT  SURF, SEAL  & COVER, REHAB 
16.211  km  $ 12,118,035  $ 11,612,453  $ 903,519 


10/11/01  F.P.M.  AAFEDT,  RANDY 

11/06/01  PHONE  NO:  454-5920 

06/30/02***  8% 


NH-RAD-MT  98(01)  UNITED  MAT ' LS  OF  GREAT  FALLS 

MALMSTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB ., PORT  CMNT  CONC  PAVE,STRM  DRN, WATER  MAIN, SIGN 

0.233  km  $ 909,244  $ 881,874  $ 8,819 


11/21/01  F.P.M.  AAFEDT,  RANDY 

03/11/02  PHONE  NO:  454-5920 

09/30/02***  1% 


IM  0002 (501) 

DIST  3 - BRIDGE  DECK  IMPVT 


BRIDGE  DECK  REHABILITATION 
0.783  km 


COP  CONSTRUCTION  CO. 

$ 2,676,901  $ 2,147,208  $ 


21,469 


11/21/01  F.P.M.  VOSEN,  ROBERT 

04/03/02  PHONE  NO:  454-5921 

11/15/02***  1% 


IM  15-4 (95)240 

DEARBORN  REST  AREA -PHASE  1 


NELSON'S  CONSTRUCTION 

REST  AREA-PHASE  1 , WATER  WELL  D RILLING  & WATER  SYSTEM 
0.000  km  $ 214,628  $ 144,422  $ 


6,208 


11/21/01  F.P.M.  VOSEN,  ROBERT 

02/19/02  PHONE  NO:  454-5921 

08/02/02***  4% 


0% 


IM  15-6(32)322 

BRADY -N&S  (SOUTHBOUND  ONLY) 


J T L GROUP,  INC.  - HIGHWAY 
COLD  MILLING, PLANT  MIX  OVERLAY  AND  GUARDRAIL 
16.900  km  $ 2,612,828  $ 1,927,583  $ 


03/25/02  F.P.M.  WOODHOUSE,  HAROLD 

/ / PHONE  NO;  738-4505 

09/13/02***  0%  0% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPS-NH-STPX-U-P-IM  0002(620) 

UNITED 

RENTALS  HWY 

TECH  INC 

03/25/02 

F.P.M.  KLETTE,  MIKE 

2002 -D3 -DURABLE  PAVE.  MARK. 

EPOXY  PAVEMENT  MARKINGS 

/ / 

PHONE  NO:  278-7078 

0.000  mi 

$ 

1,107,905  $ 

766,230 

$ 

0 

06/30/02*“ 

0% 

06/30/02 

GREAT  FALLS  DISTRICT  TOTALS 

$ 

82,731,137  $ 

81,066,235 

$ 

60,897,272 

61% 

ESTIMATED  COMPLETION  DATE 


tlfiJSWIa  SV9J T-^liJJTfelfcrj  ' ■-«»,;' 

M :>ifT>j?a!  ('■o.iiw  w»  t?usqRa  s»ijT3U»t«ltte 
■•  f isr.^iih  iicjM’#  TA?'fe>'*» 

m 

*A^K>I5JO 


’^s*;  <it-3»  nrAa  .ws*  vsm  - 

im  ao«',« 


JSSSm-SifflEiS.  '-^51. 


t 


< 

- 


■ ‘ ■'  '4 

zvA-'  tKjr.wT'Ks  '*♦■; 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT  . 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  2-1 (28) 6 
MILES  CITY  - EAST 


AMERICAN  CONTRACTING, 

INC. 

APPR 

04/13/99 

F.P.M.  BARTH,  TIM 

GRADING, AGG. SURF. , PLANT  MIX  BI 

T. SURF.  St  SEAL  Sc  COVER 

07/26/01 

06/14/99 

PHONE  NO:  233-3628 

10.800  km  $ 

6,210,231  $ 5,653,388  $ 

6,210, 179 

06/21/01 

100% 

101% 

STPS  494-1  (2) 0 
PLEVNA- SOUTH 


AGG, PL  MIX  BITUMINOUS 

SURFACIN 

NORTHERN  IMPROVEMENT  COMPANY 

G,SEAL  S.  COVER 

APPR 

03/06/01 

06/12/00 

07/31/00 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

12.203  km 

$ 

1,963,485  $ 2,052,072  $ 2,126,335 

06/08/01 

100% 

STPE-STPP  42-3(14)76 
BN  UNDERPASS -GLASGOW 


L. 

SCANLAN  CONTRACTOR 

APPR 

06/12/00 

F.P.M.  PISK,  RANDAL 

STORM  DRAIN  UPGRADE 

& PUMPHOUS 

E 

08/13/01 

08/11/00 

PHONE  NO:  228-9478 

0.000  km 

$ 

282,177 

$ 411,571  $ 

406,817 

03/17/02*** 

99% 

109% 

STPP  22-2(15) 30 

S K CONSTRUCTION, 

INC. 

PLENTYWOOD  - WEST 

GRADING, GRAVEL, PLANT  MIX 

BITUM 

SURF  & PRESTRESSED  BEAM 

BRIDG 

17.613  km 

$ 

7,245,674  $ 6,171,379 

$ 5,242,951 

07/06/00  F.P.M.  ARTHUR,  RONALD  T. 

07/19/00  PHONE  NO:  787-5701 

06/19/03***  85%  78% 


IM  94-7(22)244 

2.4  KM  EAST  OF  WIBAUX-EAST 


COLD  MILLING, PLANT  MIX  OVERLAY 
10.390  l<m  $ 


EMPIRE  SAND  AND  GRAVEL  COMPANY 
,SEAL  St  COVER 

2,836,233  $ 3,122,719  $ 3,172,765 


07/06/00  F.P.M.  LAUCKNER,  JAMES 

08/10/00  PHONE  NO:  377-5296 

11/13/01  100%  97% 


IM  94-5(30) 170 
POWDER  RIVER  - EAST 


EMPIRE  SAND  AND  GRAVEL 

COMPANY 

APPR 

08/31/00 

F.P.M.  SLASKA,  JIM 

MILLING, FILLING, PLANT  MIX 

BITU 

M. SURFACING  OVERLAY, SEAL  & 

10/26/01 

09/21/00 

PHONE  NO:  377-5296 

23.700  km 

$ 

9,590,337  $ 8,891,443  $ 

9,325,833 

11/16/01 

100% 

87% 

NH  37-2(16)42  F 
LAME  DEER -EAST 


GRADE , AGG . CTB , PLANT  MIX  SURF, S 
11.190  )sm  $ 


RIVERSIDE  CONTRACTING, 
EAL  & COVER , Sc  WETLAND 
8,910,576  $ 9,038,202  $ 


INC. 

9,005,329 


11/06/00 

12/12/00 

08/18/03*** 


F.P.M.  MARTIN,  DOUGLAS 
PHONE  NO:  748-3175 

99%  86% 


NH  37-2(17)49  F 

11  KM  EAST  OF  LAME  DEER 


RIVERSIDE  CONTRACTING, 

EAST  GRADE  AGG  SURF  .,  CTB , PLANT  MIX  SURF  .,  SEAL  Sc  COVER 

8.925  )vn  $ 8,308,921  $ 8,831,903  $ 


INC. 

8,637,042 


11/06/00  F.P.M.  MARTIN,  DOUGLAS 

12/12/00  PHONE  NO:  748-3175 

08/21/03***  98%  85% 


NH  23-2(18)64  F 
OLIVE  N & S 


E.H.  OFTEDAL  AND  SONS, 
GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING  Sc  PRESTRESSED  CONC.BEAM 
19.100  km  $ 9,371,165  $ 10,642,287  $ 


INC. 

8,222,721 


11/27/00  F.P.M.  SWANSON,  ROBERT  E. 

03/12/01  PHONE  NO:  436-2704 

06/30/04***  77%  59% 


**  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  99-1(4)29 

LORING  - NORTH  & SOUTH 

LEVELING, COLD  MILLING 

39.980  km 

, PLANT  MI 

$ 

PRINCE,  INC 

X OVERLAY, SEAL  & COVER, SIGN 
2,180,496  $ 1,935,631  $ 

1, 648, 407 

11/27/00 

05/24/01 

06/24/02*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

85% 

82% 

IM  94-4  (62) 148 

SHIRLEY  INTERCHANGE  - EAST 

& W MILLING, HOT  RECYCLED 

9.427  km 

PLANT  MIX 

$ 

PRINCE, 
OVERLAY,  SEAL 
3,440,799  $ 

INC 

& COVER 

2,837,364  $ 

2,860, 371 

APPR 

10/26/01 

11/27/00 

03/06/01 

11/02/01 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

100% 

79% 

NH  23-2(20] 

1 56  F 

E.H. 

OFTEDAL  AND  SONS, 

INC. 

12/19/00 

F.P.M.  SWANSON,  ROBERT  E. 

COALWOOD  - 

SOUTH 

GRADING, GRAVEL, PL  MIX 

SURF, SEA  L 

& COVER 

02/13/01 

PHONE  NO:  436-2704 

13.249  )tm 

$ 7, 

520,509 

$ 7,095,158  $ 

6,672,601 

09/30/03*** 

94%  62% 

IM  94-3 (54) 116 

PRINCE, 

INC 

01/31/01 

F.P.M.  MIKE  BUTZLAFF 

HATHAWAY -EAST  & WEST(WB) 

MILL, FILL, PLANT 

MIX  OVERLAY, SE 

AL  & COVER 

06/07/01 

PHONE  NO;  653-1577 

20.502  km 

$ 

3,457,200  $ 

3, 100,000 

$ 2,932,579 

06/30/03*** 

95% 

102% 

STPP  0002 (503) 

HIGHWAY 

IMPROVEMENT 

INC 

APPR 

03/09/01 

F.P.M.  LAUCKNER,  JAMES 

1-94  BUSINESS  LOOP-GLENDIVE 

CRACK  SEALING 

08/13/01 

04/30/01 

PHONE  NO:  377-5296 

STPP  25-1(28)9 

APPR 

10/03/01 

14  KM  NORTH  OF  CIRCLE -NORTH 

CRACK  SEALING 

08/13/01 

SFCN  57-5 (23)192 

APPR 

32  KM  WEST  OF  JORDAN -EAST 

CRACK  SEALING 

08/08/01 

SFCN  20-1(7) 1 

APPR 

JUNCTION  1-94  & MT  16-NORTHEAS 

CRACK  SEALING 

08/08/01 

CONTRACT  TOTAL  103, 

.060  km 

$ 

338,168  $ 

341,280 

$ 351,141 

100%  63% 

BR  208-1 (2) 9 

SLETTEN 

CONSTRUCTION  CO 

APPR 

03/29/01 

F.P.M.  GREUFE,  LARRY 

WHITEWATER  CREEK 

WHITEWATER  GRADING, GRAVEL, CONDTRUCTION 

OF 

STEEL  GIRDER 

BRIDGE 

01/28/02 

06/12/01 

PHONE  NO:  653-1574 

0.611  km 

$ 

584,909  $ 

703,872  $ 716,093 

11/05/01 

100% 

71% 

NH  23-1(19)48  F 

E.H.  OFTEDAL  AND  SONS, 

INC. 

03/29/01 

F.P.M.  RUDE,  DWAYNE 

COALWOOD-NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

CING,SEAL  & COVER 

08/28/01 

PHONE  NO:  233-3612 

13.294  l<m 

$ 

6,017,266  $ 6,485,034  $ 

1,462,397 

09/30/03*** 

23% 

52% 

STPP  23-1(26)0 

CENTURY 

COMPANIES, 

INC. 

APPR 

05/11/01 

F.P.M.  BARTH,  TIM 

JCT  MT  59  Sc  US  12  EAST 

CM  8005(2) 

BRIDGE  STREET  - MILES  CITY 

CONTRACT  TOTAL 

PLANT  MIX 

PLANT  MIX 

1.299  km 

BIT. OVERLAY, SEAL 

BIT. OVERLAY, SEAL 

& C OVER 

Sc  C OVER 
$ 649,989 

$ 

794,861 

$ 

01/17/02 

PEND 

01/11/02 

965, 016 

06/11/01 

06/30/02*** 

PHONE  NO:  233-3628 

98% 

129% 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  23-3(10) 130 
ALZADA-EAST  & WEST 


WIDENING, CEMENT  TREATED  PULV  B 
15.298  km  $ 


RIVERSIDE  CONTRACTING,  INC. 
ASE,PL  MIX  OVERLAY  & SEAL  & CO 
5,040,955  $ 4,929,743  $ 1,636,013 


06/01/01  F.P.M.  BARTH,  TIM 

07/10/01  PHONE  NO:  233-3628 

09/08/03***  33% 


67% 


STPP-STPE  2-2(11)83 
US  12  & MT  7 JCT  - BAKER 


GR.GRVL, CEMENT 

TREATED  BASE, MI 

RIVERSIDE  CONTRACTING,  INC. 

LL,PL  MIX  BIT  & CONC  SURF, CURB 

APPR 

01/17/02 

06/01/01 

07/09/01 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

2 . 060  km 

$ 

2,339,057  $ 2,779,868  $ 3,092,902 

09/09/02*** 

98% 

STPS  447-1(15) 0 
JUNCTION  1-94  - SOUTH 


COLD  MILLING, PLANT  MIX  OVERLAY 
19.403  km  $ 


NORTHERN  IMPROVEMENT  COMPANY 
.SEAL  & COVER 

825,291  $ 820,901  $ 754,634 


06/01/01 

07/20/01 

08/27/01 


F.P.M.  MIKE  BUTZLAFF 
PHONE  NO:  653-1577 

100%  37% 


STPP  31-1  (13) 0 
GLASGOW  - NORTH 


RIVERSIDE  CONTRACTING, 

INC. 

07/13/01 

F.P.M.  PISK,  RANDAL 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

09/11/01 

PHONE  NO:  228-9478 

27.260  mi 

$ 

1,639,613  $ 1,593,197  $ 

261,884 

07/15/02*** 

16% 

55 

STPP  2-1(33)46  PRINCE,  INC 

CUSTER/FALLON  CO  LINE  - E & W COLD  MILLING,  PLANT  MIX  & SEAL  & COVER 

20.814  km  $ 2,925,888  $ 3,222,322  $ 617,883 


08/10/01  F.P.M.  RUDE,  DWAYNE 

09/26/01  PHONE  NO:  233-3612 

06/30/03***  19%  37% 


NH  1-9(37)541 

CENTURY  COMPANIES, 

INC. 

GLASGOW  EAST  & WEST 

PLANT  MIX 

BITUMINOUS  OVERLAY, P 

CCP,MILL  & LEVELING 

5.267  km 

$ 

2,903,857  $ 2,718,447 

$ 

952, 169 

08/10/01  F.P.M.  PISK,  RANDAL 

09/12/01  PHONE  NO:  228-9478 

06/30/03***  35%  28% 


STPS  438-1(10) 29 

46  KM  NORTH  OF  NASHUA -NORTH 

STPS  438-1(15)21 

34  KM  NORTH  OF  NASHUA -NORTH 

CONTRACT  TOTAL 


J T L GROUP,  INC.  - HIGHWAY 
GRADING, GRAVEL, PLANT  MIX  SURFA  CING  & SEAL  & COVER 


LEVELING, PMS  OVERLAY, SEAL  & CO 
11.922  km  $ 


VER 

2,439,686 


$ 2,980,507  $ 1,268,227 


08/10/01  F.P.M.  PISK,  RANDAL 

09/26/01  PHONE  NO:  228-9478 

06/30/03*** 


43% 


46% 


NH-STPS-STPP  0002 (584)  HIGHWAY  SPECIALTIES,  INC. 

2001 -D4 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKING  MATERIAL 

19.640  km  $ 117,177  $ 115,683  $ 0 


08/10/01  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

07/02/02***  0%  30% 


NH-STPS-BR  6(10) 

DEBCON, 

INC 

APPR 

08/10/01 

F.P.M.  BARTH,  TIM 

WATERSHED  16  - WETLAND  MITIGAT  COSTRUCTION  OF  A 

58 -METER  DIKE 

EMBANKMENT  & 

CREATION  OF  A 

02/21/02 

10/05/01 

PHONE  NO:  233-3628 

0.000  km 

$ 

85,903  $ 

64,986  $ 

67,275 

11/06/01 

100% 

17% 


***  ESTIMATED  COMPLETION  DATE 


) 


) 


. Ji'J' 


»50iTAir.v!i3H«ir  40  ymsmimaa  a«a««oW  ^ 
i,>a«'[58  •ttr.'auat^MCO 
i . aatsm  a<« 

■"•  TO t AT J JO  teWiC»iJkIE*  «** 


20 : TAATt'-rj  V ' - 

t a-’.! 

.-.WirttcL 

. T t,.  


SWTV  >; 


. nA-.^iCu  . . _ : _ 

jq  Jt«,<  5 <W-niSjat  WiBW^,t»4t»«SOJ« 

. jw«  e^s.sj: 


urtfSijr-'ag  ,»fll , 


f®Si  *0^otAS-jKCI|i^|(t« 


3 , 4*  ? ■’•  ? in 


I » . 


t >'tj5.;i^  rKweft:?. 

^ iiw  me  s 


, V 
%'t/ciri 

imm  s>  t tn  A-'tr  ^ 


T '-’Ti'  .?'.  ikSlS? 

■rr?  c:ffc . ® I 


ww^  *4;-»  (• 


’“.iJC  .-  j!  ' ‘1  i?*? 

i ha; 


{njiQi4  - >t{jOS>Mlt- 


i 


r j ;-Mlj  ■'vr  '.K'  '-  . . 


j t«j( 


•f  .-‘'/'n-. 


‘ Si-' 


TS  j;-  tW-'TK  «K 

i?'s'-''  ‘ ('■SWJi  K;  HT>?',iH  MJJ  *4 
JArCT  PiURlWDa 


■ ;r3vr  _:9ifry.>5n 

“'/WAi.-jyA'i 


Oij' 


j&.;j6  sW‘B«'a-Ha 
.^iTiK  <.!»fAJi  rsN it  «siattr.'j«t 


--f 


3T,!a  i^ultsUlWE*  .tS»9*J19M  ***  ■ 

• ■ .a 

■•:.:4 


(( 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT.  DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% 

CONT. 

LENGTH  TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

CM  43 (20) 

CENTURY  COMPANIES, 

INC. 

08/10/01 

F.P.M.  MIKE  BUTZLAFF 

PAVING  - WOLF  POINT 

GRADE, GRAVEL, PL  MIX  BITUM.SURF 

ACE, SEAL  & 

COVER, & CONCRETE 

09/26/01 

PHONE  NO:  653-1577 

0.872  (cm  $ 

557,586 

$ 592,949 

$ 

290,816 

08/26/02** 

* 49% 

55% 

CM  1405(1) 

FRANZ  CONSTRUCTION, 

INC 

08/10/01 

F.P.M.  SLASKA,  JIM 

COUNTY  ROAD  350 'SIDNEY 

PLANT  MIX  BITUMINOUS  OVERLAY, & 

SEAL  & COVER 

/ / 

PHONE  NO:  377-5296 

1.260  )cm  $ 

102,743 

$ 122,620 

$ 

0 

06/03/02** 

* 0% 

23% 

BR  9053 (27) 

SLETTEN  CONSTRUCTION  CO 

09/07/01 

F.P.M.  GREUFE,  LARRY 

MILK  RIVER  - N OF  TAMPICO 

CONST  OF  CONTINUOUS  STEEL  BEAM 

STRUCTURE 

WITH  GRAVELED  APPRO 

10/18/01 

PHONE  NO:  653-1574 

0.449  Icm  $ 

1,884,743 

$ 1,236,837 

$ 

881,748 

09/30/02** 

* 71% 

14% 

PLH-STPS  323-1(13)62 

WICKENS  CONSTRUCTION,  INC. 

10/11/01 

F.P.M.  BARTH,  TIM 

ALZADA  - NORTH 

GRADING  & GRAVEL  SURFACING 

11/05/01 

PHONE  NO:  233-3628 

16.100  )cm  $ 

4,080, 875 

$ 4,178,086 

$ 

974 , 776 

06/30/04** 

* 23% 

0% 

IM  94-6 (47)231 

RIVERSIDE  CONTRACTING,  INC. 

11/21/01 

F.P.M.  SLASKA,  JIM 

WIBAUX-EAST  AND  WEST 

MILLING, FILLING, PL  MIX  OVERLAY 

& CULVERT 

REPLACEMENT 

/ / 

PHONE  NO:  377-5296 

19.818  km  $ 

4 , 963 , 749 

$ 4,678,083 

$ 

346, 100 

10/04/02** 

* 7% 

0% 

STPP-NH-STPS-IM-STPX  0002(621) 

UNITED  RENTALS  HWY 

TECH 

INC 

03/25/02 

F.P.M.  ARTHUR , RONALD 

T. 

2002 -D4 -DURABLE  PAVE.  MARK. 

EPOXY  PAVEMENT  MARKINGS 

/ / 

PHONE  NO:  787-5701 

0.000  mi  $ 

628,410 

$ 536,689 

$ 

0 

06/30/02** 

* 0% 

0% 

GLENDIVE  DISTRICT  TOTALS 

$109,443,666 

$108, 679, 079 

$ 81 

, 103,002 

73% 

**  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD 

PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 
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PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

DPI  0194(001)  F 

SHILOH  1-90  INTERCHANGE 

GRADING , AGG . SURF . PL . 
4.154  km 

NORTHERN  LINE  LAYERS, 

MIX  BIT.su  RF.  Sc  SEAL  & COVER 

$ 14,524,331  $ 15,444,134  $ 

INC. 

15,791,219 

APPR 

05/02/01 

06/11/98 

08/10/98 

12/19/01 

F.P.M.  SLOE, 

PHONE  NO:  657 

100% 

DAVID  A, 

- 0269 

99% 

STPP  14-5(15)169 

ROUNDUP -EAST 

GRADE, CEMENT  TREATED 

19.333  km 

WICKENS  CONSTRUCTION,  INC. 

BASE, PLAN  T MIX  SURFACING  & SEAL  & COVER 

$ 11,563,965  $ 9,648,986  $ 9,515,432 

11/25/98 

02/22/99 

06/30/02*** 

F.P.M.  BROWN 

PHONE  NO:  323 

99% 

GERRY 

-3699 

97% 

IM  90-8(132)438 
BILLINGS-MOSSMAIN  SCALE 
IM  90-8 (139) 437 
MOSSMAIN  - BILLINGS 
CONTRACT  TOTAL 


JTL  GROUP,  INC. -BILLINGS 

PL. MIX  BIT. SURF. .OVERLAY, SEAL,  & COVER, 2 NEW  BRIDGE  t 8 

GR,AGG.SURF, PL.MIX  SURF, SEAL  & COVER, PCCP, MCS  BLDG  & SCALE 
19.734  km  $ 10,173,185  $ 9,101,273  $ 12,162,545 


APPR 

01/29/01 

APPR 

10/23/00 


12/16/98 

03/15/99 

06/22/01 


F.P.M.  SLOE,  DAVID  A. 
PHONE  NO:  657-0269 


100% 


93% 


PLH-STPS-CT  314-1(13)32  E.H.  OFTEDAL  AND  SONS,  INC. 

NORTHERN  CHEYENNE  BORDER  - NOR  GRADE , AGG  . SURF .,  PLANT  MIX  BIT.  SURF,  SEAL  & COVER 

19.913  km  $ 9,237,472  $ 7,818,266  $ 10,195,266 


APPR 

02/21/02 


09/01/99 

11/16/99 

11/01/01 


F.P.M.  FAVERO  CRAIG 
PHONE  NO:  657-0267 
100% 


93% 


NH  57-2 (19)22  F 

GEYSER  - EAST 

CEMENT 

TREATED 

PULVERIZED 

BASE 

PRINCE,  INC 
,PMS,SEAL  & COVER 

APPR 

09/13/01 

03/16/00 

06/12/00 

NH  57-2(20)27  F 

12  KM  EAST  OF  GEYSER 

- EAST 

CEMENT 

TREATED 

PULBERIZED 

BASE 

,PMS,SEAL  & COVER 

APPR 

09/13/01 

10/10/01 

CONTRACT  TOTAL 

20.430  km 

$ 

6,291,708  $ 4,617,268 

$ 4,566,135 

F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 


100% 


102% 


BR  9048(11) 

STILLWATER  RIVER-N.E.  OF  ABSAR  GR ., AGG . APPROACHES , PRESTRESSED 

0.663  km  $ 


EDWARD  T COPPS  CONST. 
CONCRETE  BEAM  BRIDGE 
1,183,040  $ 823,782  $ 


APPR 

08/13/01 

932,800 


03/16/00 

04/05/00 

03/17/02*** 


F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

98%  98% 


STPU  1002 (9) 

WISCONSIN  TO  17TH  ON  RIMROCK 

RECONST 

W/ CURB, GUTTER, SIDEWALK 

S, 

JTL  GROUP,  INC. -BILLINGS 

PLANT  MIX  BITUMINOUS  SURF 

APPR 

08/13/01 

06/12/00 

07/10/00 

F.P.M.  SHUPAK,TOM 

PHONE  NO:  667-0271 

1.079  km 

$ 

2, 

699,863  $ 3,145,343  $ 3,516,523 

06/30/02*** 

98% 

97% 


BR  568-1(9) 1 

YELLOWSTONE  RIVER  NW  POMPEYS  P CONST  OF  PRESTRESSED  CONC.BEAM 

1.060  km  $ 


COP  CONSTRUCTION  CO. 
BRIDGE, GRAD I NG , AGGERGATE 
2,736,398  $ 1,874,523  $ 


1,805,871 


08/31/00  F.P.M.  NELSON,  ROD 

10/10/00  PHONE  NO:  657-0264 

06/30/02***  96%  98% 


ESTIMATED  COMPLETION  DATE 
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CONTRACTOR 

MT 

. DEPT.  FIELD 

PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  94-2 (28)51 

HYSHAM  HILLS 

COLD  MILLING, PULVERIZE, PLANT 
19.149  km 

EMPIRE 

M IX  SURF. , SEAL 
$ 6,888,544  $ 

SAND  AND  GRAVEL  COMPANY 

& COVER 

6,131,635  $ 6,222,342 

11/06/00 

01/09/01 

09/30/02*** 

F.P.M.  SLOE, 

PHONE  NO:  657 

98% 

DAVID  A. 

-0269 

91% 

STPP  28-2 (22)70 

RED  LODGE  - NORTH 

COLD  MILLING, COLD 
50.482  km 

RECYCLE, PLAN 

$ 

RIVERSIDE  CONTRACTING, 

T MIX  SURF., SEAL  & COVER, & PS 
3,068,261  $ 3,225,039  $ 

INC. 

4, 202, 527 

APPR 

10/26/01 

11/06/00  F.P.M.  JAY  MUHLBEIER 

03/12/01  PHONE  NO:  657-0207 

09/30/02***  98% 

93% 

IM  94-1(61)47 

BIG  HORN  INTERCHANGE  E & W 

MILL, PLANT  MIX  BITUMINOUS  SURF 
17.837  km  $ 

EMPIRE  SAND  AND  GRAVEL 

AGING, SEAL  & COVER 

2,185,015  $ 2,360,221  $ 

COMPANY 

1,886,097 

11/27/00  F.P.M.  SLOE,  DAVID  A. 

02/08/01  PHONE  NO:  657-0269 

07/09/02***  80% 

71% 

IM  90-8 (149) 399 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/27/00 

F.P.M.  JAY  MUHLBEIER 

REEDPOINT- COLUMBUS 

COLD  MILLING,  PL  MIX  BITUM  SUR 

F FILL  & OVERLAY\SEAL  & COVER 

08/13/01 

02/01/01 

PHONE  NO:  657-0207 

IM  90-7(77)364 

06/20/02*** 

16  KM  EAST  OF  SWEET  GRASS  COUN  COLD  MILLING, PLANT  MIX  BITUM.S 

URF.FILL  & OVERLAY/SEAL  & 

CONTRACT  TOTAL 

23.953  km  $ 

3,191,843  $ 3,142,392 

$ 

2,877,628 

92% 

63% 

NH  4-1(23)0  F 

CENTURY  COMPANIES, 

INC, 

12/19/00 

F.P.M.  BERGEN,  PERRY 

WARREN  - NORTH  & SOUTH 

GRADING, AGG  SURF, PL  MIX  BIT  SU 

RF,COLD  IN-PLACE  RECYCLE, 

03/05/01 

PHONE  NO;  322-5870 

20.497  km  $ 

7,351,605  $ 6,409,592 

$ 

3,800,772 

06/30/03*** 

59% 

48% 

SFCI  94-1(58)13 

RIVERSIDE  CONTRACTING, 

INC. 

01/31/01 

F.P.M.  JAY  MUHLBEIER 

BALLANTINE  INT  - EAST  S:  WEST 

MILL, FILL, SEAL  & COVER, BRIDGE  DECK  SURFACE  TREATMENT 

03/12/01 

PHONE  NO:  657-0207 

SFCI  94-1(59)8 

APPR 

09/19/01 

HUNTLEY  - BALLANTINE 

MILL, FILL, SEAL  & COVER  & GUARD 

RAIL  IMPROVEMENTS 

02/04/02 

CONTRACT  TOTAL 

25.490  km  $ 

2,867,635  $ 2,739,748 

$ 

2,619, 580 

100% 

84% 

IM  90-9(93)543 

MARVIN  A.  REHBEIN 

03/09/01 

F.P.M.  JAY  MUHLBEIER 

WYOLA  - SOUTH 

COLD  MILLING, FILL, SEAL  & COVER 

05/21/01 

PHONE  NO:  657-0207 

17.624  km  $ 

2,487,066  $ 2,691,176 

$ 

2,284,496 

09/30/02*** 

85% 

81% 

IM  90-9(92)486 

MARVIN 

A.  REHBEIN 

APPR 

03/09/01 

F.P.M.  JAY  MUHLBEIER 

TOLUCA  - EAST 

MILL, PLANT  MIX 

BITUM  SURFACING 

.SEAL  & COVER 

10/26/01 

04/11/01 

PHONE  NO:  657-0207 

26.482  km 

$ 

3,401,372  $ 

3,883, 120 

$ 4,871,110 

09/30/02*** 

98% 

94% 

ESTIMATED  COMPLETION  DATE 


WMTATlWaWiUr  /uv,. 

ji&ms  «OI  ^■JUl»'i'J*#^co 

,Q‘>i^  ifiM' 


-iy-’"'*i,(»o 

I 'fW*< 


‘t\  'vr 


j»S»W"W 

m!S^2U, 


,':?f''Jf.l'ii  ' , .'-y ’■'■'■  lS'.;.. 

.lAlrl  't  « .3r.U«3Wr,Pi«*A«i!l«  OOCO 

« ' ' imJ. 


•'■  ■".A.-i  OiHXy 

M 'CSV  «.' 


^■tLflUStiU  ,a«artiM  cl 

■ '^■ 


mstm^rn 


•’  :'<.'i  -V.’.ll'i"  ■ .“)  -■,\  •’■i 

ti\  '■&>  V! 

1 


•-'  *(:  • ■.' 


■iM'-i  . ■'  ‘ ■-...  I' 


"f  » 


j'.  tit;  su,, 

3 ” il 

a*.^<a«ja(y>--'.'  iurajaaoi'',  '■' 

I ;.  ,„j;  ^ taAa 

.in-roT  '|H 


■ a#*' 

y</'„  .■■ 


■ !'i'  iti  ■_ 

■I'!  ‘ 

* i ‘i?  ^'3W  ■' 
Wiji  • 

■rji/a^'OCRl 


/t . ■ ' VIOW( 


>:v.i, !('■.■'■,«. tjij  Ml  .'  jJ 

.OUvKir 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  14-5(17)181  M K WEEDEN  CONSTRUCTION,  INC.  APPR 

19  KILOMETERS  EAST  OF  ROUNDUP-  GRADING,  GRAVEL  & PLANT  MIX  SUR  FACING  02/26/02 

12.660  km  $ 6,545,224  $ 7,682,910  $ 7,748,791 


03/09/01  F.P.M.  BROWN  GERRY 
04/13/01  PHONE  NO:  323-3699 
06/30/04***  98% 


68% 


IM  90-7(72)392 

REEDPOINT-E  & W STRUCTURES  STRUCTURE  REHABILITATION 

0.097  km  $ 


COP 

CONSTRUCTION  CO. 

APPR 

03/29/01 

F.P.M.  STUDEBAKER, 

RAYMOND 

01/17/02 

04/26/01 

PHONE  NO:  657-0273 

934,791 

$ 1,08B,191  $ 

1, 381, 502 

07/16/02*** 

98% 

76  = 

NH-STPS-STPX-STPP-IM  0002(585) 

2001 -D5 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY 

PAVEMENT 

MARK 

MARKINGS 

RITE 

LINES  OF 

MT 

INC(OBS) 

APPR 

01/28/02 

05/24/01 

08/30/01 

281.600  km 

$ 

316,604 

$ 

289,000 

$ 

302,470 

09/29/01 

F.P.M.  FAVERO  CRAIG 
PHONE  NO;  657-0267 

100%  09/14/01 


IM  56683(1)  RIVERSIDE  CONTRACTING,  INC. 

SOUTH  FRONTAGE  ROAD  RELOCATION  GR,GRVL,PL  MIX  BIT  SURF,  PORTLA  ND  CEMENT  SURF,  SEAL  & COVER 

2.100  km  $ 3,059,893  $ 3,273,864  $ 485,803 


07/13/01  F.P.M.  SHUPAK,TOM 

08/06/01  PHONE  NO:  657-0271 

06/30/03***  15%  20% 


STPHS  0002(498) 

1997  - D5  - SIGNING 


1997-D5-SIGNING  IMPROVEMENTS 
0.000  mi  $ 


OMO  CONSTRUCTION  INC 
20,247  $ 19,697  $ 


17,280 


07/13/01  F.P.M.  FAVERO  CRAIG 

08/27/01  PHONE  NO:  657-0267 

09/11/01  100%  50% 


CM  16-1(43)1  MONTANA  LINES,  INC 

MAIN  STREET  - BILLINGS  HEIGHTS  UPGRADE  EXISTING  TRAFFIC  SIGN  ALS,CURB  RAMPS, SIGNING  & 

0.000  km  $ 343,469  $ 362,642  $ 97,078 


08/10/01  F.P.M.  FAVERO  CRAIG 

/ / PHONE  NO:  657-0267 

06/09/02***  27%  0% 


BR  311-2(8)7 

BUCKINGHAM  COULEE  - 

- 5 KM  E.  OF  BOX 

CULVERT  & APPROACHES 

COP 

CONSTRUCTION  CO 

0.596 

km 

$ 

418,763 

$ 332,069 

11/21/01  F.P.M.  SLOE,  DAVID  A. 

12/18/01  PHONE  NO:  657-0269 

08/22/02***  22%  0% 


NH  61-3(14)55 

BOHEMIAN  CORNER  - SOUTH 

PULVERIZE, WIDENING, PL  MIX 

SURF 

M K 

ACING, SEAL 

WEEDEN  CONSTRUCTION, 

& COVER 

INC. 

19.008  km 

$ 

4,195,363 

$ 3,761,168  $ 

37,612 

11/21/01  F.P.M.  TILZEY,  RONALD 

04/08/02  PHONE  NO:  538-1320 

09/25/03***  1%  0% 


SFCS  384  2 (8)  31 

TREASURE  COUNTY  LINE  - NORTH 
STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH  R 

LEVELING  & SEAL  & COVER 

SEAL  & COVER 

J T L GROUP,  INC. 

- HIGHWAY 

CONTRACT  TOTAL 

46.500  km 

$ 

507,476  $ 434,434 

$ 

02/20/02  F.P.M.  SLOE,  DAVID  A. 

/ / PHONE  NO:  657-0269 

07/05/02*** 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP-STPS-NH-IM  0002(622) 

2002-D5-DURABLE  PAVE.  MARK. 

ARROW  STRIPING  AND 

APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 

0.000  km  $ 302,677  $ 270,839 

MFG 

$ 

. , INC. 

2,708 

02/20/02 
/ / 

07/01/02*** 

F.P.M.  SLOE, 

PHONE  NO:  657 

1% 

DAVID  A. 

-0269 

07/01/02 

BR  61-3 (17)67 

BOX  ELDER  CR . - NE  OF  ROY 

EDWARD  T COPPS  CONST. 

CONSTRUCTION  OF  A CAST  IN  PLAC  E CONCRETE  BRIDGE 

0.000  mi  $ 419,938  $ 442,247  $ 

0 

02/28/02 
/ / 

11/15/02*** 

F.P.M.  TILZEY,  RONALD 

PHONE  NO:  538-1320 

0%  0% 

BILLINGS  DISTRICT  TOTALS 

$106,915,748  $101,010,560 

$ 

97,401, 174 

87% 

TOTALS  FOR  ALL  PROJECTS: 


$490,288,547  $469,792,236  $356,927,221 


72% 
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3 0864  0015  4427  2 

iER  nt-i-i^i'iAA,  IVIUI1  PRIME  CONTRACTOR MT.  DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL  AWARD  DATE  PERCENT  % CONT . 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 

PROJECT  DESIGNATION ESTIMATE AWARD  AMT. PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


625.704 

H3cr 

April  30,  2002 


/02 


MAY  0 9 2002 


MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 

un  TMA — ^<lrlMTflMA  Kacon 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/02 
***  MISSOULA  DISTRICT  *** 


BR  33-1(20)0 

BN  RR-LIBBY 

BH  33-1  (21)1 

KOOTENAI  RIVER  - LIBBY 

STPP  33-1 (24) 0 

MT  37  & US  2 INTERSECTION  IMPR 

CONTRACT  TOTAL 

D.H.  BLATTNER  & SONS,  INC. 

BRIDGE  DECK  REHAB. 

PRESTRESS  BM  STRUCTURE  t APPRO  ACHES 

STREET  & SIGNAL  MODIFICATIONS 

0.544  l<n\  $ 3,515,447  $ 3,348,840  $ 3,407,960 

APPR 

01/28/02 

APPR 

09/13/01 

APPR 

10/31/00 

12/16/98 

03/08/99 

04/14/02*** 

F.P.M.  KALBERG,  J.  GARY 

PHONE  NO:  751-2040 

98%  93% 

NH  7-1  (70) 0 

LOST  TRAIL  PASS  REST  AREA 

JOHN  BIELBY  CONSTRUCTION 

REST  AREA  STRUCTURES  & PARKING 

0.000  km  $ 1,095,659  $ 940,332  $ 986,779 

APPR 

01/28/02 

06/15/99 

07/19/99 

10/30/01 

F.P.M.  BENEDIK,  TOM 

PHONE  NO ; 

100% 

118% 

NH-STPE  7-2(25)78  F 

LOLO- SOUTH 

JTL  GROUP,  INC.-  MISSOULA 

GR.AGG  & PL  MIX  BIT  SURF,  S & C , SIGN, CONCRETE  BEAM  BRIDGE 

8.995  mi  $ 7,551,043  $ 7,022,657  $ 6,956,879 

APPR 

08/22/01 

11/16/99 

02/14/00 

07/17/01 

F.P.M.  CYR,  MARK 

PHONE  NO:  523-5863 

100% 

100% 

CM-BR  8107(12) 

CLARK  FORK  - MISSOULA 

BODELL  CONSTRUCTION  COMPANY 

GR,AGG  &,PL  MIX  BIT  SURF, SEAL  & COVER, BRIDGE  REPLACEMENT 

0.539  km  $ 5,510,210  $ 7,017,632  $ 6,535,823 

02/08/00 

04/11/00 

04/14/02*** 

F.P.M.  HEMBREE,  TAMI 

PHONE  NO:  523-5856 

93% 

82% 

NH  5-3 (73)106  F 

SOMERS  - ASHLEY  CREEK  (N  SECTI 

SCHELLINGER  CONST  CO., INC. 

GRADING  GRAVEL,  PL  MIX  SURFAVIN  G,  PRESTRESSED  CONCRETE  BR . 

4.700  km  $ 6,431,312  $ 4,840,001  $ 5,240,937 

APPR 

01/17/02 

06/12/00 

06/23/00 

12/19/01 

F.P.M.  MITCHELL,  JAMES 

PHONE  NO;  751-2046 

100% 

D. 

91% 

STPS  503-1(6)4 

FQYS  CANYON  ROAD 

SCHELLINGER  CONST  CO., INC. 

GRADE,  AGG.  , SURF.  , PLANT  MIX  SUR  F.,SEAL  & COVER 

3.612  km  $ 1,979,457  $ 1,904,198  $ 2,180,656 

APPR 

01/17/02 

10/24/00 

11/06/00 

07/20/02*** 

F.P.M.  HAM,  DANIEL 

PHONE  NO:  295-4049 

98% 

98% 

STPP  6-1(86)99 

DIXON  - WEST 

GRADE , AGG  . SURF  . PLANT 

15.750  km 

MIX 

SURF. 

$ 

SCHELLINGER  CONST 

,SEAL  & COVER 

5,881,894  $ 6,027,749 

CO. , INC. 

$ 6,397,268 

APPR 

10/26/01 

11/06/00  F.P.M.  JOHNSON,  ROBERT  L. 

11/28/00  PHONE  NO:  523-5864 

09/10/03***  98%  65% 

NH  1-1(47)57  F 

PLEASANT  VALLEY 

GRADING, GRAVEL, PLANT 

8.100  km 

MIX 

BITUM 

$ 

JTL  GROUP, INC. -DBA  A-1  PAVING 
SURF, BRIDGE  REV., SEAL  & COVER 

5,749,412  $ 5,343,464  $ 5,888,816 

APPR 

01/28/02 

03/09/01  F.P.M.  ROBERTS,  JAMES 

03/26/01  PHONE  NO:  751-2041 

09/30/03***  98%  81% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/02 

DATE:05/08/02  ***  MISSOULA  DISTRICT  ***  PAGE  NO;  2 


PROJECT 

NUMBER 

PRIME 

CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT 

DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BH  269-1(22)21  FRONTIER -WEST,  L.L.C. 

BITTERROOT  RIVER-NW  STEVENSVIL  WIDEN  BRIDGE, GRADE, GRAVEL, PL  M IX  SURF, SEAL  & COVER, APPROACHE 

0.452  km  $ 1,878,203  $ 1,674,456  $ 1,264,928 


03/29/01  F.P.M.  HEMBREE,  TAMI 

05/01/01  PHONE  NO:  523-5856 

08/09/02***  76% 


62% 


IM-STPHS  90-1(144)5 

ALPINE 

CONSTRUCTION, 

INC. (OBS) 

MEDIAN  RAIL  - MINERAL  COUNTY 

CONCRETE  MEDIAN  RAIL 

& DRAINAG 

E 

19.000  km 

$ 

4,483,642  $ 

3,185,412 

$ 3,165,513 

03/29/01 

05/14/01 

11/09/01 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

100%  84% 


STPS  211-1(5)0 
RONAN  - WEST 
STPS  487-1(13)0 
WHITEFISH  - BIG  MOUNTAIN 
STPS  556-1(2)0 
THOMPSON  RIVER  ROAD 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING, 

INC. 

APPR 

03/29/01 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

10/26/01 

06/25/01 

APPR 

09/07/01 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

10/26/01 

APPR 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

10/26/01 

110  km 

$ 

944,972 

$ 837,948 

$ 

805,627 

F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 


100% 


85% 


NH-BH-STPHS  1-2(103)137  TAMIETTI  CONST.  CO.,  INC. 

BRIDGE  DECK  - COLUMBIA  FALLS  BRIDGE  DECK, HANDRAIL  REPAIR, SE  ISMIC  RETROFIT  & GRADE, PL  MIX 

0.179  km  $ 1,076,460  $ 855,651  $ 745,382 


05/11/01 

06/21/01 

09/30/02*** 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

87%  99% 


NH  0002  (395) 

Dl- NON -INTERSTATE  GUARDRAIL 

GUARDRAIL  & BRIDGE 

RAIL  RREPLA 

SCOTT  LONG  CONSTRUCTION, 
CEMENT  & UPGRADING 

INC. 

APPR 

01/29/02 

06/01/01 

06/25/01 

F.P.M.  CYR,  MARK 

PHONE  NO:  523-5863 

0 . 000  km 

$ 

513,398  $ 600,558  $ 

560, 150 

04/15/02 

100% 

98% 


STPHS  0002(385) 

1995-Dl-GUARDRAIL/SLOPE  FLATTE  GUARDRAIL  & SLOPE  FLATTENING 

0.000  km  $ 


SCOTT  LONG  CONSTRUCTION,  INC. 
127,023  $ 149,194  $ 148,516 


APPR 

02/14/02 


06/01/01 

06/25/01 

04/16/02 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 

100%  83% 


BR  1-2(86)180  FRONTIER -WEST,  L.L.C. 

MIDDLE  FORK  FLATHEAD  RIVER-SE  CONST. OF  WELDED  PLT  GIRDEER  BR  IDGE , GR, GRVL, PL . MIX  SURF . & 

0.570  km  $ 3,765,960  $ 3,786,455  $ 2,225,015 


07/13/01 

09/10/01 

06/30/03*** 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO;  751-2040 

59%  31% 


STPX  20(19) 

PETERSON  RANCH -WETLAND  MITIGAT 

GRADING, IRRIGATION 

STRUCTURES 

MUNGAS  COMPANY,  INC, 

, FENCING  & SEEDING 

0.000  km 

$ 

381,241  $ 230,826  $ 

175, 939 

07/13/01  F.P.M.  SULLIVAN,  SHEILA 

12/04/01  PHONE  NO:  523-5877 

04/14/02***  76%  23% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  41(24)  D.H.  BLATTNER  & SONS,  INC. 

CAMP  CREEK  RESTORATION  GR, GRVL, PL . MIX  SURF, SEAL  & COV  ER, PRESTRESSED  CONCRETE  BRIDGE 

NH  7-1(58)9  F 

SULA  N&S  WETLAND  MITIGATION, STREAM  PROT  ECTION 

CONTRACT  TOTAL  11.821  mi  $ 12,382,249  $ 10,723,011  $ 7,137,644 


07/13/01  F.P.M.  BENEDIK,  TOM 

08/15/01  PHONE  NO: 

06/06/04*** 


67% 


35% 


SMP  3199(02)  MT  MAT'LS,  INC.(DBA)LS  JENSEN 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

57.250  mi  $ 508,406  $ 538,850  $ 488,021 


07/13/01  F.P.M.  SULLIVAN,  SHEILA 

07/18/01  PHONE  NO:  523-5877 

06/30/02***  91%  11/01/01 


IM  90-3(79)173  JIM  GILMAN  EXCAVATING  INC. 

GARRISON-BECK  HILL  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

IM  90-3 (80)180 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 
IM  90-3 (83)163 

GOLD  CREEK-EAST  & WEST  COLD  MILL, PLANT  MIX  OVERLAY, SE  AL  & COVER 

CONTRACT  TOTAL  41.224  km  $ 12,435,994  $ 11,751,484  $ 973,728 


12/13/01  F.P.M.  CYR,  MARK 

03/08/02  PHONE  NO:  523-5863 

11/14/03*** 


NH  5-2(95)47 

SCOTT  CONSTRUCTION, 

INC. 

02/20/02 

F.P.M.  JOHNSON,  ROBERT  L. 

RONAN  TRAFFIC  SIGNALS 

UPGRADE 

OF  TRAFFIC  SIGNALS, CUR  B 

& SIDWALK, SIGNING  & PAVE 

04/15/02 

PHONE  NO:  523-5864 

0.000  km 

$ 

140,455  $ 158,159 

$ 

69,454 

06/23/02*** 

44%  05/17/02 

NH-STPP-IM-STPX- 

■STPS 

0002 (618) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

2002-Dl-DURABLE 

PAVE. 

, MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

0 . 000  km 

$ 

657,449  $ 598,192 

$ 

5,488 

02/20/02  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO;  523-5877 

07/15/02***  1%  07/15/02 


STPP  56-1(3)0 
BULL  LAKE  - SOUTH 


JTL  GROUP, INC. -DBA  A-1 

PAVING 

02/20/02 

F.P.M.  HAM,  DANIEL 

WIDENING, PULVERIZING, PL  MIX 

OV 

ERLAY, SIGNING  & BRIDGE  REPAIR 

04/01/02 

PHONE  NO:  295-4049 

0 . 000  km 

$ 

4,721,656  $ 4,754,719  $ 

229,533 

11/15/02*** 

5% 

8% 

STPX  45(29) 

DIXON  WETLAND  MITIGATION  WETLAND  MITIGATION 

0.000  km 


GOOSE  BAY  EQUIPMENT,  INC. 

$ 295,397  $ 182,102  $ 83,029 


02/28/02  F.P.M.  JOHNSON,  ROBERT  L. 

04/03/02  PHONE  NO:  523-5864 

06/01/02***  46%  06/01/02 


IM  90-2(102)106 
MISSOULA  - BONNER 


CRACK  AND  SEAT, PLANT  MIX  SURFA 
0 . 0 0 0 km  $ 


JTL  GROUP,  INC.-  MISSOULA 
CING  OVERLAY,  SEAL  AND  COVER 
2,973,320  $ 2,326,681  $ 


23,267 


03/25/02  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO:  523-5877 

09/13/02***  1%  0% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPS  257-1(4)0 

MT  MAT' 

'LS,  INC. (DBA) LS 

JENSEN 

03/25/02 

F.P.M.  JOHNSON,  ROBERT 

L. 

SUPERIOR  - SOUTHEAST 

PLANT  MIX  OVERLAY, SEAL  AND  COV 

ER, SLOPE  FLATTENING  AND 

/ / 

PHONE  NO;  523-5864 

0.050  )<m  $ 

786,396 

$ 

728,693 

$ 

0 

09/13/02*** 

0% 

11% 

NH  7-1(95)47 

MONTANA  LINES,  INC 

04/11/02 

F.P.M.  BENEDIK,  TOM 

SIGNAL  UPGRADE  - HAMILTON 

SIGNAL  UPGRADE, SIGNING  & PAVEM 

ENT  MARKING 

/ / 

PHONE  NO : 

NH  7-1(96)67 

07/05/02*** 

SIGNAL  - NW  OF  STEVENSVILLE 

SIGNAL  UPGRADE, SIGNING  & PAVEM 

ENT  MARKING 

CONTRACT  TOTAL 

0.000  km  $ 

95,889 

$ 

85,871 

$ 

861 

1% 

0% 

NH  24-1(55)16 

MT  MAT' 

'LS,  INC. (DBA)LS 

JENSEN 

04/11/02 

F.P.M.  JOHNSON,  ROBERT 

L. 

POTOMAC -EAST 

PLANT  MIX  OVERLAY  AND  SEAL  & C 

OVER 

/ / 

PHONE  NO:  523-5864 

SFCS  271-2(2)18 

05/16/03*** 

HELMVILLE-EAST  & WEST 

LEVELING, PLANT  MIX  OVERLAY, SEA 

L & COVER 

SFCS  348-1  (4)0 

PHILIPSBURG-WEST 

LEVELING, PLANT  MIX  OVERLAY, SEA 

L & COVER 

SFCP  19-1(26  )27 

GEORGETOWN  LAKE -NORTH 

COLD  MILLING, PLANT  MIX  OVERLAY 

,SEAL  & COVER 

CONTRACT  TOTAL 

30.671  km  $ 

3,281,528 

$ 

2, 797, 999 

$ 

27, 978 

1% 

0% 

BH  52-2  (27) 50 

EDWARD 

T COPPS  CONST. 

04/11/02 

F.P.M.  MITCHELL,  JAMES 

D. 

SPRING  CR  - E OF  KALISPELL 

BRIDGE  DECK  REHABILITATION 

/ / 

PHONE  NO:  751-2046 

0.000  mi  $ 

215,865 

$ 

307,216 

$ 

3,073 

10/11/02*** 

1% 

0% 

MISSOULA  DISTRICT  TOTALS 

$ 89,379,936 

$ 

82,718,348 

$ 

55,728,265 

65% 

ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT 

DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPS  278 

CARROLL 

1-1(13)30 

HILL  - EAST  & WEST 

GR,GRAL,PL  MIX  SURFACING 
7.837  mi 

M K 

$ 3,161,119 

WEEDEN  CONSTRUCTION,  INC. 

$ 2,832,172  $ 2,900,194 

APPR 

03/06/01 

05/04/99 

05/24/99 

09/27/01 

F.P.M.  HARRIS,  DEAN 

PHONE  NO:  494-9643 

100% 

90% 

STPS  276-1(3)1 

JIM  GILMAN  EXCAVATING 

INC. 

APPR 

10/07/99 

F.P.M.  ARVISH,MIKE 

BROWN'S  GULCH  ROAD 

GRADING, GRAVEL 

& PLANT  MIX  SUR 

FACING 

10/26/01 

11/08/99 

PHONE  NO:  563-7261 

3.670  km 

$ 

1,527,711  $ 1,426,028  $ 

1,616,314 

07/06/01 

100% 

87% 

STPP  13-1(33)36 

A.M. 

WELLES,  INC. 

APPR 

10/07/99 

F.P.M.  BRAZILL, WILLIAM 

CAMERON  - NORTH  & SOUTH 

GRADE, GRAVEL, PLANT  MIX 

SURFACE 

03/06/01 

11/15/99 

PHONE  NO:  684  5609 

18.300  km 

$ 

5,735,355 

$ 5,713,401 

$ 6,003,311 

11/28/01 

100%  98% 

BR  13-2(2)83 
JEFFERSON  RIVER  - 

20.4KM  SW  OF  GR,AGG  & PL. MIX  SURF, PRESTRESS 

0.600  km  $ 

MORGEN  & OSWOOD  CONST.  CO., INC 

ED  CONCRETE  BEAM  BRIDGE 

2,712,516  $ 1,848,513  $ 1,890,280 

APPR 

08/13/01 

11/16/99 

12/21/99 

10/12/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

100% 

115% 

STPP  29-4 (22)89 

PARK  & GALENA-BUTTE  COLD  MILLING,  PLANT  MIX  SURFACI 

1.176  )cm  $ 

JIM  GILMAN  EXCAVATING  INC. 

NG,SEAL  & COVER  & SIGNALS 

799,375  $ 708,178  $ 816,689 

APPR 

03/06/01 

12/09/99 

03/21/00 

06/23/02*** 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

98% 

102% 

STPS  399-1 (3) 0 
WHITETAIL  ROAD 

GR. ,AGG. , BIT. SURF, PRESTRESSED 
16.315  km  $ 

JTL  GROUP,  INC. -BELGRADE 

BEAM  BRIDGE  WIDENING 

3,003,413  $ 2,693,265  $ 2,919,690 

APPR 

12/14/00 

03/16/00 

04/03/00 

08/20/02*** 

F.P.M.  CLARY, DAN 

PHONE  NO:  494-9649 

98% 

94% 

IM  90-5(55)249 

BLAHNIK 

CONSTRUCTION, 

INC. 

APPR 

04/11/00 

F.P.M.  STARCEVICH  JOHN  R. 

WHITEHALL  - CARDWELL 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

03/06/01 

05/16/00 

PHONE  NO;  287-3868 

IM  90-5(54)257 

APPR 

09/14/01 

CARDWELL  - EAST 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

09/17/01 

STPP  13-1(32)75 

APPR 

HARRISON  - SAPPINGTON  JCT . 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

03/06/01 

CONTRACT  TOTAL 

36.120  km 

$ 

6,698,864 

$ 

7,084,784 

$ 

7,348,012 

100%  98% 

STPP  59-2 (9)49 

RINGLING  - NORTH 

GRADING, GRAVEL, PLANT  MIX 

BITUM 

S K 

SURF,  SEAL 

CONSTRUCTION, 

& COVER 

INC. 

APPR 

10/26/01 

07/06/00 

07/17/00 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

12.576  mi 

$ 

4,464,227 

$ 4,171,267 

$ 4,128,813 

12/13/01 

100%  95% 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR  9016(19)  COP  CONSTRUCTION  CO. 

GALLATIN  RIVER-GALLATIN  CATENA  2 PRESTRESSED  CONC  . BEAM  BRIDGE  S,  PLANT  MIX  BITUM  . APP,  SEAL  & 

0.949  mi  $ 1,183,619  $ 1,138,408  $ 


1,094,186 


08/31/00 

01/19/01 

04/14/02*** 


F.P.M.  MCCORMICK,  THOMAS 
PHONE  NO:  586-5074 

96%  83% 


CM  1201(6) 

SIGNAL-NORTH  19TH  & BAXTER-BOZ 


INSTALL  SIGNALS  W/GRADING, GRAV 
0,168  i<m  $ 


JTL  GROUP,  INC. -BELGRADE 
EL,  Sc  PLANT  MIX  SURFACING 
364,607  $ 462,392  $ 


448,047 


APPR 

08/13/01 


09/28/00 

04/09/01 

09/07/01 


F.P.M.  HELD,  TERRY 
PHONE  NO:  683-4434 
100% 


140% 


STPHS-STPS-STPU  25(27) 
ONE  MILE  EAST  OF  HELENA 


GRADE , AGG . SURF , PLANT  MIX 

SURF. 

S K CONSTRUCTION,  INC. 

,SEAL  & COVER, & CONC. SLAB 

APPR 

01/28/02 

11/06/00 

03/26/01 

F.P.M.  CARLSON, JACK 

PHONE  NO:  457-0526 

2.795  km 

$ 

2,061,164  $ 1,749,409  $ 2,115,442 

06/22/02*** 

98% 

IM  90-3 (78)180 

BECK  HILL  - DEER  LODGE  E.B. 


PLANT  MIX  OVERLAY, SEAL  & COVER 
13.661  l<m  $ 


JIM  GILMAN  EXCAVATING  INC. 

& BRIDGE  DECK  TREATMENT 
3,474,877  $ 2,909,950  $ 2,886,582 


APPR 

10/26/01 


11/27/00  F.P.M.  ARVISH,MIKE 
01/29/01  PHONE  NO:  563-7261 
09/30/02***  99% 


96% 


BR  9016(30)  HALL  CONSTRUCTION  SERVICES  APPR 

ROCKY  CREEK  BRIDGE  - 3 KM  EAST  CONST  OF  PRESTRESSED  TRI  -DECK  BEAM  BR,  GRADING  & GRAVELING  10/26/01 

0.340  Itm  $ 353,061  $ 315,450  $ 291,603 


11/27/00 

03/26/01 

04/04/02 


F.P.M.  GRAVAGE, DANIEL 
PHONE  NO:  222-8110 

100%  92% 


IM  15-2(68)130 
BUTTE -ELK  PARK 
IM  15-2(72)121 
NISSLER- BUTTE 
CONTRACT  TOTAL 


JIM  GILMAN  EXCAVATING  INC. 

COLD  MILLING, PAVEMENT  PULVERIZ  ATI ON, PLANT  MIX  SURFACING 
PLANT  MIX  OVERLAY, SEAL  & COVER 

24.010  )im  $ 8,037,938  $ 8,527,271  $ 4,252,354 


11/27/00  F.P.M.  HARRIS,  DEAN 

12/03/00  PHONE  NO:  494-9643 

09/30/02*** 


50% 


35% 


NH-STPHS  11-1(36)34 
EMIGRANT  - NORTH 


MT 

MAT'LS,  INC.(DBA)LS 

JENSEN 

APPR 

11/27/00 

F.P.M.  SCHULZ, TOM 

PLANT  MIX  BITUMINOUS 

OVERLAY,  T URN  LANES 

& GUARDRAIL 

01/17/02 

03/19/01 

PHONE  NO:  585-0453 

16.095  km 

$ 1,247,605 

$ 1,240,231  $ 

1,311,428 

10/18/01 

100% 

IM  15-4  (86)190 
HELENA -NORTH  & SOUTH 


COLD  MILL, PLANT  MIX  OVERLAY, SE 
9.444  km  $ 


RIVERSIDE  CONTRACTING, 
AL  & COVER, BRIDGE  REHAB 
3,194,950  $ 2,833,761  $ 


INC. 

2,627,539 


APPR 

02/27/02 


11/27/00  F.P.M.  CARLSON, JACK 

03/26/01  PHONE  NO:  457-0526 

06/29/02***  93% 


113% 


IM  90-5(57)264 

MILLIGAN  CANYON  SEAL  & COVER 


MARONICK  CONST.  LLC 

APPR 

01/31/01 

F.P.M.  CLARY, DAN 

10/26/01 

04/03/01 

PHONE  NO:  494-9649 

ESTIMATED  COMPLETION  DATE 
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CONSTRUCTION  BUREAU 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  15-3(57)163 

APPR 

11/05/01 

BOULDER  HILL 

SEAL 

& 

COVER 

10/26/01 

STPP  69-1(16)1 

APPR 

WHITEHALL  - EAST  AND  NORTH 

SEAL 

& 

COVER 

10/26/01 

STPP  55-3 (10)  12 

APPR 

LEGION  AVE.  WEST  - WHITEHALL 

SEAL 

& 

COVER 

10/26/01 

STPP  69-1(15)0 

APPR 

LEGION  AVE.  EAST  - WHITEHALL 

SEAL 

& 

COVER 

10/26/01 

CONTRACT  TOTAL 

72.494  )<.m 

$ 1,699,926  $ 1,588,107 

$ 1,515,861 

100% 

113% 

BR  9029(18) 

SLETTEN  CONSTRUCTION  CO 

01/31/01 

F.P.M.  BRAZILL, WILLIAM 

MADISON  RIVER  - 58  KM 

so  OF 

EN 

RELOCATE 

THRU-TRUSS, CONCRETE  D 

ECK  Sc  ABUTMENT,  AGG  SURF  APPROA 

06/19/01 

PHONE  NO:  684-5609 

0.095  km 

$ 

542,443  $ 562,010  $ 

507, 189 

04/14/02*** 

90% 

95% 

IM  90-5(58)274 

JIM  GILMAN  EXCAVATING 

INC. 

03/09/01 

F.P.M.  HELD,  TERRY 

THREE  FORKS  - WEST 

CRACK  SEAL, PL  MIX  SURF  OVERLAY 

,SEAL  & COVER, BRIDGE  REHAB 

04/16/01 

PHONE  NO:  683-4434 

6.795  km 

$ 

4,639,919  $ 3,798,195  $ 

3, 362,357 

06/30/03*** 

89% 

113% 

STPE  11-1(24)50 

BIG  SKY  ASPHALT  CO. 

PEND 

03/29/01 

F.P.M.  SCHULZ, TOM 

CARTER'S  BRIDGE  PATH  - 

LIVINGS 

CARTER, S 

BRIDGE  PATH 

09/25/01 

05/15/01 

PHONE  NO:  585-0453 

STPE  34(11) 

PEND 

10/26/01 

SI DEWALKS -PARK  COUNTY 

GRADING  & 

CONSTRUCTION  OF  SIDE 

WALK  W/  CURB  & GUTTER 

09/28/01 

CONTRACT  TOTAL 

4.514  km 

$ 

152,377  $ 163,720  $ 

160,929 

100% 

105% 

STPS  278-1(17)43 

BLAHNIK  CONSTRUCTION, 

INC. 

05/11/01 

F.P.M.  ARVISH.MIKE 

JACKSON  - WISDOM 

PLANT  MIX 

OVEERLAY  & SEAL  & CO 

VER 

08/27/01 

PHONE  NO:  563-7261 

28.600  km 

$ 

1,318,294  $ 1,266,324  $ 

1, 107,797 

06/30/02*** 

87% 

111% 

NH  15-4  (85)193  F 

MARONICK  CONST.  LLC 

05/11/01 

F.P.M.  CHRISTENSEN, KEVIN 

CEDAR  STREET  INTERCHANGE -HELEN 

GRADE , AGG 

SURF, PL. MIX  SURF.,SE 

AL  & COVER, SIGN, LIGHT, STEEL 

06/26/01 

PHONE  NO:  495-1506 

2.688  km 

$ 

3,648,604  $ 3,153,678  $ 

1,852, 158 

06/30/03*** 

59% 

62% 

BH  540-1(12)32 

EDWARD  T CORPS  CONST. 

05/24/01 

F.P.M.  GRAVAGE, DANIEL 

YELLOWSTONE -CARTERS  BRIDGE 

REPAIR  DETERIORATING  CONCRETE 

07/05/01 

PHONE  NO:  222-8110 

0.087  km 

$ 

434,289  $ 377,345  $ 

279,322 

10/26/01 

100% 

80% 

BR  9034 (4) 

SLETTEN  CONSTRUCTION  CO 

06/01/01 

F.P.M.  CHRISTENSEN, KEVIN 

SHIELDS  RIVER  BRIDGE  - 

S.E. 

OF 

CONST  OF 

REINFORCED  CAST  IN  PL 

ACE  CONC  SLAB  BR,APP  & GRVL 

07/17/01 

PHONE  NO:  495-1506 

0.213  km 

$ 

348,838  $ 348,225  $ 

335,741 

12/20/01 

100% 

83% 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 
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IM  0002(500) 

BUTTE  AREA  SEISMIC  RETROFIT 

BR 

0.308 

DECK  REHAB  & SEISMIC 

km 

SLETTEN  CONSTRUCTION  CO 

RETRO,  BR  GIRDER  REPAIR, BR  APPR  MODIF 

$ 1,390,173  $ 1,237,273  $ 1,381,707 

APPR 

01/28/02 

06/01/01 

07/16/01 

05/03/02 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO:  494-9635 

100% 

96% 

STPP  29-1(31)50 

SILVER  STAR  - NORTH  & SOUTH 


M A DEATLEY  CONSTRUCTION 


GRADING,  GRAVEL  & PLANT  MIX  SUR 
6.965  )im  $ 


FACING 

6,494,756 


$ 6,513,198  $ 4,691,419 


08/10/01 

09/17/01 

06/30/04*** 


F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 

72%  26% 


STPP 

TWIN 

29-1 (37) 43 

BRIDGES  - NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

JIM  GILMAN  EXCAVATING 

CING 

INC. 

9.936  km 

$ 

4,689,089  $ 4,293,493  $ 

1,808,787 

09/07/01 

10/24/01 

06/30/04*** 


F.P.M.  BRAZ ILL, WILLIAM 
PHONE  NO:  684-5609 

42%  16% 


STPU  5807(8) 

NORTH  MAIN  STREET-HELENA 
BR  8-2 (47)43 
LYNDALE  OVERPASS -HELENA 
CONTRACT  TOTAL 


GR,GRAVL, PL  1 

MIX  SURF,PED  UNDPS 

MARONICK  CONST.  LLC 

,PRSTR  CONC  BEAM  STR, WATER, 

10/11/01 

11/12/01 

F.P.M.  CHRISTENSEN, KEVIN 

PHONE  NO:  495-1506 

GRADE, GRAVEL 

1.706  mi 

, PLANT  MIX  SURF, PE 

$ 

D UNDERPASS, WATER, SEWER, SIGNAL 

6,374,477  $ 5,843,595  $ 1,447,225 

APPR 

04/11/02 

09/30/03*** 

25% 

HDP-IR 

9113 (001) F 

A.M. 

WELLES,  INC. 

N 19TH 

INTERCHANGE  LANDSCAPE 

LANDSCAPING 

0.000  km 

$ 

41,960 

$ 37,540 

$ 

376 

12/13/01  F.P.M.  MCCORMICK,  THOMAS 

/ / PHONE  NO:  586-5074 

09/15/02***  1%  17% 


BR  422-1(5)2 

IRR  CANAL-EAST  OF  SILVER  STAR 
BR  422-1  (4)  0 

JEFFERSON  RIVER  - SILVER  STAR 
CONTRACT  TOTAL 


NEW  BOX  CULVERT, GRADING, GRAVEL 

CONCRETE  PRESTR. GIRDER  BRIDGE, 
0.680  km  $ 


SLETTEN  CONSTRUCTION  CO 
SURFACING 

GRD  GRAVEL  SURFACING, PL  MIX 
1,209,338  $ 1,132,245  $ 


280, 850 


02/20/02  F.P.M.  JOHNSON, RICKIE 

o4  PHONE  NO:  494-9635 

11/15/02*** 


25% 


7% 


STPP  84-4(9) 22 
FOUR  CORNERS  - WEST 


GRADING, GRAVEL  SURFACING . PLANT 
0.000  km  $ 


RIVERSIDE  CONTRACTING, 
MIX  BITUMINOUS  SURFACING 
6,977,346  $ 6,597,490  $ 


INC. 

1, 089, 142 


02/20/02  F.P.M.  MCCORMICK,  THOMAS 

03/13/02  PHONE  NO:  586-5074 

08/29/03***  17%  4% 


STPP-STPS-STPX-NH  0002(619) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

2002 -D2 -DURABLE  PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

0.000  km 

$ 

233,942  $ 209,040 

$ 

2,091 

02/20/02  F.P.M.  BRAZILL, WILLIAM 

/ / PHONE  NO:  684-5609 

08/31/02***  1%  08/31/02 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 
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PRIME  CONTRACTOR 
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, DEPT.  FIELD  PROJECT 
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ORIGINAL 

AWARD  DATE 
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% CONT. 
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CONTRACT 

CONTRACTOR 
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PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 
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WORK  COMP. 

COMPLETED 

USED 

IM  90-6(100)318 

RIVERSIDE  CONTRACTING,  INC. 

02/20/02 

F.P.M.  STARCEVICH  JOHN  R. 

BOZEMAN  - HILL 

SEAL  & COVER 

/ / 

PHONE  NO:  287-3868 

NH  50-1(19)70 

08/02/02*** 

GALLATIN  GATEWAY  N&S 

SEAL  & COVER 

STPP  13-1(39)49 

ENNIS  - MCALLISTER 

SEAL  & COVER 

IM  90-6 (99) 279 

THREE  FORKS  - MANHATTAN 

SEAL  & COVER 

STPP  50-2(47)82 

FOUR  CORNERS  - BOZEMAN 

SEAL  & COVER 

CONTRACT  TOTAL 

58.830  km  $ 

1, 541, 881 

$ 1,309,071 

$ 106,890 

8% 

0% 

SFCS  280-1(15)5 

HELENA  SAND  & GRAVEL  INC 

03/25/02 

F.P.M.  CLARY , DAN 

WARREN  SCHOOL  - EAST 

PLANT  MIX  BIT  SURF  OVERLAY  & S 

EAL  Sc  COVER 

04/30/02 

PHONE  NO:  494-9649 

11.655  km  $ 

686,935 

$ 587,246 

$ 10,879 

07/26/02*** 

2% 

0% 

IM  15-3 (60) 158 

JIM 

GILMAN  EXCAVATING  INC. 

03/25/02 

F.P.M.  CLARY, DAN 

BASIN-  BOULDER 

SEAL  AND  COVER 

/ / 

PHONE  NO:  494-9649 

NH  8-4(36)57 

06/14/02*** 

WINSTON  N&S 

SEAL  AND  COVER 

CONTRACT  TOTAL 

19.660  km  $ 

385,901 

$ 293,309 

$ 2,934 

1% 

0% 

IM  15-1(91)17 

J T 

L GROUP,  INC.  - 

- HIGHWAY 

04/11/02 

F.P.M.  HELD,  TERRY 

LIMA  - RED  ROCK 

COLDMILLING, PLANT  MIX  OVERLAY, 

SEAL  Sc  COVER 

/ / 

PHONE  NO:  683-4434 

33.500  km  $ 

6,057,867 

$ 5,165,344 

$ 51,653 

11/01/02*** 

1% 

0% 

BR  9022 (22) 

FRONTIER -WEST,  L.L, 

.C. 

04/11/02 

F.P.M.  CLARY, DAN 

BOULDER  RIVER -6  KM  EAST  OF 

BAS  47  METER  PRESTRESSED  BEAM  STRU 

CTURE  WITH 

PLANT  MIX  APPROAACH 

/ / 

PHONE  NO:  494-9649 

0.303  mi  $ 

569, 599 

$ 567,376 

$ 5,674 

05/16/03*** 

1% 

0% 

BUTTE  DISTRICT  TOTALS 

$ 

97,458,353 

$ 90,698,308 

$ 62,651,465 

67% 

* ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/02 

DATE:05/08/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  10 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  60-2(33)93  F UNITED  MAT ' LS  OF  GREAT  FALLS 

lOTH  AVE.  SOUTH- 2 OTH- WARDEN  BR  GRADING,  PCCP,  WATER  SYSTEM,  STOR  M DRAIN,  SANITARY  SEWER 

1.570  km  $ 8,511,930  $ 9,631,310  $ 10,770,080 


APPR 

03/06/01 


04/13/99 

04/22/99 

08/30/01 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 

100%  09/17/00 


BR  60-2(56)35 
BELT  CR.  1.5  - 


KM  S.E.  OF  NEIH  CONST.  OF  A PRESTRESSED  BM  BRI 
0.140  km  $ 


SLETTEN  CONSTRUCTION  CO 
DGE  & APPROACHES 

729,275  $ 541,582  $ 


559,399 


APPR 

09/13/01 


06/12/00 

07/13/00 

10/15/01 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  96% 


STPP  3-1  (15) 18 
FAIRFIELD-NORTH  & SOUTH 


MT  MAT' 

LS, 

INC. (DBA)LS 

JENSEN 

APPR 

07/06/00 

F.P.M.  KLETTE,  MIKE 

COLD  RECYCLE , PLANT  MIX 

BITUM  S URFACE  OVERLAY 

& 

SEAL  & COVER 

02/14/02 

07/21/00 

PHONE  NO:  278-7078 

15.448  mi 

$ 1,629,262  $ 

1, 

508,782  $ 

1, 299, 931 

06/23/02*** 

86% 

88% 

NH  3-1(12)0  F WICKENS  CONSTRUCTION,  INC. 

VAUGHN-SUN  RIVER  (EAST  SECTION  GRADING, GRAVEL, PLANT  MIX  SURFA  CING,SEAL  & COVER, 2 STRUCTURES 
NH  3-1(13)2  F 

VAUGHN-SUN  RIVER  (WEST  SECTION  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,SEAL  & COVER 

CONTRACT  TOTAL  12.189  km  $ 12,371,554  $ 11,306,051  $ 10,736,469 


APPR 

02/21/02 

APPR 

02/21/02 


08/31/00  F.P.M.  VOSEN,  ROBERT 

11/14/00  PHONE  NO:  454-5921 

09/30/02*** 


94% 


64% 


BR  9007(32) 

SUN  RIVER  - MANCHESTER 


GRADING, PLANT  MIX  APPROACHES  & 
0.314  km  $ 


TAMIETTI  CONST.  CO. 
CONT. STEEL  GIDER  BRIDGE 
1,252,045  $ 1,062,068 


INC. 


$ 999,716 


08/31/00  F.P.M.  ROBERT  VOSEN 

11/30/00  PHONE  NO:  455-8323 

06/23/02***  94%  104% 


STPS  228-2(15)24 

H I GHWOOD- NORTHEAST  (PHASE  II) 

GRADE,  AGG.  SURF. 

, PLANT  MIX  SURF 

WICKENS 

. , SEAL  & COVER 

CONSTRUCTION.  INC. 

APPR 

10/26/01 

5.139  km 

$ 

1,521,899  $ 

1,486,071  $ 1,378,020 

11/06/00 

04/02/01 

06/13/02*** 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

93%  91% 


NH  0002 (379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3 (43)209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO  APPR 

BRIDGE  WATER  MAIN  RECON, GRADE,  GRAVEL, PLANT  MIX  BITUMINOUS  08/13/01 

GRADING, SEEDING  AND  FENCING 

0.500  km  s 1,964,581  $ 2,159,610  $ 1,782,891 


11/27/00  F.P.M.  BECKEDAHL  MARK 

02/20/01  PHONE  NO:  873-8624 

04/14/02*** 


73% 


STPP  80-1(16)28 
GERALDINE  - S.E. 


PRINCE, 

INC 

12/19/00 

F.P.M.  WOODHOUSE,  HAROLD 

PL  MIX  BIT  SURF  OVERLAY, SEAL  & 

COVER 

03/05/01 

PHONE  NO:  738-4505 

24.730  km  $ 

1,864,492  $ 

1,765,772 

$ 1,762,585 

04/26/02 

100%  ! 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPS  343-1(4)33 

GALATA  - NORTH  & SOUTH 

GRADING, GRAVEL, PL  MIX 

BIT  SURF 

BLAHNIK 

,SEAL  & COVER 

CONSTRUCTION 

, INC. 

16.580  1cm 

$ 

2,830,839  $ 

3,217,379 

$ 3,175,386 

12/19/00  F.P.M.  BERG,  GARY 

01/17/01  PHONE  NO;  265-6821 

02/05/02  100% 


98% 


STPHS  10-1(21)2 

SCOTT  CONSTRUCTION, 

INC. 

APPR 

03/09/01 

1996  - D3  - SIGNALS 

1996 

D3  SIGNALS  & SIGNING 

02/26/02 

06/19/01 

STPHS  5299(47) 

1997  GREAT  FALLS  - ELECTRICAL 

1997 

GREAT  FALLS -ELECTRICAL 

SI 

GNALS  & SIGNING 

11/08/01 

CONTRACT  TOTAL 

0.000 

km 

$ 

154,676  $ 67,394 

$ 

63,944 

F.P.M,  AAFEDT,  RANDY 
PHONE  NO:  454-5920 


100% 


93% 


IM  15-8(55)389 
SUNBURST  - SWEETGRASS 


MILL,  FILL,  EXC, HOT  RECYCLE  PL  M 
13.700  )cm  $ 


JTL  GROUP, INC. -DBA  A-1  PAVING 
IX  BITUM  SURF, SEAL  & COVER 
5,682,958  $ 5,243,251  $ 4,968,731 


03/09/01  F.P.M.  BECKEDAHL  MARK 

04/10/01  PHONE  NO;  873-8624 

06/30/03***  95%  90% 


NH  10-3(10) 89 
BOX  ELDER -HAVRE 


BLAHNIK 

CONSTRUCTION, 

INC. 

05/11/01 

F.P.M.  BERG,  GARY 

PLANT  MIX 

SURFACING  & SEAL  & C OVER 

07/19/01 

PHONE  NO;  265-6821 

35.742  )cm 

$ 2,326,601  $ 

2,252,775  $ 

1,798,685 

09/30/02*** 

80% 

98% 

IM  15-8(54)398 
SWEETGRASS  REST  AREA 


NEW  REST  AREA  t LANDSCAPING 
0,000  )<m  $ 


SWANK  ENTERPRISES 
1,509,202  $ 1,952,930 


$ 1,823,008 


05/11/01  F.P.M.  BECKEDAHL  MARK 

06/22/01  PHONE  NO:  873-8624 

09/24/02***  93%  74% 


IM-STPS-NH-STPP 

0002  (583) 

HIGHWAY 

SPECIALTIES,  INC. 

APPR 

05/24/01 

2001 -D3 -DURABLE 

PAVEMENT  MARKI  APPLICATION  OF  EPOXY 

34 . 600  mi 

PAVEMENT 

$ 

MARKINGS 

572,596  $ 

548,017  $ 582,629 

01/28/02 

08/16/01 

10/18/01 

F.P.M.  KLETTE,  MIKE 
PHONE  NO;  278-7078 

100%  09/14/01 


PLH-STPU  5221(3) 

GIANT  SPRINGS  ROAD-GREAT  FALLS  GRADE,  AGG  & PL  MIX  BITUM  SURF, 

0.980  )cm  $ 


UNITED  MAT’LS  OF  GREAT 
SEAL  & COVER  & PED  UNDERPASS 
758,075  $ 818,784  $ 


FALLS 

513,452 


08/10/01  F.P.M.  AAFEDT,  RANDY 

09/19/01  PHONE  NO:  454-5920 

08/22/02***  63% 


64  % 


IM  16-6(34)301 
POWER  - NORTH  & SOUTH 


MILL, FILL, PMS  OVERLAY  & SEAL  & 
12.476  lim  $ 


MT  MAT'LS,  INC.(DBA)LS 
COVER  OF  MAINLINE  & HOT 
3,544,167  $ 3,399,300  $ 


JENSEN 

1,003,906 


08/10/01  F.P.M.  WOODHOUSE,  HAROLD 

10/04/01  PHONE  NO;  738-4505 

06/20/03***  30%  61% 


CM  5218 (2) 

2ND  AVE  N- SIGNALS -GREAT  FALLS 


SIGNALS, SIGNING, SIDEWALK  & CUR 
0.000  )ini  $ 


MONTANA  LINES,  INC 
B & GUTTER  IMPROVEMENTS 
203,890  $ 149,512 


$ 


133,392 


08/10/01  F.P.M.  AAFEDT,  RANDY 

11/05/01  PHONE  NO:  454-5920 

06/04/02***  89% 


23% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  1-4(21)279 

MONTANA 

LINES,  INC 

OVERHEAD  SIGN-SHELBY 

OVERHEAD  CANTILEVER 

SIGN  STRUC 

TURE 

0.000  km 

$ 

15,035  $ 

25,275  $ 

0 

09/07/01  F.P.M.  BECKEDAHL  MARK 

/ / PHONE  NO:  873-8624 

06/02/02***  0%  0% 


BR  444-1(4)4 

WILLOW  CREEK-NORTHEAST  OF  BLAC 
BR  444-1(5)4 

CUT  BANK  CREEK -NORTHEAST  OF  BL 
CONTRACT  TOTAL  0 


PRESTRESSED  CONCRETE  BEAM  STRU 

PRESTRESSED  CONCRETE  BEAM  STRU 
890  km  $ 


SLETTEN  CONSTRUCTION  CO 
CTURE  & PLANT  MIX  APPROACHES 

CTURE  & PLANT  MIX  APPROACHES 
1,551,062  $ 1,672,569  $ 


09/07/01 

10/22/01 

07/24/02* 

920,418 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO;  873-8624 


55%  23% 


NH  1-5(5)308  F 
LOTHAIR  - EAST 


GRADING,  GRAVEL,  PLANT  MIX  BIT.S 
21.569  km  $ 


SCHELLINGER  CONST  CO., INC. 
URFACE,SEAL  & COVER 

8,518,696  $ 9,073,543  $ 386,763 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  4%  5% 


IM  15-5(100)291 
VAUGHN -NORTH 


GRADE, AGG 

SCHELLINGER  CONST  CO., INC. 

SURF, COLD  MILL, PL  MI  X BIT  SURF, SEAL  & COVER, REHAB 

10/11/01 

11/06/01 

F.P.M.  AAFEDT,  RANDY 

PHONE  NO:  454-5920 

16.211  km 

$ 12,118,035  $ 11,612,453  $ 1,563,957 

06/30/02*** 

13% 

4% 

NH-RAD-MT  98(01) 

MALMSTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB  .,  PORT  CMNT  CONC 

0.233  km  $ 


UNITED  MAT'LS  OF  GREAT  FALLS 
PAVE,STRM  DRN, WATER  MAIN, SIGN 
909,244  $ 881,874  $ 148,558 


11/21/01  F.P.M.  AAFEDT,  RANDY 

03/11/02  PHONE  NO:  454-5920 

09/30/02***  17%  10% 


IM  0002(501) 

DIST  3 - BRIDGE  DECK  IMPVT 


BRIDGE  DECK  REHABILITATION 
0.783  km  $ 


COP  CONSTRUCTION  CO. 
2,676,901  $ 2,147,208  $ 


33,489 


11/21/01  F.P.M.  VOSEN,  ROBERT 

04/03/02  PHONE  NO:  454-5921 

06/30/04***  2%  8% 


IM  15-4 (95)240 

DEARBORN  REST  AREA- PHASE  1 


NELSON ' S 

CONSTRUCTION 

REST  AREA -PHASE 

1, WATER  WELL  D RILLING  & WATER 

SYSTEM 

0.000  km 

$ 214,628  $ 

144,422  $ 

125,431 

11/21/01  F.P.M.  VOSEN,  ROBERT 

02/19/02  PHONE  NO:  454-5921 

08/02/02***  87%  13% 


IM  15-6(32)322 

J T L GROUP,  INC. 

- HIGHWAY 

BRADY-N&S  (SOUTHBOUND  ONLY) 

COLD  MILLING, PLANT  MIX 

OVERLAY 

AND  GUARDRAIL 

16.900  km 

$ 

2,612,828  $ 1,927,583 

$ 

0 

03/25/02 

/ / 

09/13/02*** 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

0%  6% 


STPS-NH-STPX-U-P-IM  0002(620) 

2002 -D3 -DURABLE  PAVE.  MARK. 

EPOXY  PAVEMENT  MARKINGS 

UNITED 

RENTALS  HWY 

TECH  INC 

0.000  km 

$ 1,107,905  $ 

766,230 

$ 

0 

03/25/02  F.P.M.  KLETTE,  MIKE 

04/24/02  PHONE  NO:  278-7078 

06/30/02***  0%  06/30/02 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

, DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  15-5(99)277 

NORTHERN  LINE  LAYERS,  INC. 

04/11/02 

F.P.M.  VOSEN,  ROBERT 

GORE  HILL  INTERCHANGE  - GREAT 

GRADING, GRAVEL, PLANT  MIX, DRAIN 

AGE, GUARDRAIL  & SIGNING 

/ / 

PHONE  NO:  454-5921 

0.000  ]tm 

$ 

1,153,215 

$ 1,138,297 

$ 0 

11/11/01*** 

0% 

0% 

SFCS  432-1(4)10 

CENTURY  COMPANIES, 

INC. 

04/11/02 

F.P.M.  WOODHOUSE,  HAROLD 

17KM  WEST  OF  BIG  SANDY-WEST 

PLANT  MIX  LEVELING 

AND  OVERLAY 

WITH  SEAL 

& COVER 

/ / 

PHONE  NO:  738-4505 

STPS  534-1(4)23 

08/23/02*** 

CONRAD -WEST 

PLANT  MIX  LEVELING 

AND  OVERLAY 

WITH  SEAL 

& COVER 

CONTRACT  TOTAL 

16.993  Itm 

$ 

830, 093 

$ 907,774 

$ 0 

0% 

0% 

BR  234-1(9)11 

TAMIETTI  CONST.  CO 

. , INC. 

04/11/02 

F.P.M.  BERG,  GARY 

BEAVER  CREEK  - 17.1  KM  SOUTH  0 

BR  REPL  WITH  CAST 

IN  PLACE  CON 

CRETE  SLAB 

BR  AND  APP, INC 

DETO 

/ / 

PHONE  NO:  265-6821 

0.018  km 

$ 

493,378 

$ 696,138 

$ 0 

10/11/02*** 

0% 

0% 

STPS  213-1(11)7 

SCHELLINGER  CONST  ' 

so. , INC. 

04/11/02 

F.P.M.  BECKEDAHL  MARK 

JUNCTION  SECONDARY  214-NORTHWE 

PLANT  MIX  LEVELING 

.OVERLAY  AND 

SEAL  & COVER 

05/02/02 

PHONE  NO:  873-8624 

3.901  mi 

$ 

1,236,685 

$ 1,263,321 

$ 0 

07/26/02*** 

0% 

0% 

GREAT  FALLS  DISTRICT  TOTALS 

$ 1 

80,865,744 

$ 79,367,274 

$ 46,530,837 

57% 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 
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OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 
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AWARD  DATE 

WORK  BEG. 
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PERCENT 

PROJECT 

COMPLETED 

% CONT. 
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USED 

STPP  2-1(28)6 

MILES  CITY  - EAST 

GRADING, AGG. SURF. , PLANT  MIX  BI 
10.800  km  $ 

AMERICAN  CONTRACTING,  INC. 

T.SURF.&  SEAL  & COVER 

6,210,231  $ 5,653,388  $ 6,210,179 

APPR 

07/26/01 

04/13/99 

06/14/99 

06/21/01 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

101% 

STPS  494-1  (2)  0 

PLEVNA -SOUTH 

AGG, PL  MIX 
12.203  km 

BITUMINOUS  SURFACIN 

$ 

NORTHERN  IMPROVEMENT  COMPANY 

G,SEAL  & COVER 

1,963,485  $ 2,052,072  $ 2,126,335 

APPR 

03/06/01 

06/12/00 

07/31/00 

06/08/01 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

100% 

84% 

STPE-STPP  42-3(14)76 
BN  UNDERPASS -GLASGOW 


L.  SCANLAN  CONTRACTOR 

STORM  DRAIN  UPGRADE  & PUMPHOUS  E 
0.000  )cm  $ 282,177  $ 411,571  $ 


406,817 


APPR  06/12/00  F.P.M.  PISK,  RANDAL 

08/13/01  08/11/00  PHONE  NO:  228-9478 

04/14/02***  99% 


109% 


STPP  22-2 (15) 30 
PLENTYWOOD  - WEST 


S K CONSTRUCTION,  INC. 

GRADING, GRAVEL, PLANT  MIX  BITUM  SURF  & PRESTRESSED  BEAM  BRIDG 
17.613  )cm  $ 7,245,674  $ 6,171,379  $ 5,242,951 


07/06/00  F.P.M.  ARTHUR,  RONALD  T. 

07/19/00  PHONE  NO:  787-5701 

06/19/03***  85%  78% 


IM  94-7(22)244 

2.4  KM  EAST  OF  WIBAUX-EAST 


EMPIRE  SAND  AND  GRAVEL  COMPANY 
COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL  & COVER 
10.390  km  $ 2,836,233  $ 3,122,719  $ 3,172,765 


07/06/00  F.P.M.  LAUCKNER,  JAMES 

08/10/00  PHONE  NO:  377-5296 

11/13/01  100%  97% 


IM  94-5 (30) 170 
POWDER  RIVER  - EAST 


EMPIRE  SAND  AND  GRAVEL  COMPANY  APPR  08/31/00 

MILLING, FILLING, PLANT  MIX  BITU  M. SURFACING  OVERLAY, SEAL  & 10/26/01  09/21/00 

23.700  km  $ 9,590,337  $ 8,891,443  $ 9,325,833  11/16/01 


F.P.M.  SLASKA,  JIM 
PHONE  NO:  377-5296 
100% 


NH  37-2(16)42  F 
LAME  DEER-EAST 


RIVERSIDE  CONTRACTING,  INC.  APPR  11/06/00 

GRADE , AGG . CTB , PLANT  MIX  SURF, S EAL  & COVER, & WETLAND  04/24/02  12/12/00 

11.190  km  $ 8,910,576  $ 9,038,202  $ 9,010,517  08/18/03* 


F.P.M.  MARTIN,  DOUGLAS 
PHONE  NO:  748-3175 

99%  89% 


NH  37-2(17) 49  F 

11  KM  EAST  OF  LAME  DEER 


RIVERSIDE  CONTRACTING,  INC.  APPR 

EAST  GRADE  AGG  SURF.  , CTB, PLANT  MIX  SURF., SEAL  & COVER  05/01/02 

8.925  km  $ 8,308,921  $ 8,831,903  $ 8,637,042 


11/06/00  F.P.M.  MARTIN,  DOUGLAS 

12/12/00  PHONE  NO:  748-3175 

08/21/03***  98%  87% 


NH  23-2(18)64  F 
OLIVE  N & S 


E.H.  OFTEDAL  AND  SONS, 
GRADING, GRAVEL, PLANT  MIX  SURFA  CING  & PRESTRESSED  CONC . BEAM 
19.100  km  $ 9,371,165  $ 10,642,287  $ 


INC. 

8,239,925 


11/27/00 

03/12/01 

06/30/04*** 


F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO:  436-2704 

77%  62% 


ESTIMATED  COMPLETION  DATE 
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PRIME  CONTRACTOR 
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MANAGER 

PROJECT  DESIGNATION 
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NH  99-1(4)29 

LORING  - NORTH  & SOUTH 

LEVEL I NG , COLD  MILLING, PLANT 
39.980  km 

PRINCE,  INC 

MI  X OVERLAY, SEAL  & COVER, SIGN 
$ 2,180,496  $ 1,935,631  $ 1,661,364 

11/27/00 

05/24/01 

06/24/02*** 

F.P.M.  PISK, 

PHONE  NO:  228 

86% 

RANDAL 

-9478 

82% 

IM  94-4 (62) 148 

PRINCE,  INC 

APPR 

11/27/00 

F.P.M.  RUDE,  DWAYNE 

SHIRLEY  INTERCHANGE 

- EAST  Sc  W MILLING,  HOT 

RECYCLED  PLANT  MIX 

OVERLAY,  SEAL  Sc  COVER 

10/26/01 

03/06/01 

PHONE  NO:  233-3612 

9.427  Itm 

$ 

3,440,799  $ 2,837,364 

$ 2,860,371 

11/02/01 

100% 

79% 

NH  23-2 (20) 56  F 

COALWOOD  - SOUTH 

GRADING,  GRAVEL, 
13.249  )<m 

PL  MIX  SURF, SEA 

$ 

E.H. 

L & COVER 

7,520,509 

OFTEDAL  AND 

$ 7,095,158 

SONS, 

$ 

INC. 

6,678, 554 

APPR 

04/24/02 

12/19/00  F.P.M.  SWANSON,  ROBERT  E. 

02/13/01  PHONE  NO:  436-2704 

09/30/03***  94%  65% 

IM  94-3 (54)116 

HATHAWAY -EAST  & WEST(WB) 

MILL,  FILL, PLANT 
20.502  km 

MIX  OVERLAY,  SE 

$ 

PRINCE,  INC 

AL  Sc  COVER 

3,457,200  $ 3,100,000 

$ 

2,932,579 

01/31/01  F.P.M.  MIKE  BUTZLAFF 

06/07/01  PHONE  NO:  653-1577 

06/30/03***  95%  102% 

STPP  0002(503) 

HIGHWAY 

IMPROVEMENT 

INC 

APPR 

03/09/01 

F.P.M.  LAUCKNER,  JAMES 

1-94  BUSINESS  LOOP-GLENDIVE 

CRACK  SEALING 

08/13/01 

04/30/01 

PHONE  NO:  377-5296 

STPP  25-1 (28) 9 

APPR 

10/03/01 

14  KM  NORTH  OF  CIRCLE-NORTH 

CRACK  SEALING 

08/13/01 

SFCN  57-5(23)192 

APPR 

32  KM  WEST  OF  JORDAN-EAST 

CRACK  SEALING 

08/08/01 

SFCN  20-1(7) 1 

APPR 

JUNCTION  1-94  Sc  MT  16-NORTHEAS 

CRACK  SEALING 

08/08/01 

CONTRACT  TOTAL  103 

.060  km 

$ 

338,168  $ 

341, 280 

$ 351,141 

100%  63% 

BR  208-1 (2) 9 

SLETTEN 

CONSTRUCTION  CO 

APPR 

03/29/01 

F.P.M.  GREUFE,  LARRY 

WHITEWATER  CREEK  - 

- WHITEWATER  GRADING, GRAVEL, CONDTRUCTION 

OF 

STEEL  GIRDER 

BRIDGE 

01/28/02 

06/12/01 

PHONE  NO:  653-1574 

0.611  km 

$ 

584,909  $ 

703,872  $ 716,093 

11/05/01 

100% 

71% 

NH  23-1(19)48  F 

E.H.  OFTEDAL  AND 

SONS, 

INC. 

03/29/01 

F.P.M.  RUDE,  DWAYNE 

COALWOOD -NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

CING,SEAL  Sc  COVER 

08/28/01 

PHONE  NO:  233-3612 

13.294  km 

$ 

6,017,266  $ 6,485,034 

$ 

1,703,676 

09/30/03*** 

26% 

54% 

STPP  23-1 (26) 0 

JCT  MT  59  & US  12  EAST 

CM  8005(2) 

BRIDGE  STREET  - MILES  CITY 
CONTRACT  TOTAL 


PLANT  MIX  BIT. OVERLAY,  SEAL  & 

PLANT  MIX  BIT. OVERLAY, SEAL  & 
1.299  )cm  $ 


CENTURY  COMPANIES,  INC 

C OVER 

C OVER 

649,989  $ 794,861  $ 


APPR  05/11/01 

01/17/02  06/11/01 

PEND  06/30/02 

01/11/02 

965, 016 


F.P.M.  BARTH,  TIM 
PHONE  NO:  233-3628 


98%  129% 


ESTIMATED  COMPLETION  DATE 
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NH  23-3  (10) 130 

ALZADA-EAST  5=  WEST 

WIDENING, CEMENT  TREATED  PULV  B 
15.298  Icm  $ 

RIVERSIDE  CONTRACTING, 
ASE,PL  MIX  OVERLAY  & SEAL  & CO 
5,040,955  $ 4,929,743  $ 

INC. 

1, 636, 013 

06/01/01 

07/10/01 

09/08/03*** 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

33% 

70% 

STPP-STPE  2-2 (11) 83 

US  12  & MT  7 JCT  - BAKER 

GR^GRVL, CEMENT  TREATED  BASE, MI 
2.060  km  $ 

RIVERSIDE  CONTRACTING, 
LL,PL  MIX  BIT  & CONC  SURF, CURB 
2,339,057  $ 2,779,868  $ 

INC. 

3,092,902 

APPR 

01/17/02 

06/01/01 

07/09/01 

09/09/02*** 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

98%  83% 

STPS  447-1(15)0 

JUNCTION  1-94  - SOUTH 

COLD  MILLING, PLANT  MIX  OVERLAY 
19.403  km  $ 

NORTHERN  IMPROVEMENT  COMPANY 

.SEAL  & COVER 

825,291  $ 820,901  $ 754,634 

06/01/01 

07/20/01 

08/27/01 

F.P.M.  MIKE  BUTZLAFF 

PHONE  NO:  653-1577 

100% 

37% 

STPP  31-1(13)0 

GLASGOW  - NORTH 

PLANT  MIX  OVERLAY, LEVELING, SEA 
27.260  mi  $ 

RIVERSIDE  CONTRACTING, 

L & COVER 

1,639,613  $ 1,593,197  $ 

INC. 

261, 084 

07/13/01 

09/11/01 

07/15/02*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

16% 

55% 

STPP  2-1(33)46 

CUSTER/ FALLON  CO  LINE  - E 

t W COLD  MILLING, PLANT  MIX  & SEAL 

20.814  Icm  $ 

PRINCE,  INC 

t COVER 

2,925,888  $ 3,222,322 

$ 

617,883 

08/10/01 

09/26/01 

06/30/03*** 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

19% 

42% 

NH  1-9(37)541 

GLASGOW  EAST  & WEST 

PLANT  MIX  BITUMINOUS  OVERLAY,? 
5.267  )cm  $ 

CENTURY  COMPANIES, 
CCP,MILL  & LEVELING 
2,903,857  $ 2,718,447 

INC. 

$ 

952, 169 

08/10/01 

09/12/01 

06/30/03*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

35% 

28% 

STPS  438-1  (10) 29 

J T 

L GROUP,  INC. 

- HIGHWAY 

08/10/01 

F.P.M.  PISK,  RANDAL 

46  KM  NORTH  OF  NASHUA-NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

CING  & SEAL 

& COVER 

09/26/01 

PHONE  NO:  228-9478 

STPS  438-1(15)21 

34  KM  NORTH  OF  NASHUA-NORTH 

LEVELING, PMS  OVERLAY, SEAL 

& CO 

VER 

06/30/03*** 

CONTRACT  TOTAL 

11.922  km 

$ 

2,439,686 

$ 2,980,507 

$ 1,272,383 

43% 

56% 

NH-STPS-STPP  0002(584) 

2001 -D4 -DURABLE  PAVEMENT  MARKI  APPLICATION 

19.640  l<m 

OF 

EPOXY  PAVEMENT 

$ 

HIGHWAY  SPECIALTIES,  INC. 

MARKING  MATERIAL 

117,177  $ 115,683  $ 

0 

08/10/01 
/ / 

07/02/02*** 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

0% 

30% 

NH-STPS-BR  6 (10) 

WATERSHED  16  - WETLAND  MITIGAT  COSTRUCTION 

0.000  Itm 

OF 

A 58  METER  DIKE 

$ 

DEBCON,  INC 

EMBANKMENT  & CREATION  OF  A 
85,903  $ 64,986  $ 

67,275 

APPR 

02/21/02 

08/10/01 

10/05/01 

11/06/01 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

17% 

***  ESTIMATED  COMPLETION  DATE 
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CM  43(20) 

PAVING  - WOLF  POINT 

GRADE, GRAVEL, PL  MIX 

0.872  km 

BITUM.SURF 

$ 

CENTURY  COMPANIES,  INC. 
ACE, SEAL  & COVER, & CONCRETE 
557,586  $ 592,949  $ 

290,816 

08/10/01 

09/26/01 

08/26/02*** 

F.P.M.  MIKE  BUTZLAFF 

PHONE  NO:  653-1577 

49% 

63% 

CM  1405(1) 

COUNTY  ROAD  3 50 -SIDNEY 

PLANT  MIX  BITUMINOUS 

1.260  km 

: OVERLAY, & 

$ 

FRANZ  CONSTRUCTION, 

SEAL  & COVER 

102,743  $ 122,620 

INC 

$ 

0 

08/10/01 
/ / 

06/23/02*** 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

0% 

23% 

BR  9053 (27) 

MILK  RIVER  - N OF  TAMPICO 

CONST  OF  CONTINUOUS 

0.449  km 

STEEL  BEAM 

$ 

SLETTEN  CONSTRUCTION  CO 

STRUCTURE  WITH  GRAVELED  APPRO 
1,884,743  $ 1,236,837  $ 

914,831 

09/07/01 

10/18/01 

09/30/02*** 

F.P.M.  GREUFE , LARRY 

PHONE  NO;  653-1574 

74% 

18% 

PLH-STPS 

323-1(13)62 

WICKENS 

CONSTRUCTION, 

INC. 

10/11/01 

F.P.M.  BARTH,  TIM 

ALZADA  - 

NORTH 

GRADING  & GRAVEL  SURFACING 

11/05/01 

PHONE  NO:  233-3628 

16.100  km  $ 

4,080,875  $ 

4,178,086  $ 

1, 183,312 

06/30/04*** 

28% 

5% 

IM  94-6(47)231 

RIVERSIDE  CONTRACTING, 

INC. 

11/21/01 

F.P.M.  SLASKA.  JIM 

WIBAUX-EAST  AND  WEST 

MILLING, FILLING, PL  MIX 

OVERLAY 

& CULVERT  REPLACEMENT 

04/09/02 

PHONE  NO:  377-5296 

19.818  km 

$ 

4,963,749  $ 4,678,083  $ 

715,758 

09/30/03*** 

15% 

6% 

STPP-NH-STPS-IM- 

■STPX 

0002  (621) 

UNITED 

RENTALS  HWY 

TECH  INC 

03/25/02 

F.P.M.  ARTHUR,  RONALD  T. 

2 002 -D4 -DURABLE 

PAVE. 

MARK. 

EPOXY  PAVEMENT  MARKINGS 

/ / 

PHONE  NO:  787-5701 

0.000  km 

$ 

628,410  $ 

536,689 

$ 

0 

06/30/02*** 

0%  0% 

NH  1-7(32)429 

RIVERSIDE  CONTRACTING,  INC. 

04/11/02  F.P.M.  MIKE  BUTZLAFF 

FORT  BELKNAP  - EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

/ / PHONE  NO:  653-1577 

NH  1-8 (24)446 

PHILLIPS  COUNTY  LINE  ■ 

- EAST 

PLANT  MIX 

OVERLAY, LEVELING,  SEA 

L & COVER 

10/11/02*** 

CONTRACT  TOTAL 

31.490  km 

$ 

2,961,459 

$ 3,975,012  $ 0 

0% 

0% 

STPS  253-1(8)0 

J T L GROUP,  INC. 

- HIGHWAY 

04/11/02 

F.P.M.  LAUCKNER,  JAMES 

TERRY -NORTH 

LEVELING, SEAL  & COVER  AND 

PIPE 

REPLACEMENT 

/ / 

PHONE  NO;  377-5296 

0.431  km 

$ 

1,722,548  $ 1,648,429 

$ 

0 

08/23/02*** 

0% 

0% 

NH  1-9(41)544 

CENTURY 

COMPANIES, 

INC. 

04/11/02 

F.P.M.  PISK,  RANDAL 

GLASGOW  - EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L 

& COVER 

/ / 

PHONE  NO;  228-9478 

17.100  mi 

$ 

1, 

108,913  $ 

1,062,712 

$ 

0 

08/23/02*** 

0% 

0% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/02 

DATE:05/08/02  ***  GLENDIVE  DISTRICT  ***  PAGE  NO:  18 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

GLENDIVE  DISTRICT  TOTALS 


$115,236,586  $115,365,233  $ 82,001,016 


70% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/02 

DATE:05/08/02  ***  BILLINGS  DISTRICT  ***  PAGE  NO:  19 


PROJECT  NUMBER 


PROJECT  DESIGNATION 


LENGTH  TYPE  OF  WORK 


PRIME  CONTRACTOR MT  . DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL  AWARD  DATE  PERCENT  % CONT . 
ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 
ESTIMATE AWARD  AMT. PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


DPI  0194(001)  F 
SHILOH  1-90  INTERCHANGE 


NORTHERN  LINE  LAYERS,  INC. 
GRADING, AGG.SURF.pl. MIX  BIT.SU  RF . & SEAL  & COVER 
4.154  )cm  $ 14,524,331  $ 15,444,134  $ 15,791,219 


APPR 

05/02/01 


06/11/98 

08/10/98 

12/19/01 


F. P.M.  SLOE,  DAVID  A. 
PHONE  NO:  657-0269 
100% 


99% 


STPP  14-5(15)169 
ROUNDUP -EAST 


WICKENS  CONSTRUCTION,  INC. 

GRADE, CEMENT  TREATED  BASE, PLAN  T MIX  SURFACING  & SEAL  & COVER 
19.333  km  $ 11,563,965  $ 9,648,986  $ 9,515,432 


11/25/98  F.P.M.  BROWN  GERRY 

02/22/99  PHONE  NO:  323-3699 

06/30/02***  99%  97% 


IM  90-8(132)438 
BILLINGS -MOSSMAIN  SCALE 
IM  90-8(139)437 
MOSSMAIN  - BILLINGS 
CONTRACT  TOTAL 


JTL  GROUP,  INC. -BILLINGS 

PL. MIX  BIT. SURF. , OVERLAY, SEAL,  & COVER, 2 NEW  BRIDGE  & 8 

GR,AGG.SURF, PL.MIX  SURF, SEAL  & COVER, PCCP, MCS  BLDG  & SCALE 
19.734  km  $ 10,173,185  $ 9,101,273  $ 12,162,545 


APPR 

01/29/01 

APPR 

10/23/00 


12/16/98 

03/15/99 

06/22/01 


F.P.M.  SLOE,  DAVID  A. 
PHONE  NO:  657-0269 


100% 


93% 


PLH-STPS-CT  314-1(13)32 
NORTHERN  CHEYENNE  BORDER 


NOR  GRADE, AGG. SURF. , PLANT  MIX  BIT. 
19.913  km  $ 


E.H.  OFTEDAL  AND  SONS,  INC. 

SURF, SEAL  & COVER 

9,237,472  $ 7,818,266  $ 10,195,266 


APPR 

02/21/02 


09/01/99 

11/16/99 

11/01/01 


F.P.M.  FAVERO  CRAIG 
PHONE  NO:  657-0267 
100% 


93% 


NH  57-2(19)22  F 

GEYSER  - EAST 

CEMENT 

TREATED 

PULVERIZED 

BASE 

PRINCE,  INC 
,PMS,SEAL  & COVER 

APPR 

09/13/01 

03/16/00 

06/12/00 

NH  57-2  (20) 27  F 

12  KM  EAST  OF  GEYSER  - 

■ EAST 

CEMENT 

TREATED 

PULBERIZED 

BASE 

,PMS,SEAL  & COVER 

APPR 

09/13/01 

10/10/01 

CONTRACT  TOTAL 

20.430  km 

$ 

6,291,708  $ 4,617,268 

$ 4,566,135 

F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 


100% 


102% 


BR  9048 (11) 

STILLWATER  RIVER-N.E.  OFABSAR  GR ., AGG . APPROACHES , PRESTRESSED 

0.663  km  $ 


EDWARD  T COPPS  CONST. 
CONCRETE  BEAM  BRIDGE 
1,183,040  $ 823,782  $ 


APPR  03/16/00 

08/13/01  04/05/00 

945,603  03/18/02 


F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

100%  98% 


STPU  1002(9) 

WISCONSIN  TO  17TH  ON  RIMROCK 

RECONST 

W/CURB , GUTTER , S I DEWALK 

s, 

JTL  GROUP,  INC. -BILLINGS 

PLANT  MIX  BITUMINOUS  SURF 

APPR 

08/13/01 

06/12/00 

07/10/00 

F.P.M.  SHUPAK,TOM 

PHONE  NO:  657-0271 

1.079  km 

$ 

2, 

699,863  $ 3,145,343  $ 3,523,571 

04/23/02 

100% 

97% 


BR  568-1(9) 1 

YELLOWSTONE  RIVER-NW  POMPEYS  P 


CONST  OF  PRESTRESSED  CONC.BEAM 
1.060  km  $ 


COP  CONSTRUCTION  CO. 
BRIDGE, GRADING, AGGERGATE 
2,736,398  $ 1,874,523  $ 


08/31/00 

10/10/00 

1,809,904  04/13/02 


F.P.M.  NELSON,  ROD 
PHONE  NO:  657-0264 

100%  98% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/02 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  94-2 (28)51 
HYSHAM  HILLS 


EMPIRE 

SAND  AND  GRAVEL 

COMPANY 

11/06/00 

F.P.M.  SLOE,  DAVID  A 

COLD  MILLING, PULVERIZE, PLANT  M 

IX  SURF. , SEAL 

& COVER 

01/09/01 

PHONE  NO:  657-0269 

19.149  km  $ 

6,888,544  $ 

6,131,635  $ 

6,238,988 

09/30/02*** 

98% 

STPP  28-2(22)70 
RED  LODGE  - NORTH 


RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/06/00 

F.P.M.  JAY  MUHLBEIER 

COLD  MILLING, COLD 

RECYCLE, PLAN 

T MIX  SURF.,  SEAL  & COVER, & PS 

10/26/01 

03/12/01 

PHONE  NO;  657-0207 

50.482  km 

$ 

3,068,261  $ 3,225,039  $ 

4,217, 152 

09/30/02*** 

98% 

93% 

IM  94-1 (61)47 

BIG  HORN  INTERCHANGE  E & W 


MILL, PLANT  MIX  BITUMINOUS  SURF 
17.837  )<m  $ 


EMPIRE  SAND  AND  GRAVEL 
AC I NG, SEAL  & COVER 
2,185,015  $ 2,360,221  $ 


COMPANY 
1,887, 562 


11/27/00  F.P.M.  SLOE,  DAVID  A. 

02/08/01  PHONE  NO:  657-0269 

07/09/02***  80%  71% 


RIVERSIDE  CONTRACTING,  INC. 

COLD  MILLING,  PL  MIX  BITUM  SUR  F FILL  & OVERLAY\SEAL  & COVER 


IM  90-8 (149) 399 
REEDPO I NT - COLUMBUS 
IM  90-7(77)364 

16  KM  EAST  OF  SWEET  GRASS  COUN  COLD  MILLING,  PLANT  MIX  BITUM. S URF.FILL  & OVERLAY/SEAL  & 
CONTRACT  TOTAL  23.953  )<;ni  $ 3,191,843  $ 3,142,392 


APPR 

08/13/01 


$ 2,877,628 


11/27/00  F.P.M.  JAY  MUHLBEIER 

02/01/01  PHONE  NO:  657-0207 

06/20/02*** 


92% 


63% 


NH  4-1(23)0  F 
WARREN  - NORTH  & SOUTH 


CENTURY  COMPANIES, 

GRADING, AGO  SURF, PL  MIX  BIT  SU  RF,COLD  IN-PLACE  RECYCLE, 
20.497  km  $ 7,351,605  $ 6,409,592 


INC. 

$ 4,001,356 


12/19/00  F.P.M.  BERGEN,  PERRY 

03/05/01  PHONE  NO:  322-5870 

06/30/03***  62%  51% 


SFCI  94-1(58)13 

BALLANTINE  INT  - EAST  & WEST 

MILL, FILL, SEAL 

Sc  COVER,  BRIDGE 

RIVERSIDE  CONTRACTING, 
DECK  SURFACE  TREATMENT 

INC. 

SFCI  94-1(59)8 

HUNTLEY  - BALLANTINE 

MILL, FILL, SEAL 

Sc  COVER  & GUARD 

RAIL  IMPROVEMENTS 

CONTRACT  TOTAL 

25.490  km 

$ 

2,867,635  $ 2,739,748  $ 

2,619,580 

APPR 

02/04/02 


01/31/01 

03/12/01 

09/19/01 


F.P.M.  JAY  MUHLBEIER 
PHONE  NO:  657-0207 


100% 


IM  90-9  (93) 543 

MARVIN  A.  REHBEIN 

03/09/01 

F.P.M.  JAY  MUHLBEIER 

WYOLA  - SOUTH 

COLD  MILLING, FILL, SEAL 

& COVER 

05/21/01 

PHONE  NO:  657-0207 

17.624  km 

$ 

2,487,066  $ 2,691,176 

$ 2,284,496 

09/30/02*** 

85% 

81% 

IM  90-9  (92)486 

MARVIN 

A.  REHBEIN 

APPR 

03/09/01 

F.P.M.  JAY  MUHLBEIER 

TOLUCA  - EAST 

MILL, PLANT  MIX 

BITUM  SURFACING 

,SEAL  Sc  COVER 

10/26/01 

04/11/01 

PHONE  NO:  657-0207 

26.482  km 

$ 

3,401,372  $ 

3,883, 120 

$ 4,871,110 

09/30/02*** 

98% 

94% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  14-5(17)181 

19  KILOMETERS  EAST  OF  ROUNDUP 

GRADING, GRAVEL  & PLANT  MIX 
12.660  l4m 

M K 

SUR  FACING 
$ 6,545,224 

WEEDEN  CONSTRUCTION,  INC. 

$ 7,682,910  $ 7,764,404 

APPR 

02/26/02 

03/09/01 

04/13/01 

06/30/04*** 

F.P.M.  BROWN  GERRY 

PHONE  NO:  323-3699 

98% 

71% 

IM  90-7(72)392 

REEDPOINT-E  & W STRUCTURES 

STRUCTURE  REHABILITATION 

0.097  km 

$ 

COP 

934,791 

CONSTRUCTION  CO. 

$ 1,085,191  $ 

1, 381, 502 

APPR 

01/17/02 

03/29/01 

04/26/01 

07/16/02*** 

F.P.M.  STUDEBAKER,  RAYMOND 

PHONE  NO:  657-0273 

98%  79% 

IM  56683(1) 

SOUTH  FRONTAGE  ROAD  RELOCATION 

GR,GRVL, 
2.100  Itm 

PL  MIX  BIT  SURF, PORTLA 

$ 

RIVERSIDE  CONTRACTING, 
ND  CEMENT  SURF, SEAL  & COVER 
3,059,893  $ 3,273,864  $ 

INC. 

976,433 

07/13/01 

08/06/01 

06/30/03*** 

F.P.M.  SHUPAK,TOM 

PHONE  NO:  657-0271 

30% 

25% 

STPHS  0002(498) 

1997  - D5  - SIGNING 

1997-D5 

0.000  mi 

SIGNING  IMPROVEMENTS 

$ 

OMO  CONSTRUCTION  INC 

20,247  $ 19,697  $ 

17,280 

07/13/01 

08/27/01 

09/11/01 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

100% 

50% 

CM  16-1(43)1 

MAIN  STREET  - BILLINGS  HEIGHTS 

UPGRADE 

0.000  (cm 

MONTANA  LINES,  INC 

EXISTING  TRAFFIC  SIGN  ALS , CURB  RAMPS, SIGNING  & 

$ 343,469  $ 362,642  $ 

97, 078 

08/10/01 

04/22/02 

06/09/02*** 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

27% 

8% 

BR  311-2 (8)7 

COP 

CONSTRUCTION  CO. 

11/21/01 

F.P.M.  SLOE,  DAVID  A. 

BUCKINGHAM  COULEE 

5 KM  E.  OF  BOX 

CULVERT  & APPROACHES 

12/18/01 

PHONE  NO:  657  0269 

0.596 

km 

$ 

418,763 

$ 332,069  $ 

128,518 

08/22/02*** 

39% 

11% 

NH  61-3 (14) 55 

M K 

WEEDEN  CONSTRUCTION, 

INC. 

11/21/01 

F.P.M.  TILZEY,  RONALD 

BOHEMIAN  CORNER  - 

- SOUTH 

PULVERIZE, WIDENING, PL  MIX 

SURF 

AGING,  SEAL 

& COVER 

04/08/02 

PHONE  NO:  538-1320 

19.008  (cm 

$ 

4, 195,363 

$ 3,761,168  $ 

61, 146 

09/25/03*** 

2% 

6% 

SFCS  384-2  (8)  31 

J T L GROUP,  INC. 

- HIGHWAY 

02/20/02  F.P.M.  SLOE,  DAVID  A. 

TREASURE  COUNTY  LINE  - NORTH  LEVELING  & SEAL  & COVER 

STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH  R SEAL  & COVER 

CONTRACT  TOTAL  4 0.100  (cm 

$ 

507,476  $ 434,434 

$ 4,344 

/ / PHONE  NO:  657-0269 

07/05/02*** 

1% 

0% 

STPP-STPS-I4H-IM 

0002  (622) 

ARROW  STRIPING  A14D 

MFG  . , 

INC. 

02/20/02  F.P.M.  SLOE,  DAVID  A. 

2002-D5-DURABLE 

PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKINGS 

/ / PHONE  NO:  657-0269 

0.000  (cm 

$ 

302,677  $ 270,839 

$ 

2,708 

07/01/02***  1%  07/01/1 

***  ESTIMATED  COMPLETION  DATE 


) ' ^ 


. ^ ^trtMT^fir«i 

'•'-  jj*  - ?L>W.^  

■ , '*"««»  »o^'^ 

■ '.V.^C=  SC>7^«W  •'  « . ~ ^ W;T' 

'"'■  T ^ --itSLs  TO 

■i. , . i«(r^^--i 

. .'t! 


'rw  r<!0 . 0 


'•■) 


I ■; 


Sf,  '7  WGty/<5,^,jj„  „„  <*>c*ait8  (ffj 

/AT'.'ii 


<ii'' 


(«•?»  I {snoM 


' <>. 


li  i ■ ^i , Hi  -i 

'n '177-8  »i4„  „ ji 


' ‘''■-  MC  w 


‘ * >at 

■{/•fancW' 


'-r-  ‘-y 

••  -'ns  s^ii? 

IV A m:/, 

AT-jT  -■. 


■•'  .'«  r3.ir»  ro-KT 
• 97rt<;  oi'i.Mn 


& 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/02 

DATE ••05/08/02  ***  BILLINGS  DISTRICT  ***  PAGE  NO:  22 


PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

, DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  61-3  (17)67 

BOX  ELDER  CR.  - NE  OF  ROY 

CONSTRUCTION  OF  A CAST 

0.000  l<m 

EDWARD  T COPPS  CONST. 

IN  PLAC  E CONCRETE  BRIDGE 

$ 419,938  $ 442,247  $ 

4,422 

02/28/02 
/ / 

11/15/02*** 

F.P.M.  TILZEY,  RONALD 

PHONE  NO:  538-1320 

1% 

0% 

IM  90-8 (151)463 

PRYOR  CREEK  - BIG  HORN  COUNTY  COLD  MILLING,  PLANT  MIX  OVERLAY 

15.700  mi  $ 


J T L GROUP,  INC. 
.SEAL  & COVER 
4,932,017  $ 3,680,205 


HIGHWAY 

$ 


0 


04/11/02  F.P.M.  STUDEBAKER,  RAYMOND 

/ / PHONE  NO:  657-0273 

11/08/02***  0%  0% 


BILLINGS  DISTRICT  TOTALS 


$111,531,160  $104,401,765  $ 97,945,381 


85% 


TOTALS  FOR  ALL  PROJECTS: 


$494,471,779  $472,550,928  $344,856,965 


70% 
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PROJECT  DESIGNATION 


LENGTH  TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/02 
***  MISSOULA  DISTRICT  *** 


MONTANA  STATE  LIBRARY 


3 0864  0010  3600  6 


PRIME  CONTRACTOR MT . DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL  AWARD  DATE  PERCENT  % CONT . 
ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 
ESTIMATE AWARD  AMT. PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


BR  33-1(20)0 

D.H. 

BLATTNER  & SONS, 

INC. 

APPR 

BN  RR- LIBBY 

BH  33-1(21) 1 

KOOTENAI  RIVER  - LIBBY 

STPP  33-1(24)0 

MT  37  & US  2 INTERSECTION  IMPR 

CONTRACT  TOTAL  0, 

BRIDGE  DECK  REHAB. 

PRESTRESS  BM  STRUCTURE  & APPRO 

STREET  & SIGNAL  MODIFICATIONS 
.544  km  $ 

ACHES 

3,515,447 

$ 3,348,840  $ 

3,407,960 

01/28/02 

APPR 

09/13/01 

APPR 

10/31/00 

12/16/98  F.P.M.  KALBERG,  J.  GARY 

03/08/99  PHONE  NO:  751-2040 

05/15/02*** 


98% 


93% 


NH  7-1(70)0 

LOST  TRAIL  PASS  REST  AREA 


JOHN  BIELBY  CONSTRUCTION 

REST  AREA  STRUCTURES  & PARKING 

0.000  km  $ 1,095,659  $ 940,332  $ 


APPR 

01/28/02 


986,779 


06/15/99 

07/19/99 

10/30/01 


F.P.M.  BENEDIK,  TOM 
PHONE  NO : 

100%  118% 


NH-STPE  7-2(25)78  F 
LOLO- SOUTH 


GR.AGG  & PL  MIX  BIT  SURF, S 
8.995  mi 


& C 
$ 


JTL  GROUP,  INC.-  MISSOULA 
, SIGN, CONCRETE  BEAM  BRIDGE 
7,551,043  $ 7,022,657  $ 6,956,879 


APPR 

08/22/01 


11/16/99 

02/14/00 

07/17/01 


F.P.M.  CYR,  MARK 
PHONE  NO:  523-5863 

100%  100% 


CM-BR  8107(12) 

CLARK  FORK  - MISSOULA 


BODELL  CONSTRUCTION  COMPANY 

GR,AGG  &,PL  MIX  BIT  SURF, SEAL  & COVER, BRIDGE  REPLACEMENT 
0.539  km  $ 5,510,210  $ 7,017,632  $ 6,630,529 


02/08/00 

04/11/00 

05/15/02*** 


F.P.M.  HEMBREE,  TAMI 
PHONE  NO:  523-5856 
94% 


87% 


NH  5-3  (73)  106  F 

SOMERS  - ASHLEY  CREEK  (N  SECT I 


GRADING  GRAVEL, PL  MIX  SURFAVIN 
4.700  km  $ 


SCHELLINGER  CONST  CO., INC. 

G, PRESTRESSED  CONCRETE  BR. 

6,431,312  $ 4,840,001  $ 5,240,937 


APPR 

01/17/02 


06/12/00 

06/23/00 

12/19/01 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

100%  91% 


STPS  503-1(6)4 
FOYS  CANYON  ROAD 


GRADE,  AGG.  , SURF.  , PLANT  MIX  SUR 
3.612  km  $ 


SCHELLINGER  CONST  CO., INC. 

F . , SEAL  & COVER 

1,979,457  $ 1,904,198  $ 2,180,656 


APPR 

01/17/02 


10/24/00  F.P.M.  HAM,  DANIEL 
11/06/00  PHONE  NO:  295-4049 
07/20/02***  98% 


98% 


STPP  6-1 (86)99 
DIXON  - WEST 


GRADE,  AGG.  SURF.  PLANT  MIX  SURF. 
15.750  km  $ 


SCHELLINGER  CONST  CO., INC. 

,SEAL  & COVER 

5,881,894  $ 6,027,749  $ 6,470,256 


APPR 

10/26/01 


11/06/00  F.P.M.  JOHNSON,  ROBERT  L. 

11/28/00  PHONE  NO:  523-5864 

09/10/03***  98%  72% 


NH  1-1(47)57  F 
PLEASANT  VALLEY 


JTL  GROUP, INC. -DBA  A-1  PAVING 

APPR 

03/09/01 

F.P.M.  ROBERTS , JAMES 

GRADING,  GRAVEL,  PLANT  MIX 

BITUM 

SURF, BRIDGE  REV., SEAL  & COVER 

01/28/02 

03/26/01 

PHONE  NO:  751-2041 

8.100  km 

$ 

5,749,412  $ 5,343,464  $ 6,019,672 

09/30/03*** 

98% 

88% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/02 

DATE:  06/11/02  ***  MISSOULA  DISTRICT  ***  PAGE  NO:  2 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

■ LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BH  269-1(22)21 

FRONTIER -WEST,  L.L.C. 

03/29/01 

F.P.M.  HEMBREE,  TAMI 

BITTERROOT  RIVER-NW  STEVENSVIL 

WIDEN  BRIDGE, GRADE, GRAVEL, PL  M 

IX  SURF,  SEAL  & COVER,  APPROACHE 

05/01/01 

PHONE  NO:  523-5856 

0.452  1cm 

$ 

1,878,203  $ 1,674,456  $ 

1,310,526 

08/09/02*** 

78% 

69% 

IM-STPHS  90-1(144)5 

ALPINE  CONSTRUCTION,  INC. (OBS) 

03/29/01 

F.P.M.  JOHNSON,  ROBERT  : 

L. 

MEDIAN  RAIL  - MINERAL  COUNTY 

CONCRETE  MEDIAN  RAIL  & DRAINAG 

E 

05/14/01 

PHONE  NO:  523-5864 

19.000  km 

$ 

4,483,642  $ 3,185,412  $ 

3, 165, 513 

11/09/01 

100% 

84% 

STPS  211-1(5)0 

RIVERSIDE  CONTFiACTING, 

INC. 

APPR 

03/29/01 

F.P.M.  HANCOCK,  DALE 

ROMAN  - WEST 

PLANT  MIX 

OVERLAY, SEAL  & COVER 

10/26/01 

06/25/01 

PHONE  NO:  751-2043 

STPS  487-1(13)0 

APPR 

09/07/01 

WHITEFISH  - BIG  MOUNTAIN 

PLANT  MIX 

OVERLAY, SEAL  & COVER 

10/26/01 

STPS  556-1(2)0 

APPR 

THOMPSON  RIVER  ROAD 

PLANT  MIX 

OVERLAY, SEAL  & COVER 

10/26/01 

CONTRACT  TOTAL 

34.810  km 

$ 

944,972  $ 837,948  $ 

805,627 

100% 

85% 

NH-BH-STPHS  1-2(103)137 

TAMIETTI  CONST.  CO.,  INC. 

05/11/01 

F.P.M.  KALBERG,  J.  GARY 

BRIDGE  DECK  - COLUMBIA  FALLS 

BRIDGE  DECK,  HANDRAIL  REPAIR,  SE 

ISMIC  RETROFIT  & GRADE, PL  MIX 

06/21/01 

PHONE  NO:  751-2040 

0.179  Icm 

$ 

1,076,460  $ 855,651  $ 

791,934 

09/30/02*** 

93% 

99% 

NH  0002(395) 

SCOTT  LONG  CONSTRUCTION,  INC- 

APPR 

06/01/01 

F.P.M.  CYR,  MARK 

D1 -NON- INTERSTATE  GUARDRAIL 

GUARDRAIL 

& BRIDGE  RAIL  RREPLA 

CEMENT  & UPGRADING 

01/29/02 

06/25/01 

PHONE  NO:  523-5863 

0.000  km 

$ 

513,398  $ 600,558  $ 

565,616 

04/15/02 

100% 

98% 

STPHS  0002(385) 

SCOTT  LONG  CONSTRUCTION,  INC. 

APPR 

06/01/01 

F.P.M.  HANCOCK,  DALE 

1995-Dl-GUARDRAIL/SLOPE  FLATTE 

GUARDRAIL 

Sc  SLOPE  FLATTENING 

02/14/02 

06/25/01 

PHONE  NO:  751-2043 

0.000  km 

$ 

127,023  $ 149,194  $ 

148,516 

04/16/02 

100% 

83% 

BR  1-2  (86)180 

FRONTIER -WEST,  L.L.C. 

07/13/01 

F.P.M.  KALBERG,  J.  GARY 

MIDDLE  FORK  FLATHEAD  RIVER-SE 

CONST. OF  WELDED  PLT  GIRDEER  BR 

IDGE,GR,GRVL, PL.MIX  SURF.& 

09/10/01 

PHONE  NO:  751-2040 

0.570  km 

$ 

3,765,960  $ 3,786,455  $ 

2,390,774 

06/30/03*** 

63% 

40% 

STPX  20(19) 

MUNGAS  COMPANY,  INC. 

07/13/01 

F.P.M.  SULLIVAN,  SHEILA 

PETERSON  RANCH-WETLAND  MITIGAT 

GRADING, IRRIGATION  STRUCTURES  , 

FENCING  & SEEDING 

12/04/01 

PHONE  NO:  523-5877 

0.000  km 

$ 

381,241  $ 230,826  $ 

221,043 

05/15/02*** 

96% 

48% 

* ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/02 

DATE:06/ll/02  *♦*  MISSOULA  DISTRICT  ***  PAGE  NO:  3 


PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  41(24)  D.H.  BLATTNER  & SONS,  INC. 

CAMP  CREEK  RESTORATION  GR, GRVL, PL .MIX  SURF, SEAL  & COV  ER, PRESTRESSED  CONCRETE  BRIDGE 

NH  7-1(58)9  F 

SULA  NtS  WETLAND  MITIGATION,  STREAM  PROT  ECTION 

CONTRACT  TOTAL  11.821  mi  $ 12,382,249  $ 10,723,011  $ 7,941,860 


07/13/01  F.P.M.  BENEDIK,  TOM 

08/15/01  PHONE  NO: 

06/06/04*** 


74% 


42% 


SMP  3199(02)  MT  MAT’LS,  INC.(DBA)LS  JENSEN 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

57.250  mi  $ 508,406  $ 538,850  $ 503,786 


07/13/01 

07/18/01 

06/06/02 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

100%  11/01/01 


IM  90-3  (79)173  JIM  GILMAN  EXCAVATING  INC. 

GARRISON-BECK  HILL  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

IM  90-3  (80) 180 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 
IM  90-3 (83)163 

GOLD  CREEK-EAST  & WEST  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

CONTRACT  TOTAL  41.224  km  $ 12,435,994  $ 11,751,484  $ 1,929,197 


12/13/01  F.P.M.  CYR,  MARK 

03/08/02  PHONE  NO:  523-5863 

09/06/03*** 


16% 


12% 


NH  5-2 (95)47 

RONAN  TRAFFIC  SIGNALS 

UPGRADE  OF  TRAFFIC 

SIGNALS, CUR  B 

SCOTT  CONSTRUCTION, 

& SIDWALK, SIGNING  & PAVE 

INC. 

0.000  km 

$ 

140,455  $ 158,159 

$ 199,257 

02/20/02  F.P.M.  JOHNSON,  ROBERT  L. 

04/15/02  PHONE  NO:  523-5864 

05/15/02***  98%  05/17/02 


NH-STPP-IM-STPX- 

-STPS 

0002 (618) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

2002-Dl-DURABLE 

PAVE. 

. MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

0.000  km 

$ 

657,449  $ 598,192 

$ 

5,488 

02/20/02  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO:  523-5877 

07/15/02***  1%  07/15/02 


STPP  56-1(3)0 
BULL  LAKE  - SOUTH 


JTL  GROUP,  INC. -DBA  A-1 

PAVING 

02/20/02 

F.P.M.  HAM,  DANIEL 

WIDENING, 

PULVERIZING, PL  MIX  OV 

ERLAY, SIGNING  & BRIDGE  REPAIR 

04/01/02 

PHONE  NO:  295-4049 

0.000  km 

$ 

4,721,656  $ 4,754,719  $ 

696,544 

11/15/02*** 

15% 

21% 

STPX  45(29) 

DIXON  WETLAND  MITIGATION  WETLAND  MITIGATION 

0.000  km 


GOOSE  BAY  EQUIPMENT,  INC. 

$ 295,397  $ 182,102  $ 155,162 


02/28/02 

04/03/02 

06/01/02*** 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

85%  06/01/02 


IM  90-2(102)106 
MISSOULA  - BONNER 


CRACK  AND  SEAT,  PLANT  MIX  SURFA 
0 . 0 0 0 km  $ 


JTL  GROUP,  INC.-  MISSOULA 
CING  OVERLAY,  SEAL  AND  COVER 
2,973,320  $ 2,326,681  $ 


35,045 


03/25/02 

05/22/02 

09/13/02*** 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

2%  27% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/02 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPS  257-1(4)0 

MT 

MAT'LS, 

INC. (DBA)LS 

JENSEN 

SUPERIOR  - SOUTHEAST 

PLANT  MIX  OVERLAY, SEAL  AND 

cov 

ER, SLOPE 

FLATTENING  AND 

0.050  km 

$ 

786,396 

$ 

728,693  $ 

17,553 

03/25/02 

05/20/02 

09/13/02*** 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

2%  22% 


NH  7-1(95)47 

MONTANA 

LINES,  INC 

SIGNAL  UPGRADE 
NH  7-1  (96) 67 

- HAMILTON 

SIGNAL 

UPGRADE, SIGNING  & 

PAVEM 

ENT  MARKING 

SIGNAL  - NW  OF 

STEVENSVILLE 

SIGNAL 

UPGRADE, SIGNING  & 

PAVEM 

ENT  MARKING 

CONTRACT  TOTAL 

0.000  km 

$ 

95,889  $ 

85,871  $ 

861 

04/11/02  F.P.M.  BENEDIK,  TOM 

/ / PHONE  NO: 

07/05/02*** 


20% 


NH  24-1 (55) 16 
POTOMAC-EAST 
SFCS  271-2(2)18 
HELMVILLE-EAST  & WEST 
SFCS  348-1(4)0 
PHILIPSBURG-WEST 
SFCP  19-1(26  )27 
GEORGETOWN  LAKE -NORTH 
CONTRACT  TOTAL 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 

PLANT  MIX  OVERLAY  AND  SEAL  & C OVER 

LEVELING,  PLANT  MIX  OVERLAY,  SEA  L & COVER 

LEVELING,  PLANT  MIX  OVERLAY,  SEA  L & COVER 

COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  & COVER 
30.671  km  $ 3,281,528  $ 2,797,999  $ 27,978 


04/11/02  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO:  523-5864 

05/16/03*** 


BH  52-2  (27)  50 

EDWARD  T 

COPPS  CONST. 

SPRING  CR  - E OF  KALISPELL 

BRIDGE  DECK  REHABILITATION 

0.000  km  $ 

215,865  $ 

307,216  $ 

04/11/02  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO:  751-2046 

10/11/02***  1%  0% 


NH  5-2 (117) 61 

POLSON  - NORTH 

STPP  33-1(32)0 

CALIFORNIA  STREET  - LIBBY 

STPP  33-1(33)10 

LIBBY  - DAM  N.  & S. 

STPP  36-1 (20)16 
HOT  SPRINGS  N.  & S. 

STPS  424-1(6)0 

KALISPELL  - NORTH 

SFCS  548-1(7)0 

WEST  RESERVE  DR.-  KALISPELL 

STPP  52-1(24)3 

5 KM  E.  OF  POLSON -EAST 

CONTRACT  TOTAL 


JTL  GROUP,  INC.  - KALISPELL 

PLANT  MIX  OVERLAY,  SEAL  & COVER 
SEAL  & COVER 
SEAL  & COVER 

PLANT  MIX  OVERLAY,  SEAL  & COVER 
PLANT  MIX  OVERLAY,  SEAL  & COVER 
SEAL  St  COVER 

PLANT  MIX  OVERLAY,  SEAL  & COVER 

79.950  km  $ 1,960,300  $ 1,687,791  $ 


1 


05/14/02  F.P.M.  HANCOCK,  DALE 

/ / PHONE  NO:  751-2043 

09/20/02*** 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

, DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

SFCP  6-1(93)69 

WEEKS VI LLE  - EAST 

STPP  6-1(96)51 

THOMPSON  FALLS  - EAST 

STPP  6-1(97)91 

PERMA  - EAST  & WEST 

SFCS  559-1(1)0 

JCT  US  93  - EAST 

CONTRACT  TOTAL 

RIVERSIDE  CONTRACTING,  INC. 

PLANT  MIX  OVERLAY,  LEVELING,  SEA  L & COVER 

SEAL  & COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 

SEAL  & COVER 

36.300  km  $ 942,391  $ 978,960  $ 9,792 

05/14/02 
/ / 

09/20/02*** 

F.P.M.  ROBERTS,  JAMES 

PHONE  NO:  751-2041 

1% 

0% 

BH  24-1(52)6 
BLACKFOOT  RIVER- 6 

KM  E OF  BONN  BRIDGE  REHABILITATION 

0.000  mi 

$ 

TAMIETTI  CONST.  CO. 

691,276  $ 768,552 

, INC. 

$ 7,686 

05/14/02 
/ / 

06/13/03*** 

F.P.M.  HEMBREE,  TAMI 

PHONE  NO:  523-5856 

1% 

0% 

MISSOULA  DISTRICT 

TOTALS 

$ 

92,973,903  $ 86,153,651 

$ 58,826,498 

66% 

**  ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT 

DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPS  278 

CARROLL 

1-1  (13)30 

HILL  - EAST  Sc  WEST 

GR,GRAL,PL  MIX  SURFACING 

7.837  mi 

M K 

$ 3,161,119 

WEEDEN  CONSTRUCTION,  INC. 

$ 2,832,172  $ 2,900,194 

APPR 

03/06/01 

05/04/99 

05/24/99 

09/27/01 

F.P.M.  HARRIS,  DEAN 

PHONE  NO:  494-9643 

100% 

90% 

STPP  13-1(33)36 

A.M. 

WELLES,  INC. 

APPR 

10/07/99 

F.P.M.  BRAZILL, WILLIAM 

CAMERON  - NORTH  & SOUTH 

GRADE , GRAVEL , PLANT  MIX 

SURFACE 

03/06/01 

11/15/99 

PHONE  NO:  684-5609 

18.300  km 

$ 

5,735,355 

$ 5,713,401 

$ 6,003,311 

11/28/01 

100%  98% 

BR  13-2 (2) 

1 83 

MORGEN  & OSWOOD  CONST. 

CO. , INC 

APPR 

11/16/99 

F.P.M.  SCHULZ, TOM 

JEFFERSON 

RIVER  - 

20.4KM  SW  OF  GR, 

,AGG  & PL. MIX  SURF, PRESTRESS 

ED  CONCRETE  BEAM  BRIDGE 

08/13/01 

12/21/99 

PHONE  NO:  585-0453 

0.600 

km  $ 

2,712,516  $ 1,848,513  $ 

1,890,280 

10/12/01 

100% 

115% 

STPP  29-4  {22)89 

PARK  & GALENA -BUTTE 

COLD  MILLING, PLANT  MIX 

SURFACI 

JIM  GILMAN  EXCAVATING  INC. 

NG,SEAL  & COVER  & SIGNALS 

APPR 

03/06/01 

12/09/99 

03/21/00 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

1.176  km 

$ 

799,375  $ 708,178  $ 816,689 

05/15/02*** 

98% 

102% 

STPS  399-1(3)0 

JTL 

GROUP , INC.-  BELGRADE 

APPR 

03/16/00 

F.P.M.  CLARY, DAN 

WHITETAIL  ROAD 

GR . , AGG . , B I T . SURF , PRESTRESSED 
16.315  km  $ 

BEAM  BRIDGE 

3,003,413 

WIDENING 

$ 2,693,265  $ 2,919,690 

12/14/00 

04/03/00 

05/10/02 

PHONE  NO:  494-9649 

100% 

94% 

IM  90-5(55)249 

BLAHNIK 

CONSTRUCTION,  INC. 

APPR 

04/11/00 

F.P.M.  STARCEVICH  JOHN  R. 

WHITEHALL  - CARDWELL 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

03/06/01 

05/16/00 

PHONE  NO:  287-3868 

IM  90-5(54)257 

APPR 

09/14/01 

CARDWELL  - EAST 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

09/17/01 

STPP  13-1(32) 75 

APPR 

HARRISON  - SAPPINGTON  JCT . 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

03/06/01 

CONTRACT  TOTAL 

36.120  km 

$ 

6,698,864 

$ 

7,084,784  $ 7,348,012 

100%  98% 

STPP  59-2(9)49 

RINGLING  - NORTH 

GRADING,  GRAVEL,  PLANT  MIX 

BITUM 

S K 

SURF, SEAL 

CONSTRUCTION, 

& COVER 

INC. 

APPR 

05/30/02 

07/06/00 

07/17/00 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

12.576  mi 

$ 

4,464,227 

$ 4,171,267 

$ 4,128,813 

12/13/01 

100%  95% 

BR  9016(19) 

GALLATIN  RIVER-GALLATIN  GATEWA  2 PRESTRESSED 

CONC.BEAM  BRIDGE 

s. 

COP  CONSTRUCTION  CO, 

PLANT  MIX  BITUM.APP,  SEAL 

& 

08/31/00 

01/19/01 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

0.949  mi 

$ 

1, 

183,619  $ 1,138,408 

$ 1,094,186 

05/15/02*** 

96%  83% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

, DEPT. 

FIELD 

PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

CM  1201(6) 

JTL  GROUP,  INC. -BELGRADE 

APPR 

09/28/00 

F.P.M. 

HELD, 

TERRY 

SIGNAL-NORTH  19TH  & BAXTER-BOZ  INSTALL  SIGNALS  W/GRADING,  GRAY  EL,  & PLANT  MIX  SURFACING 

0.168  km  $ 364,607  $ 462,392 


08/13/01 


448, 047 


04/09/01 

09/07/01 


PHONE  NO; 
100% 


STPHS-STPS-STPU  25(27) 
ONE  MILE  EAST  OF  HELENA 


GRADE,  AGG.  SURF, 

PLANT  MIX  SURF. 

S K CONSTRUCTION,  INC. 

,SEAL  & COVER,  Sc  CONC.SLAB 

APPR 

01/28/02 

11/06/00 

03/26/01 

F.P.M.  CARLSON, JACK 

PHONE  NO:  457-0526 

2.795  km 

$ 

2,061,164  $ 1,749,409  $ 2,162,606 

06/22/02*** 

98% 

IM  90-3 (78)180 

BECK  HILL  - DEER  LODGE  E.B. 


PLANT  MIX  OVERLAY,  SEAL  & COVER 
13.661  km  $ 


JIM  GILMAN  EXCAVATING  INC. 

& BRIDGE  DECK  TREATMENT 
3,474,877  $ 2,909,950  $ 2,886,582 


APPR 

10/26/01 


11/27/00 

01/29/01 

05/13/02 


F.P.M.  ARVISH,MIKE 
PHONE  NO:  563-7261 
100% 


96% 


BR  9016(30)  HALL  CONSTRUCTION  SERVICES  APPR 

ROCKY  CREEK  BRIDGE  - 3 KM  EAST  CONST  OF  PRESTRESSED  TRI-DECK  BEAM  BR,  GRADING  & GRAVELING  10/26/01 

0.340  km  $ 353,061  $ 315,450  $ 291,603 


11/27/00 

03/26/01 

04/04/02 


F.P.M.  GRAVAGE, DANIEL 
PHONE  NO:  222-8110 

100%  92% 


IM  15-2  (63)130 

BUTTE -ELK  PARK 

COLD  MILLING, PAVEMENT 

PULVERIZ 

JIM 

AT ION, PLANT 

GILMAN  EXCAVATING 

MIX  SURFACING 

INC. 

11/27/00 

12/03/00 

F.P.M.  HARRIS,  DEAN 

PHONE  NO:  494-9643 

IM  15-2  (72) 121 

NISSLER-BUTTE 

CONTRACT  TOTAL 

PLANT  MIX  OVERLAY, SEAL 

24.010  km 

Sc  COVER 

$ 

8,037,938 

$ 8,527,271  $ 

4,807,232 

09/30/02*** 

56% 

NH-STPHS  11-1(36)34 
EMIGRANT  - NORTH 

PLANT  MIX  BITUMINOUS 

16.095  km 

OVERLAY, T 

$ 

MT  MAT'LS,  INC.(DBA)LS 

URN  LANES  Sc  GUARDRAIL 
1,247,605  $ 1,240,231  $ 

JENSEN 

1,311,428 

APPR 

01/17/02 

11/27/00 

03/19/01 

10/18/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

100% 

IM  15-4 (86)190 

HELENA -NORTH  & SOUTH 

COLD  MILL, PLANT  MIX 

9.444  km 

OVERLAY, SE 

$ 

RIVERSIDE  CONTRACTING, 
AL  & COVER, BRIDGE  REHAB 
3,194,950  $ 2,833,761  $ 

INC. 

2,632,161 

APPR 

02/27/02 

11/27/00 

03/26/01 

06/29/02*** 

F.P.M.  CARLSON, JACK 

PHONE  NO:  457-0526 

93% 

IM  90-5 (57) 264 

MARONICK  CONST.  LLC 

APPR 

01/31/01 

F.P.M.  CLARY, DAN 

MILLIGAN  CANYON 

SEAL 

& 

COVER 

10/26/01 

04/03/01 

PHONE  NO:  494-9649 

IM  15-3(57)163 

APPR 

11/05/01 

BOULDER  HILL 

SEAL 

Sc 

COVER 

10/26/01 

STPP  69-1(16)1 

APPR 

WHITEHALL  - EAST  AND  NORTH 

SEAL 

Sc 

COVER 

10/26/01 

STPP  55-3(10)12 

APPR 

LEGION  AVE.  WEST  - WHITEHALL 

SEAL 

Sc 

COVER 

10/26/01 

36% 


96% 


113% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  69-1(15)0 

LEGION  AVE.  EAST  - WHITEHALL 

CONTRACT  TOTAL 

SEAL  & COVER 

72.494  km 

$ 1,699,926 

$ 1,588,107 

$ 1,515,861 

APPR 

10/26/01 

100% 

113% 

BR  9029(18) 
MADISON  RIVER 


58  KM  SO  OF  EN  RELOCATE  THRU - TRUSS , CONCRETE  D 
0.095  )cm  $ 


SLETTEN  CONSTRUCTION  CO 
ECK  & ABUTMENT, AGG  SURF  APPROA 
542,443  $ 562,010  $ 


528,484 


01/31/01 

06/19/01 

05/30/02 


F.P.M.  BRAZILL, WILLIAM 
PHONE  NO:  684-5609 

100%  95% 


IM  90-5 (58)274 
THREE  FORKS  - WEST 


CRACK  SEAL,  PL  MIX  SURF  OVERLAY 
6.795  )cm  $ 


JIM  GILMAN  EXCAVATING  INC. 

,SEAL  & COVER, BRIDGE  REHAB 

4,639,919  $ 3,798,195  $ 3,362,357 


03/09/01  F.P.M.  HELD,  TERRY 
04/16/01  PHONE  NO:  683-4434 
06/30/03***  89% 


113% 


STPS  278-1 (17)43 
JACKSON  - WISDOM 


BLAHNIK 

CONSTRUCTION, 

INC. 

05/11/01 

F.P.M.  ARVISH,MIKE 

PLANT  MIX  OVEERLAY 

& SEAL  & CO 

VER 

08/27/01 

PHONE  NO:  563-7261 

28 .600  km 

$ 

1,318, 

, 294  $ 

1,266,324  $ 

1, 107,797 

06/30/02*** 

87% 

111% 

NH  15-4(85)193  F 

CEDAR  STREET  INTERCHANGE -HELEN  GRADE,  AGG  SURF,  PL. MIX  SURF.,SE 

2.688  )cm  $ 


MARONICK  CONST.  LLC 
AL  & COVER, SIGN, LIGHT, STEEL 
3,648,604  $ 3,153,678  $ 


2,086,626 


05/11/01 

06/26/01 

06/30/03*** 


F.P.M.  CHRISTENSEN, KEVIN 
PHONE  NO:  495-1506 

66%  70% 


BR  9034  (4) 

SHIELDS  RIVER  BRIDGE 


SLETTEN  CONSTRUCTION  CO 

CONST  OF  REINFORCED  CAST  IN  PL  ACE  CONC  SLAB  BR,APP  & GRVL 
0.213  1cm  $ 348,838  $ 348,225  $ 335,741 


06/01/01  F.P.M.  CHRISTENSEN, KEVIN 

07/17/01  PHONE  NO:  495-1506 

12/20/01  100%  83% 


IM  0002(500) 

BUTTE  AREA  SEISMIC  RETROFIT 

BR 

DECK  REHAB 

& SEISMIC  RETRO, 

SLETTEN  CONSTRUCTION  CO 

BR  GIRDER  REPAIR, BR  APPR  MODIF 

APPR 

01/28/02 

06/01/01 

07/16/01 

0.308 

km 

$ 

1,390,173  $ 1,237,273  $ 1,391,843 

05/03/02 

F.P.M.  JOHNSON, RICKIE 
PHONE  NO:  494-9635 

100%  96% 


STPP  29-1(31)50 

SILVER  STAR  - NORTH  & SOUTH 


M A DEATLEY  CONSTRUCTION 


GRADING,  GRAVEL  & PLANT  MIX  SUR 
6.965  km  $ 


FACING 

6,494,756 


$ 6,513,198  $ 5,189,122 


08/10/01  F.P.M.  STARCEVICH  JOHN  R. 

09/17/01  PHONE  NO:  287-3868 

06/30/04***  80%  33% 


STPP  29-1(37)43 
TWIN  BRIDGES  - NORTH 


JIM  GILMAN  EXCAVATING  INC. 

GRADING, GRAVEL, PLANT  MIX  SURFA  CING 

9.936  km  $ 4,689,089  $ 4,293,493  $ 2,241,749 


09/07/01 

10/24/01 

06/30/04*** 


F.P.M.  BRAZILL, WILLIAM 
PHONE  NO;  684-5609 

52%  24% 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPU  5807(8) 

NORTH  MAIN  STREET-HELENA 
BR  8-2 (47)43 
LYNDALE  OVERPASS -HELENA 
CONTRACT  TOTAL 


MARONICK  CONST.  LLC 

GR,GRAVL,PL  MIX  SURF.PED  UNDPS  , PRSTR  CONC  BEAM  STR, WATER, 

APPR 

GRADE , GRAVEL , PLANT  MIX  SURF,  PE  D UNDERPASS,  WATER,  SEWER,  SIGNAL  04/11/02 

1.706  mi  $ 6,374,477  $ 5,843,595  $ 1,873,390 


10/11/01  F.P.M.  CHRISTENSEN, KEVIN 

11/12/01  PHONE  NO:  495-1506 

09/30/03*** 


32% 


21% 


HDP-IR  9113(001) F 

N 19TH  INTERCHANGE  LANDSCAPE  LANDSCAPING 

0.000  1cm 


A.M.  WELLES,  INC. 

$ 41,960  $ 37,540  $ 25,584 


12/13/01 

05/13/02 

09/15/02*** 


F.P.M.  MCCORMICK,  THOMAS 
PHONE  NO:  586-5074 

68%  50% 


BR  422-1(5)2 

IRR  CANAL-EAST  OF  SILVER  STAR 
BR  422-1(4)0 

JEFFERSON  RIVER  - SILVER  STAR 
CONTRACT  TOTAL 


NEW  BOX  CULVERT,  GRADING,  GRAVEL 


SLETTEN  CONSTRUCTION  CO 
SURFACING 


CONCRETE  PRESTR. GIRDER  BRIDGE,  GRD  GRAVEL  SURFACING,  PL  MIX 
0.680  km  $ 1,209,338  $ 1,132,245  $ 


404,801 


02/20/02  F.P.M.  JOHNSON, RICKIE 

04/01/02  PHONE  NO:  494-9635 

11/15/02*** 


36% 


19% 


STPP 

FOUR 

84-4  {9)22 

CORNERS  - WEST 

GRADING, GRAVEL 

SURFACING . PLANT 

RIVERSIDE  CONTRACTING, 

MIX  BITUMINOUS  SURFACING 

INC. 

0.000  km 

$ 

6,977,346  $ 6,597,490  $ 

1,847,220 

02/20/02 

03/13/02 

08/29/03*** 


F.P.M.  MCCORMICK,  THOMAS 
PHONE  NO:  586-5074 

28%  10% 


STPP-STPS-STPX-NH  0002(619) 
2002 -D2 -DURABLE  PAVE.  MARK. 


ARROW  STRIPING  AND  MFG . , INC. 

APPLICATION  OF  EPOXY  PAVEMENT  MARKING 
0.000  km  $ 233,942  $ 209,040  $ 2,091 


02/20/02  F.P.M.  BRAZILL, WILLIAM 

/ / PHONE  NO:  684-5609 

08/31/02***  1%  08/31/02 


IM  90-6 (100)318 
BOZEMAN  - HILL 
NH  50-1(19)70 
GALLATIN  GATEWAY  N&S 
STPP  13-1(39)49 
ENNIS  - MCALLISTER 
IM  90-6(99)279 
THREE  FORKS  - MANHATTAN 
STPP  50-2(47)82 
FOUR  CORNERS  - BOZEMAN 
CONTRACT  TOTAL 


SEAL  & COVER 

SEAL  £=  COVER 

SEAL  & COVER 

SEAL  & COVER 

SEAL  & COVER 
58.830  km 


RIVERSIDE  CONTRACTING,  INC. 


02/20/02  F.P.M.  STARCEVICH  JOHN  R. 

05/13/02  PHONE  NO:  287-3868 

08/02/02*** 


1,541,881 


$ 1,309,071  $ 


213,507 


16% 


0% 


SFCS  280-1(15)5 

HELENA 

SAND  & GRAVEL  INC 

03/25/02 

F.P.M.  CLARY, DAN 

WARREN  SCHOOL  - EAST 

PLANT  MIX  BIT  SURF  OVERLAY 

t S EAL  & COVER 

04/30/02 

PHONE  NO:  494-9649 

11.655  km 

$ 686,935  $ 

587,246  $ 466,524 

07/26/02*** 

79% 

18% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  15-3 (60)158 

JIM  GILMAN  EXCAVATING 

INC. 

03/25/02 

F . P . M . CLARY , DAN 

BASIN-  BOULDER 

SEAL  AND  COVER 

/ / 

PHONE  NO:  494-9649 

NH  8-4 (36)57 

06/14/02*** 

WINSTON  N&S 

SEAL  AND  COVER 

CONTRACT  TOTAL 

19.660  km 

$ 

385,901  $ 293,309  $ 

2,934 

1% 

0% 

IM  15-1(91)17 

J T L GROUP,  INC.  - HIGHWAY 

04/11/02 

F.P.M.  HELD,  TERRY 

LIMA  - RED  ROCK 

COLDMILLING, PLANT  MIX 

OVERLAY, 

SEAL  & COVER 

/ / 

PHONE  NO:  683-4434 

33.500  km 

$ 

6,057,867  $ 5,165,344  $ 

51, 653 

11/01/02*** 

1% 

7% 

BR  9022 (22) 

FRONTIER -WEST,  L.L.C. 

04/11/02 

F.P.M.  CLARY, DAN 

BOULDER  RIVER- 6 KM  EAST  OF 

BAS  47  METER  PRESTRESSED  BEAM  STRU 

CTURE  WITH  PLANT  MIX  APPROAACH 

05/24/02 

PHONE  NO:  494-9649 

0.303  km 

$ 

569,599  $ 567,376  $ 

26,837 

05/16/03*** 

5% 

2% 

IM  90-4 (46)206 

RIVERSIDE  CONTRACTING, 

INC. 

05/14/02 

F.P.M.  ARVISH,MIKE 

OPPORTUNITY  - NISSLER 

SEAL  & COVER 

/ / 

PHONE  NO:  563-7261 

STPP  19-1(30)1 

07/11/03*** 

JCT  1-90  - ANACONDA 

COLD  MILLING, PLANT  MIX 

OVERLAY 

,SEAL  & COVER, SLOPE  FLAT  & 

CONTRACT  TOTAL 

18.300  km 

$ 

6,657,193  $ 5,981,697  $ 

59,830 

1% 

0% 

STPP  49-1(18)2 

RIVERSIDE  CONTRACTING, 

INC. 

05/14/02 

F.P.M.  HELD,  TERRY 

DILLON-NORTH 

SEAL  & COVER 

/ / 

PHONE  NO:  683-4434 

STPP  89-1(10) 1 

08/23/02*** 

ATLANTIC  STREET-DILLON 

SEAL  & COVER 

CONTRACT  TOTAL 

13.326  km 

$ 

235,406  $ 256,564  $ 

2,567 

1% 

0% 

NH  12-1(7)9 

RIVERSIDE  CONTRACTING, 

INC. 

05/14/02 

F.P.M.  SCHULZ, TOM 

US  20/US  191  INTERSECTION-WEST  PLANT  MIX  OVERLAY,  SEAL 

& COVER 

/ / 

PHONE  NO:  585-0453 

NH  12-1(12)9 

10/04/02*** 

US  20-WEST  YELLOWSTONE 

SEAL  & COVER 

NH  12-1(11)  0 

TARGHEE-WEST  YELLOWSTONE 

GRADING, GRAVEL, PORT  CEMENT  CON 

C PAVE, SIGNALS  & INTERSECTION 

CONTRACT  TOTAL 

14.913  km 

$ 

1,137,324  $ 1,373,104  $ 

13,731 

1% 

0% 

SFCS  278-1(18)0 

RIVERSIDE  CONTRACTING, 

INC. 

05/14/02 

F.P.M.  HELD,  TERRY 

JACKSON  INTERCHANGE -WEST 

SEAL  & COVER 

/ / 

PHONE  NO:  683-4434 

SECS  222-1(4)0 
DILLON-JACKSON  INTERCHANGE 


08/16/02* 


SEAL  & COVER 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 
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ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 
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AWARD  DATE 

WORK  BEG. 

WORK  COMP. 
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PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

SFCX  01312(1) 

JACKSON  INTERCHANGE -SOUTH 

SFCX  01282(1) 

BARRETTS  FRONTAGE  ROAD 

CONTRACT  TOTAL 

SEAL  & COVER 

SEAL  & COVER 

68.713  mi 

$ 540,475 

$ 

521, 831 

$ 5,221 

1% 

0% 

BUTTE  DISTRICT  TOTALS 


$103,914,373  $ 96,864,410  $ 64,396,303 


65% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/02 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  60-2(33)93  F UNITED  MAT ' LS  OF  GREAT  FALLS  APPR  04/13/99 

lOTH  AVE.  SOUTH- 2 OTH- WARDEN  BR  GRADING,  PCCP,  WATER  SYSTEM,  STOR  M DRAIN,  SANITARY  SEWER  03/06/01  04/22/99 

1.570  )cm  $ 8,511,930  $ 9,631,310  $ 10,770,080  08/30/01 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 

100%  09/17/00 


BR  60-2(56)35  SLETTEN  CONSTRUCTION  CO  APPR  06/12/00 

BELT  CR.  1.5  - KM  S.E.  OF  NEIH  CONST.  OF  A PRESTRESSED  BM  BRI  DGE  & APPROACHES  09/13/01  07/13/00 

0.140  km  $ 729,275  $ 541,582  $ 559,399  10/15/01 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  96% 


STPP  3-1 (15) 18 
FAIRFIELD-NORTH  & SOUTH 


MT  MAT'LS,  INC.(DBA)LS  JENSEN  APPR  07/06/00 

COLD  RECYCLE,  PLANT  MIX  BITUM  S URFACE  OVERLAY  & SEAL  & COVER  02/14/02  07/21/00 

15.448  mi  $ 1,629,262  $ 1,508,782  $ 1,299,931  05/15/02* 


F.P.M.  KLETTE,  MIKE 
PHONE  NO:  278-7078 
86% 


NH  3-1(12)0  F WICKENS  CONSTRUCTION,  INC.  APPR 

VAUGHN-SUN  RIVER  (EAST  SECTION  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  & COVER,  2 STRUCTURES  02/21/02 

NH  3-1(13)2  F APPR 

VAUGHN-SUN  RIVER  (WEST  SECTION  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  & COVER  02/21/02 

CONTRACT  TOTAL  12.189  km  $ 12,371,554  $ 11,306,051  $ 10,935,234 


08/31/00 

11/14/00 

09/30/02* 


F.P.M.  VOSEN,  ROBERT 
PHONE  NO:  454-5921 


BR  9007(32) 

SUN  RIVER  - MANCHESTER 


TAMIETTI  CONST.  CO.,  INC. 

GRADING,  PLANT  MIX  APPROACHES  & CONT  . STEEL  GIDER  BRIDGE 
0.314  km  $ 1,252,045  $ 1,062,068  $ 999,716 


08/31/00  F.P.M.  ROBERT  VOSEN 

11/30/00  PHONE  NO:  455-8323 

05/15/02***  94%  104% 


STPS  228-2(15)24 
H I GHWOOD- NORTHEAST  (PHASE  II) 


WICKENS  CONSTRUCTION,  INC.  APPR  11/06/00 

GRADE, AGG. SURF. , PLANT  MIX  SURF  . , SEAL  & COVER  10/26/01  04/02/01 

5.139  km  $ 1,521,899  $ 1,486,071  $ 1,378,020  06/13/02* 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738  4505 

93%  91% 


NH  0002(379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3 (43)209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO 

BRIDGE  WATER  MAIN  RECON, GRADE,  GRAVEL, PLANT  MIX  BITUMINOUS 


GRADING, SEEDING  AND  FENCING 
0.500  km  $ 1,964,581 


APPR 

08/13/01 


$ 2,159,610  $ 1,782,891 


11/27/00 

02/20/01 

05/15/02* 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 


STPP  80-1(16)28 

PRINCE, 

INC 

12/19/00 

F.P.M.  WOODHOUSE,  HAROLD 

GERALDINE  - S.E. 

PL 

MIX  BIT  SURF  OVERLAY, SEAL  & 

COVER 

03/05/01 

PHONE  NO:  738-4505 

24.730 

km  $ 

1,864,492  $ 

1,765,772 

$ 1,762,585 

04/26/02 

100%  ! 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/02 

DATE:  06/11/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  13 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

. DEPT.  FIELD 

PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPS  343-1(4)33 

GALATA  - NORTH  & SOUTH 

GRADING, GRAVEL, PL  MIX  BIT 

16.580  km 

BLAHNIK  CONSTRUCTION, 
SURF  ,SEAL  & COVER 

$ 2,830,839  $ 3,217,379  $ 

INC. 

3, 175, 386 

12/19/00 

01/17/01 

02/05/02 

F.P.M.  BERG, 

PHONE  NO:  26E 

100% 

GARY 

.-6821 

98% 

STPHS  10-1(21)2 

SCOTT  CONSTRUCTION, 

INC. 

APPR 

03/09/01 

F.P.M.  AAFEDT,  RANDY 

1996  - D3  - SIGNALS 

1996  D3  SIGNALS  & SIGNING 

02/26/02 

06/19/01 

PHONE  NO:  454-5920 

STPHS  5299(47) 

1997  GREAT  FALLS  - ELECTRICAL 

1997  GREAT  FALLS -ELECTRICAL 

SI 

GNALS  & SIGNING 

11/08/01 

CONTRACT  TOTAL 

0.000  km 

$ 

154,676  $ 67,394 

$ 

63,944 

100% 

93% 

IM  15-8 (55) 389 
SUNBURST  - SWEETGRASS 


MILL, FILL, EXC, HOT  RECYCLE  PL  M 
13.700  km  $ 


JTL  GROUP, INC. -DBA  A-1  PAVING 
IX  BITUM  SURF, SEAL  & COVER 
5,682,958  $ 5,243,251  $ 4,968,731 


03/09/01 

04/10/01 

06/30/03*** 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 
95% 


90% 


NH  10-3 (10) 89 
BOX  ELDER -HAVRE 


BLAHNIK 

CONSTRUCTION, 

INC. 

05/11/01 

F.P.M.  BERG,  GARY 

PLANT  MIX  SURFACING 

& SEAL  & C OVER 

07/19/01 

PHONE  NO:  265-6821 

35.742  km 

$ 2,326,601  $ 

2,252,775  $ 

1,798,685 

09/30/02*** 

80% 

98% 

IM  15-8(54)398 
SWEETGRASS  REST  AREA 


SWANK  ENTERPRISES 


NEW  REST  AREA  & LANDSCAPING 
0.000  km 


$ 1,509,202  $ 1,952,930  $ 1,877,084 


05/11/01  F.P.M.  BECKEDAHL  MARK 

06/22/01  PHONE  NO:  873-8624 

09/24/02***  96%  81% 


IM-STPS-NH-STPP 

0002(583) 

HIGHWAY 

SPECIALTIES, 

INC. 

APPR 

05/24/01 

2001 -D3 -DURABLE 

PAVEMENT  MARKI  APPLICATION  OF  EPOXY 

34.600  mi 

PAVEMENT 

$ 

MARKINGS 

572,596  $ 

548,017  $ 

582,629 

01/28/02 

08/16/01 

10/18/01 

F.P.M.  KLETTE,  MIKE 
PHONE  NO:  278-7078 

100%  09/14/01 


PLH-STPU  5221 (3) 

GIANT  SPRINGS  ROAD-GREAT  FALLS  GRADE, AGG  & PL  MIX  BITUM  SURF, 

0.980  km  $ 


UNITED  MAT'LS  OF  GREAT 
SEAL  & COVER  & PED  UNDERPASS 
758,075  $ 818,784  $ 


FALLS 

567,357 


08/10/01  F.P.M.  AAFEDT,  RANDY 

09/19/01  PHONE  NO:  454-5920 

08/22/02***  69% 


81% 


IM  15-6(34)301 
POWER  - NORTH  & SOUTH 


MILL, FILL, PMS  OVERLAY  & SEAL  & 
12.476  km  $ 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 
COVER  OF  MAINLINE  & HOT 
3,544,167  $ 3,399,300  $ 1,460,825 


08/10/01 

10/04/01 

06/20/03*** 


F.P.M.  WOODHOUSE , HAROLD 
PHONE  NO:  738-4505 

43%  73% 


CM  5218(2) 

MONTANA  LINES,  INC 

08/10/01 

F.P.M.  AAFEDT,  RANDY 

2ND  AVE  N- SIGNALS -GREAT  FALLS 

SIGNALS, 

.SIGNING, SIDEWALK  & CUR  B 

& GUTTER  IMPROVEMENTS 

11/05/01 

PHONE  NO:  454-5920 

0.000  km 

$ 

203,890  $ 149,512  $ 

134,680 

05/16/02 

100% 

23% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/02 

DATE:  06/11/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  14 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

KH  1-4(21)279 

MONTANA 

LINES,  INC 

OVERHEAD  SIGN-SHELBY 

OVERHEAD 

CANTILEVER  SIGN  STRUC 

TURE 

0.000  km 

$ 

15,035  $ 

25,275  $ 

10, 522 

09/07/01  F.P.M.  BECKEDAHL  MARK 

05/13/02  PHONE  NO:  873-8624 

06/02/02***  42%  27% 


BR  444-1(4)4 

WILLOW  CREEK-NORTHEAST  OF  BLAC 
BR  444-1(5) 4 

CUT  BANK  CREEK-NORTHEAST  OF  BL 
CONTRACT  TOTAL 


PRESTRESSED  CONCRETE  BEAM  STRU 

PRESTRESSED  CONCRETE  BEAM  STRU 
890  )cm  $ 


SLETTEN  CONSTRUCTION  CO 
CTURE  & PLANT  MIX  APPROACHES 

CTURE  & PLANT  MIX  APPROACHES 
1,551,062  $ 1,672,569  $ 


09/07/01 

10/22/01 

07/24/02* 

981,782 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 


59%  33% 


NH  1-5(5)308  F 
LOTHAIR  - EAST 


GRADING,  GRAVEL,  PLANT  MIX  BIT.S 
21.569  1cm  $ 


SCHELLINGER  CONST  CO., INC. 
URFACE,SEAL  & COVER 

8,518,696  $ 9,073,543  $ 843,338 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  9%  14% 


IM  15-5 (100)291 
VAUGHN -NORTH 


SCHELLINGER  CONST  CO . , INC . 

GRADE,  AGG  SURF,  COLD  MILL,  PL  MI  X BIT  SURF,  SEAL  & COVER,  REHAB 
16.211  km  $ 12,118,035  $ 11,612,453  $ 2,228,033 


10/11/01  F.P.M.  AAFEDT,  RANDY 

11/06/01  PHONE  NO:  454-5920 

06/30/02***  19%  9% 


NH-RAD-MT  98(01) 

MALMSTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB . , PORT  CMNT  CONC 

0.233  km  $ 


UNITED  MAT’LS  OF  GREAT  FALLS 
PAVE,STRM  DRN, WATER  MAIN, SIGN 
909,244  $ 881,874  $ 260,227 


11/21/01  F.P.M.  AAFEDT,  RANDY 

03/11/02  PHONE  NO:  454-5920 

09/30/02***  30%  29% 


IM  0002(501) 

DIST  3 - BRIDGE  DECK  IMPVT 


BRIDGE  DECK  REHABILITATION 
0.783  km 


COP  CONSTRUCTION  CO. 

$ 2,676,901  $ 2,147,208  $ 


11/21/01 

04/03/02 

323,794  06/30/04* 


F.P.M.  VOSEN,  ROBERT 
PHONE  NO:  454-5921 

15%  24% 


IM  15-4 (95)240 

DEARBORN  REST  AREA -PHASE  1 


REST  AREA- PHASE  1, WATER  WELL  D 
0.000  km  $ 


NELSON'S  CONSTRUCTION 
RILLING  & WATER  SYSTEM 

214,628  $ 144,422  $ 


169,745 


11/21/01 

02/19/02 

05/30/02 


F.P.M.  VOSEN,  ROBERT 
PHONE  NO:  454-5921 

100%  13% 


IM  15-6(32)322 

BRADY-N&S  (SOUTHBOUND  ONLY) 


COLD  MILLING,  PLANT  MIX  OVERLAY 
16.900  km  $ 


J T L GROUP,  INC. 
AND  GUARDRAIL 
2,612,828  $ 1,927,583 


HIGHWAY 
$ 19,276 


03/25/02  F.P.M.  WOODHOUSE,  HAROLD 

05/10/02  PHONE  NO:  738-4505 

09/13/02***  1%  10% 


STPS-NH-STPX-U-P-IM  0002(620) 

2002 -D3 -DURABLE  PAVE.  MARK.  EPOXY  PAVEMENT  MARKINGS 

0.000  km 


UNITED  RENTALS  HWY  TECH  INC 
$ 1,107,905  $ 766,230  $ 12,473 


03/25/02 

04/24/02 

06/30/02*** 


F.P.M.  KLETTE,  MIKE 
PHONE  NO:  278-7078 

2%  06/30/02 


* ESTIMATED  COMPLETION  DATE 
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MOKTMffl.  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/02 

DATE  = 06/11/02  ***  GPJaT  FALLS  DISTRICT  ***  PAGE  NO:  15 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  15-5(99)277 

NORTHERN  LINE  LAYERS,  INC. 

04/11/02 

F.P.M.  VOSEN,  ROBERT 

GORE  KILL  INTERCHANGE  - GREAT  GRADING, GRAVEL, PLANT 

MIX, DRAIN 

AGE, GUARDRAIL  & SIGNING 

06/05/02 

PHONE  NO:  454-5921 

0.000  km 

$ 

1,153,215  $ 1,138,297 

$ 

11,383 

11/11/01*** 

1% 

0% 

SFCS  432-1 (4) 10 

CENTURY  COMPANIES, 

INC. 

04/11/02 

F.P.M.  WOODHOUSE,  HAROLD 

17KM  WEST  OF  BIG  SANDY-WEST  PLANT  MIX  LEVELING 

AND 

OVERLAY 

WITH  SEAL  & COVER 

/ / 

PHONE  NO:  738-4505 

STPS  534-1(4)23 

08/23/02*** 

CONRAD-WEST  PLANT  MIX  LEVELING 

AND 

OVERLAY 

WITH  SEAL  & COVER 

CONTRACT  TOTAL  16.993  km 

$ 

830,093  $ 907,774 

$ 

0 

0% 

12% 

BR  234-1 (9) 11 

TAMIETTI  CONST.  CO. 

. , INC. 

04/11/02 

F.P.M.  BERG,  GARY 

BEAVER  CREEK  - 17.1  KM  SOUTH  0 BR  REPL  WITH  CAST  IN 

PLACE  CON 

CRETE  SLAB  BR  AND  APP,INC 

DETO 

/ / 

PHONE  NO:  265-6821 

0.018  km 

$ 

493.378  $ 696,138 

$ 

6,961 

10/11/02*** 

1% 

0% 

STPS  213-1(11)7 

JUNCTION  SECONDARY 

214-NORTHWE  PLANT  MIX 

3.901  km 

LEVELING, OVERLAY  AND 

$ 

SCHELLINGER  CONST  CO., INC. 

SEAL  & COVER 

1,236,685  $ 1,263,321  $ 99, 

,437 

04/11/02  F.P.M.  BECKEDAHL  MARK 

05/02/02  PHONE  NO;  873-8624 

07/26/02***  8% 

16% 

STPP  44-1(11) 0 

VALIER  - WEST 

GRADE, GRAVEL, PLANT  MIX  BIT.  SU 
0 . 0 0 0 km  $ 

WICKENS  CONSTRUCTION,  INC. 
RFACING,2  PRESTRESSED  CONC 

9,146,530  $ 8,088,006  $ 

0 

05/14/02  F.P.M.  KLETTE,  MIKE 

/ / PHONE  NO:  278-7078 

10/24/03***  0% 

0% 

BR  9008(19) 

SHONKIN  CR-5  KM  SE 

OF  FORT  BEN  COMPOSITE 

0.002  km 

STEEL  & CONCREE  GIRD 

$ 

SLETTEN  CONSTRUCTION  CO 

ER  BRIDGE  S=  GRAVEL  APPROACHES 
245,906  $ 236,402  $ 

0 

05/14/02  F.P.M.  VOSEN,  ROBERT 

/ / PHONE  NO:  454-5921 

11/15/02***  0% 

0% 

SFCS  358-1(4)0 

VAL I ER - NORTHWEST 

SFCS  220-1(5)0 

CHOTEAU- NORTH 

CONTRACT  TOTAL 

PLANT  MIX 

PLANT  MIX 

34.500  mi 

OVERLAY, LEVELING, SEA 

OVERLAY, LEVELING, SEA 

$ 

JTL  GROUP,  INC.  - KALI SPELL 

L & COVER 

L & COVER 

1,476,530  $ 1,644,418  $ 

0 

05/14/02  F.P.M.  KLETTE,  MIKE 

/ / PHONE  NO:  278-7078 

09/20/02*** 

0% 

0% 

GREAT  FALLS  DISTRICT  TOTALS 

$ 91,734,710  $ 89,336,101  $ 49,084, 

147 

53% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/02 

DATE:  06/11/02  ***  GLENDIVE  DISTRICT  ***  PAGE  NO:  16 


PROiIECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  2-1(28)6 

MILES  CITY  - EAST 

GRADING,  AGG.  SURF.  , PLANT  MIX  BI 
10.800  km  $ 

AMERICAN  CONTRACTING, 
T.SURF.&  SEAL  & COVER 
6,210,231  $ 5,653,388  $ 

INC. 

6,210, 179 

APPR 

07/26/01 

04/13/99 

06/14/99 

06/21/01 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

101% 

STPE-STPP  42-3(14)76 

BN  UNDERPASS-GLASGOW 

STORM  DRAIN  UPGRADE  & PUMPHOUS 

0.000  km  $ 

L.  SCANLAN  CONTRACTOR 

E 

282,177  $ 411,571  $ 

406,817 

APPR 

08/13/01 

06/12/00 

08/11/00 

05/15/02*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

99% 

109% 

STPP  22-2 (15) 30 

PLENTYWOOD  - WEST 

GRADING,  GRAVEL,  PLANT  MIX  BITUM 
17.613  km  $ 

S K CONSTRUCTION,  INC. 

SURF  Sc  PRESTRESSED  BEAM  BRIDG 

7,245,674  $ 6,171,379  $ 5,274,886 

07/06/00 

07/19/00 

06/19/03*** 

F.P.M.  ARTHUR,  RONALD  ' 

PHONE  NO:  787-5701 

85% 

T . 

78% 

IM  94-7(22)244 

2.4  KM  EAST  OF  WIBAUX-EAST 

COLD  MILLING, PLANT  MIX  OVERLAY 
10.390  km  $ 

EMPIRE  SAND  AND  GRAVEL 

,SEAL  & COVER 

2,836,233  $ 3,122,719  $ 

COMPANY 

3,172,765 

07/06/00 

08/10/00 

11/13/01 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

100% 

97% 

IM  94-5(30)170 

POWDER  RIVER  - EAST 

MILLING, FILLING, PLANT  MIX  BITU 
23.700  km  $ 

EMPIRE  SAND  AND  GRAVEL 

M. SURFACING  OVERLAY, SEAL  & 
9,590,337  $ 8,891,443  $ 

COMPANY 

9,325,833 

APPR 

10/26/01 

08/31/00 

09/21/00 

11/16/01 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

100% 

87% 

NH  37-2(16)42  F 

LAME  DEER -EAST 

GRADE , AGG . CTB , PLANT  MIX  SURF, S 
11.190  km  $ 

RIVERSIDE  CONTRACTING, 

EAL  & COVER, & WETLAND 
8,910,576  $ 9,038,202  $ 

INC. 

9,040,701 

APPR 

04/24/02 

11/06/00 

12/12/00 

08/18/03*** 

F.P.M.  MARTIN,  DOUGLAS 

PHONE  NO:  748-3175 

98% 

96% 

NH  37-2(17)49  F 

11  KM  EAST  OF  LAME  DEER  - 

RIVERSIDE  CONTRACTING, 

EAST  GRADE  AGG  SURF CTB , PLANT  MIX  SURF  SEAL  & COVER 

8.925  km  $ 8,308,921  $ 8,831,903  $ 

INC. 

8,644,301 

APPR 

05/01/02 

11/06/00 

12/12/00 

08/21/03*** 

F.P.M.  MARTIN,  DOUGLAS 

PHONE  NO:  748-3175 

98% 

95% 

NH  23-2(18)64  F 

OLIVE  N & S 

GRADING, GRAVEL, PLANT  MIX  SURFA 
19.100  km  $ 

E.H.  OFTEDAL  AND  SONS, 

CING  & PRESTRESSED  CONC.BEAM 
9,371,165  $ 10,642,287  $ 

INC. 

8,327,897 

11/27/00 

03/12/01 

06/30/04*** 

F.P.M.  SWANSON,  ROBERT 

PHONE  NO:  436-2704 

78% 

E. 

69% 

NH  99-1(4)29 

LORING  - NORTH  & SOUTH 

LEVELING, COLD  MILLING, PLANT  MI 
39.980  km  $ 

PRINCE,  INC 

X OVERLAY, SEAL  & COVER, SIGN 
2,180,496  $ 1,935,631  $ 

1,661,364 

11/27/00 

05/24/01 

06/24/02*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO;  228-9478 

86% 

82% 

**  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  94-4  (62)148 

PRINCE , INC 

APPR 

11/27/00 

F.P.M.  RUDE,  DWAYNE 

SHIRLEY  INTERCHANGE  - EAST  & 

W MILLING, HOT  RECYCLED  PLANT 

MIX 

OVERLAY, SEAL  & COVER 

10/26/01 

03/06/01 

PHONE  NO:  233-3612 

9.427  km 

$ 

3,440,799  $ 2,837,364 

$ 

2,860,371 

11/02/01 

100% 

79% 

NH  23-2(20)56  F 

E.H.  OFTEDAL  AND  SONS, 

INC. 

APPR 

12/19/00 

F.P.M.  SWANSON,  ROBERT 

E . 

COALWOOD  - SOUTH 

GRADING, GRAVEL, PL  MIX  SURF, SEA 

L Sc  COVER 

04/24/02 

02/13/01 

PHONE  NO;  436-2704 

13.249  km 

$ 

7,520,509  $ 7,095,158 

$ 

6,733,786 

09/30/03*** 

95% 

72% 

IM  94-3 (54)116 

PRINCE,  INC 

APPR 

01/31/01 

F.P.M.  MIKE  BUTZLAFF 

HATHAWAY-EAST  & WEST(WB) 

MILL, FILL, PLANT  MIX  OVERLAY, SE 

AL  & COVER 

05/30/02 

06/07/01 

PHONE  NO:  653-1577 

20.502  km 

$ 

3,457,200  $ 3,100,000 

$ 

2,932,579 

06/30/03*** 

95% 

102% 

STPP  0002(503) 

HIGHWAY  IMPROVEMENT 

' INC 

APPR 

03/09/01 

F.P.M.  LAUCKNER,  JAMES 

1-94  BUSINESS  LOOP-GLENDIVE 

CRACK  SEALING 

08/13/01 

04/30/01 

PHONE  NO:  377-5296 

STPP  25-1(28)9 

APPR 

10/03/01 

14  KM  NORTH  OF  CIRCLE-NORTH 

CRACK  SEALING 

08/13/01 

SFCN  57-5 (23)192 

APPR 

32  KM  WEST  OF  JORDAN -EAST 

CRACK  SEALING 

08/08/01 

SFCN  20-1 (7)1 

APPR 

JUNCTION  1-94  Sc  MT  16-NORTHEAS  CRACK  SEALING 

08/08/01 

CONTRACT  TOTAL 

103.060  km 

$ 

338,168  $ 341,280 

$ 

351,141 

100% 

63% 

NH  23-1(19)48  F 

E.H.  OFTEDAL  AND  SONS, 

INC. 

03/29/01 

F.P.M.  RUDE , DWAYNE 

COALWOOD -NORTH 

GRADING,  GRAVEL,  PLANT  MIX  SURFA 

CING,SEAL  Sc  COVER 

08/28/01 

PHONE  NO:  233-3612 

13.294  km 

$ 

6,017,266  $ 6,485,034 

$ 

2,339,459 

09/30/03*** 

36% 

61% 

STPP  23-1  (26) 0 

CENTURY  COMPANIES, 

INC 

APPR 

05/11/01 

F.P.M.  BARTH,  TIM 

JCT  MT  59  Sc  US  12  EAST 

PLANT  MIX  BIT. OVERLAY, SEAL 

& C 

OVER 

01/17/02 

06/11/01 

PHONE  NO:  233-3628 

CM  8005(2) 

PEND 

06/30/02*** 

BRIDGE  STREET  - MILES  CITY 

PLANT  MIX  BIT. OVERLAY, SEAL 

Sc  c 

OVER 

01/11/02 

CONTRACT  TOTAL 

1.299  km 

$ 

649,989  $ 794,861 

$ 

965,016 

98% 

129% 

NH  23-3 (10)  130 

RIVERSIDE  CONTRACTING, 

INC. 

06/01/01 

F.P.M.  BARTH,  TIM 

ALZADA-EAST  & WEST 

WIDENING, CEMENT  TREATED  PULV  B 

ASE,PL  MIX  OVERLAY  S=  SEAL 

Sc  CO 

07/10/01 

PHONE  NO:  233-3628 

15.298  km 

$ 

5,040,955  $ 4,929,743 

$ 

1,921,969 

09/08/03*** 

39% 

83% 

STPP-STPE  2-2(11)83 
US  12  & MT  7 JCT  - BAKER 


RIVERSIDE  CONTRACTING,  INC.  APPR  06/01/01 

GR,GRVL, CEMENT  TREATED  BASE, MI  LL,PL  MIX  BIT  & CONC  SURF, CURB  01/17/02  07/09/01 

2.060  )cm  $ 2,339,057  $ 2,779,868  $ 3,092,902  09/09/02* 


F.P.M.  LAUCKNER,  JAMES 
PHONE  NO:  377-5296 

98%  83% 


**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPS  447-1(15)0  NORTHERN  IMPROVEMENT  COMPANY 

JUNCTION  1-94  - SOUTH  COLD  MILLING,  PLANT  MIX  OVERLAY  .SEAL  & COVER 

19.403  km  $ 825,291  $ 820,901  $ 754,634 


06/01/01 

07/20/01 

08/27/01 


F.P.M.  MIKE  BUTZLAFF 
PHONE  NO:  653-1577 

100%  37% 


STPP  31-1(13)0  RIVERSIDE  CONTRACTING,  INC. 

GLASGOW  - NORTH  PLANT  MIX  OVERLAY,  LEVELING,  SEA  L & COVER 

27.260  mi  $ 1,639,613  $ 1,593,197  $ 412,598 


07/13/01  F.P.M.  PISK,  RANDAL 

09/11/01  PHONE  NO:  228-9478 

07/15/02***  26%  71% 


STPP  2-1(33)46 
CUSTER/FALLON  CO  LINE  - E & 


PRINCE,  INC 

COLD  MILLING, PLANT  MIX  & SEAL  & COVER 
20.814  km  $ 2,925,888  $ 3,222,322 


799, 965 


08/10/01  F.P.M.  RUDE,  DWAYNE 

09/26/01  PHONE  NO;  233-3612 

06/30/03***  25%  55% 


NH  1-9(37)541 
GLASGOW  EAST  & WEST 


PLANT  MIX  BITUMINOUS  OVERLAY, P 
5.267  km  $ 


CENTURY  COMPANIES, 
CCP.MILL  & LEVELING 
2,903,857  $ 2,718,447 


INC. 

$ 


977,250 


08/10/01  F.P.M.  PISK,  RANDAL 

09/12/01  PHONE  NO:  228-9478 

06/30/03***  36%  37% 


STPS  438-1(10)29 

46  KM  NORTH  OF  NASHUA-NORTH 

STPS  438-1(15)21 

34  KM  NORTH  OF  NASHUA -NORTH 

CONTRACT  TOTAL 


J T L GROUP,  INC. 

GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING  & SEAL  & COVER 


LEVELING, PMS  OVERLAY, SEAL  & CO 
11.922  km  $ 


VER 

2, 439, 686 


2,980,507 


HIGHWAY 


$ 1,809,603 


08/10/01  F.P.M.  PISK,  RANDAL 

09/26/01  PHONE  NO:  228-9478 

06/30/03*** 


61% 


74% 


NH-STPS-STPP  0002(584)  HIGHWAY  SPECIALTIES,  INC. 

2 001 -D4 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKING  MATERIAL 

19.640  km  $ 117,177  $ 115,683  $ 0 


08/10/01  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

07/02/02***  0% 


35% 


NH-STPS-BR  6(10) 

WATERSHED  16  - WETLAND  MITIGAT  COSTRUCTION  OF  A 

58 -METER  DIKE 

DEBCON,  INC 

EMBANKMENT  & CREATION  OF  A 

APPR 

02/21/02 

08/10/01 

10/05/01 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

0.000  km 

$ 

85,903  $ 64,986  $ 

67,275 

11/06/01 

100% 

17% 


CM  43 (20) 

PAVING  - WOLF  POINT 


GRADE,  GRAVEL,  PL  MIX  BITUM.SURF 
0.872  km  $ 


CENTURY  COMPANIES,  INC. 
ACE, SEAL  & COVER, & CONCRETE 
557,586  $ 592,949  $ 


319, 537 


08/10/01  F.P.M.  MIKE  BUTZLAFF 

09/26/01  PHONE  NO:  653-1577 

08/26/02***  54%  83% 


CM  1405(1) 

COUNTY  ROAD  350-SIDNEY 


PLANT  MIX  BITUMINOUS  OVERLAY,  & 
1.260  km  $ 


FRANZ  CONSTRUCTION,  INC 
SEAL  & COVER 

102,743  $ 122,620  $ 


0 


08/10/01  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

07/20/02***  0%  67% 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 


PRIME  CONTRACTOR 


MT.  DEPT.  FIELD  PROJECT  MANAGER 


PROJECT  DESIGNATION 


TYPE  OF  WORK 


ENGINEER 

ESTIMATE 


ORIGINAL 
CONTRACT 
AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


MODIF. 

STATUS 


AWARD  DATE 
WORK  BEG. 
WORK  COMP. 


PERCENT 

PROJECT 

COMPLETED 


CONT. 

TIME 

USED 


BR  9053 (27) 
MILK  RIVER 


N OF  TAMPICO 


SLETTEN  CONSTRUCTION  CO 
CONST  OF  CONTINUOUS  STEEL  BEAM  STRUCTURE  WITH  GRAVELED  APPRO 
0.449  1cm  $ 1,884,743  $ 1,236,837  $ 963,373 


09/07/01  F.P.M.  GREUFE,  LARRY 

10/18/01  PHONE  NO:  653-1574 

09/30/02***  78% 


19% 


PLH-STPS  323-1(13)62 
ALZADA  - NORTH 


WICKENS  CONSTRUCTION,  INC. 


GRADING  & GRAVEL  SURFACING 
16.100  km 


$ 4,080,875  $ 4,178,086 


1,651,382 


10/11/01  F.P.M.  BARTH,  TIM 

11/05/01  PHONE  NO:  233-3628 

06/30/04***  40% 


IM  94-6 (47)231 
WIBAUX-EAST  AND  WEST 


RIVERSIDE  CONTRACTING,  INC. 
MILLING, FILLING, PL  MIX  OVERLAY  & CULVERT  REPLACEMENT 
19.818  km  $ 4,963,749  $ 4,678,083  $ 1,055,641 


11/21/01  F.P.M.  SLASKA,  JIM 
04/09/02  PHONE  NO:  377-5296 
09/30/03***  23% 


19% 


STPP-NH-STPS-IM-STPX  0002(621) 
2 002 -D4 -DURABLE  PAVE.  MARK. 


EPOXY  PAVEMENT  MARKINGS 
0.000  km 


UNITED  RENTALS  HWY  TECH  INC 


628,410 


536,689 


03/25/02  F.P.M.  ARTHUR,  RONALD  T. 

/ / PHONE  NO:  787-5701 

06/30/02***  0%  12% 


NH  1-7(32)429 
FORT  BELKNAP  - EAST 
NH  1-8 (24)446 

PHILLIPS  COUNTY  LINE  - EAST 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 
PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 


PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 
31.490  km  $ 2,961,459  $ 3,975,012  $ 


39,753 


04/11/02 

/ / 

10/11/02* 


F.P.M.  MIKE  BUTZLAFF 
PHONE  NO:  653-1577 


9% 


STPS  253-1(8)0 
TERRY -NORTH 


J T L GROUP,  INC.  - HIGHWAY 
LEVELING,  SEAL  & COVER  AND  PIPE  REPLACEMENT 
0.431  km  $ 1,722,548  $ 1,648,429  $ 16,483 


04/11/02  F.P.M.  LAUCKNER,  JAMES 

05/13/02  PHONE  NO:  377-5296 

08/23/02***  1%  17% 


NH  1-9(41)544 
GLASGOW  - EAST 


CENTURY  COMPANIES,  INC. 
PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 
17.100  km  $ 1,108,913  $ 1,062,712  $ 


10,627 


04/11/02  F.P.M.  PISK,  RANDAL 

05/22/02  PHONE  NO:  228-9478 

08/23/02***  1% 


12% 


STPS  323-1(18)0 
EKALAKA- SOUTH 


PRINCE, 

LEVELING, PLANT  MIX  OVERLAY,  SEA  L & COVER 
34.788  km  $ 2,017,614  $ 


2, 174,091 


05/14/02  F.P.M.  RUDE,  DWAYNE 

/ / PHONE  NO:  233-3612 

09/20/02***  0% 


STPP  54-1(7)9 
2 KM  NORTH  OF  BIDDLE 


PRINCE,  INC 

PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 
16.700  km  $ 1,353,411  $ 1,285,753 


05/14/02  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO:  436-2704 

09/06/02***  0%  0% 


***  ESTIMATED  COMPLETION  DATE 
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CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/02 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT  % CONT . 

PROJECT  TIME 

COMPLETED  USED 

STPP  42-1(5) 0 

JUNCTION  MT  200  - NORTH 

PRINCE,  INC 

PLANT  MIX  OVERLAY, SEAL  & COVER 

28.531  mi  $ 1,531,516  $ 1,360,184  $ 0 

05/14/02 
/ / 

09/06/02*** 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

0%  0% 

GLENDIVE  DISTRICT  TOTALS 


$117,590,733  $117,429,317  $ 82,140,088 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

DPI  0194  (001)  F 

SHILOH  1-90  INTERCHANGE 

NORTHERN  LINE  LAYERS,  INC. 

GRADING,  AGG.  SURF.  PL.  MIX  BIT.SU  RF  . & SEAL  & COVER 

4.154  km  $ 14,524,331  $ 15,444,134  $ 15,791,219 

APPR 

05/02/01 

06/11/98 

08/10/98 

12/19/01 

F.P.M.  SLOE, 

PHONE  NO:  657 

100% 

DAVID  A. 

-0269 

99% 

STPP  14-5(15)169 

ROUNDUP -EAST 

WICKENS  CONSTRUCTION,  INC. 

GRADE, CEMENT  TREATED  BASE, PLAN  T MIX  SURFACING  & SEAL  & COVER 

19.333  km  $ 11,563,965  $ 9,648,986  $ 9,515,432 

11/25/98 

02/22/99 

06/30/02*** 

F.P.M.  BROWN 

PHONE  NO:  323 

99% 

GERRY 

-3699 

97% 

IM  90-8(132)438 

BILLINGS -MOSSMAIN  SCALE 

IM  90-8(139)437 

JTL  GROUP,  INC. -BILLINGS 

PL.MIX  BIT. SURF. , OVERLAY, SEAL,  & COVER, 2 NEW  BRIDGE  & 8 

APPR 

01/29/01 

APPR 

12/16/98 

03/15/99 

06/22/01 

F.P.M.  SLOE, 

PHONE  NO:  657 

DAVID  A. 

-0269 

MOSSMAIN  - BILLINGS 
CONTRACT  TOTAL 


GR.AGG.SURF,  PL.MIX  SURF,  SEAL  & COVER,  PCCP,  MCS  BLDG  & SCALE 
19.734  km  $ 10,173,185  $ 9,101,273  $ 12,162,545 


05/30/02 


100% 


93? 


PLH-STPS-CT  314-1(13)32  E.H.  OFTEDAL  AND  SONS,  INC.  APPR  09/01/99 

NORTHERN  CHEYENNE  BORDER  - NOR  GRADE , AGG . SURF .,  PLANT  MIX  BIT.  SURF,  SEAL  & COVER  02/21/02  11/16/99 

19.913  km  $ 9,237,472  $ 7,818,266  $ 10,405,495  11/01/01 


F.P.M.  FAVERO  CRAIG 
PHONE  NO:  657-0267 
100% 


93% 


NH  57-2(19)22  F 
GEYSER  - EAST 
NH  57-2 (20) 27  F 
12  KM  EAST  OF  GEYSER 
CONTRACT  TOTAL 


PRINCE,  INC 

CEMENT  TREATED  PULVERIZED  BASE  ,PMS,SEAL  & COVER 

CEMENT  TREATED  PULBERIZED  BASE  ,PMS,SEAL  & COVER 
20.430  km  $ 6,291,708  $ 4,617,268  $ 4,566,135 


APPR 

09/13/01 

APPR 

09/13/01 


03/16/00 

06/12/00 

10/10/01 


F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 


100% 


BR  9048(11)  EDWARD  T CORPS  CONST. 

STILLWATER  RIVER-N.E.  OF  ABSAR  GR. , AGG .APPROACHES , PRESTRESSED  CONCRETE  BEAM  BRIDGE 

0.663  km  $ 1,183,040  $ 823,782  $ 


945,603 


APPR  03/16/00  F.P.M.  STUDEBAKER,  RAYMOND 

08/13/01  04/05/00  PHONE  NO:  657-0273 

03/18/02  100%  98% 


STPU  1002  (9) 

WISCONSIN  TO  17TH  ON  RIMROCK 


JTL  GROUP,  INC. -BILLINGS  APPR  06/12/00 

RECONST  W/CURB, GUTTER, SIDEWALK  S, PLANT  MIX  BITUMINOUS  SURF  08/13/01  07/10/00 

1.079  km  $ 2,699,863  $ 3,145,343  $ 3,523,571  04/23/02 


F.P.M.  SHUPAK,TOM 
PHONE  NO:  657-0271 
100% 


BR  568-1(9)1  COP  CONSTRUCTION  CO. 

YELLOWSTONE  RIVER-NW  POMPEYS  P CONST  OF  PRESTRESSED  CONC.BEAM  BRIDGE, GRADING, AGGERGATE 

1.060  km  $ 2,736,398  $ 1,874,523  $ 


1,809,904 


08/31/00  F.P.M.  NELSON,  ROD 
10/10/00  PHONE  NO:  657-0264 
04/13/02  100% 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT 

DUMBER 

PRIME 

CONTRACTOR 

MT. 

. DEPT.  FIELD 

PROJECT 

MANAGER 

PROJECT 

DESIGNATIOM 

LEK^GTH  TYPE  OF  WORK  ENGIMEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  94-2 (28) 51 

HYSHAM  HILLS 

EMPIRE 

COLD  MILLING,  PULVERIZE,  PLANT  M IX  SURF.,  SEAL 
19.149  km  $ 6,888,544  $ 

SAND  AND  GRAVEL  COMPANY 

& COVER 

6,131,635  $ 6,255,221 

APPR 

05/30/02 

11/06/00 

01/09/01 

09/30/02*** 

F.P.M.  SLOE, 

PHONE  NO:  657 

98% 

DAVID  A, 

-0269 

90% 

STPP  28-2 (22) 70 

RED  LODGE  - NORTH 

COLD  MILLING, COLD 

RECYCLE, PLAN  T 

RIVERSIDE 

MIX  SURF. , SEAL 

CONTRACTING,  INC. 

& COVER, & PS 

APPR 

10/26/01 

11/06/00 

03/12/01 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  657-0207 

50.482  km 

$ 3. 

068,261  $ 3, 

225,039  $ 4,217,152 

09/30/02*** 

98% 

93% 

IM  94-1(61)47 

EMPIRE  SAND  AND  GRAVEL 

COMPANY 

11/27/00 

F.P.M.  SLOE,  DAVID  A. 

BIG  HORN  INTERCHANGE  E & W 

MILL,  PLANT  MIX  BITUMINOUS 

SURF 

AGING, SEAL  & COVER 

02/08/01 

PHONE  NO:  657-0269 

17.837  km 

$ 

2,185,015  $ 2,360,221  $ 

1,912,862 

07/09/02*** 

81% 

71% 

IM  90-8(149)399 

REEDPOINT - COLUMBUS 

IM  90-7 (77)364 

16  KM  EAST  OF  SWEET  GRASS 

CONTRACT  TOTAL 

COLD  MILLING,  PL  MIX  BITUM  SUR 

COUN  COLD  MILLING, PLANT  MIX  BITUM. S 

23.953  km  $ 

RIVERSIDE  CONTRACTING, 

F FILL  & OVERLAY\SEAL  & COVER 

URF.FILL  & OVERLAY/ SEAL  & 
3,191,843  $ 3,142,392  $ 

INC. 

2,883,765 

APPR 

08/13/01 

11/27/00  F.P.M.  JAY  MUHLBEIER 

02/01/01  PHONE  NO:  657-0207 

06/20/02*** 

92% 

64% 

NH  4-1  (23) 0 F 

WARREN  - NORTH  & SOUTH 

GRADING, AGG  SURF, PL  MIX  BIT  SU 
20.497  km  $ 

CENTURY  COMPANIES,  INC, 
RF,COLD  IN-PLACE  RECYCLE, 
7,351,605  $ 6,409,592  $ 

4,353,737 

12/19/00  F.P.M.  BERGEN,  PERRY 

03/05/01  PHONE  NO:  322-5870 

06/30/03***  68% 

60% 

SFCI  94-1(58)13 

RIVERSIDE  CONTRACTING,  INC. 

01/31/01 

F.P.M.  JAY  MUHLBEIER 

BALLANTINE  INT  - EAST  Sc  WEST 

MILL, FILL, SEAL 

Sc  COVER,  BRIDGE 

DECK  SURFACE  TREATMENT 

03/12/01 

PHONE  NO:  657-0207 

SFCI  94-1(59)8 

APPR 

09/19/01 

HUNTLEY  - BALLANTINE 

MILL, FILL, SEAL 

Sc  COVER  & GUARD 

RAIL  IMPROVEMENTS 

02/04/02 

CONTRACT  TOTAL 

25.490  km 

$ 

2,867,635  $ 2,739,748  $ 2,619,580 

100% 

84% 

IM  90-9(93)543 

MARVIN  A.  REHBEIN 

03/09/01 

F.P.M.  JAY  MUHLBEIER 

WYOLA  - SOUTH 

COLD  MILLING, FILL, SEAL  & COVER 

05/21/01 

PHONE  NO:  657-0207 

17.624  km  $ 

2,487,066  $ 2,691,176 

$ 2,284,496 

09/30/02*** 

85% 

81% 

IM  90-9(92)486 

MARVIN  A.  REHBEIN 

APPR 

03/09/01 

F.P.M.  JAY  MUHLBEIER 

TOLUCA  - EAST 

MILL, PLANT  MIX  BITUM 

SURFACING 

,SEAL  & COVER 

10/26/01 

04/11/01 

PHONE  NO:  657-0207 

26.482  km 

$ 

3,401,372  $ 3,883,120 

$ 4,871,110 

09/30/02*** 

98% 

94% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

. DEPT.  FIELD 

PROJECT 

MANAGER 

PROJECT  DESIGmTION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  14-5(17) 181 

19  KILOMETERS  EAST  OF 

ROUNDUP-  GRADING,  GRAVEL  & PLANT  MIX 

12.660  km 

M K 

SUR  FACING 
$ 6,545,224 

WEEDEN  CONSTRUCTION,  INC- 

$ 7,682,910  $ 7,914,790 

APPR 

02/26/02 

03/09/01 

04/13/01 

06/30/04*** 

F . P . M . BROWN 

PHONE  NO:  323 

98% 

GERRY 

-3699 

79% 

IM  90-7(72)392 

COP 

CONSTRUCTION  CO. 

APPR 

03/29/01 

F.P.M.  STUDEBAKER, 

RAYMOND 

REEDPOINT-E  ^ W STRUCTURES 

STRUCTURE  REHABILITATION 

01/17/02 

04/26/01 

PHONE  NO:  657-0273 

0.097  km 

$ 

934,791 

$ 1,085,191  $ 1,381,502 

07/16/02*** 

98% 

79% 

IM  56683 (1) 

SOUTH  FRONTAGE  ROAD  RELOCATION  GR,GRVL, 

2.100  km 

RIVERSIDE  CONTRACTING, 

PL  MIX  BIT  SURF,PORTLA  ND  CEMENT  SURF, SEAL  & COVER 
$ 3,059,893  $ 3,273,864  $ 

INC. 

1, 331, 504 

07/13/01  F.P.M.  SHUPAK,TOM 

08/06/01  PHONE  NO:  657-0271 

06/30/03***  41% 

35% 

CM  16-1(43)1 

MAIN  STREET  - BILLINGS  HEIGHTS  UPGRADE 

0.000  km 

EXISTING  TRAFFIC  SIGN 

$ 

MONTANA  LINES,  INC 
ALS.CURB  RAMPS, SIGNING  & 

343,469  $ 362,642  $ 

156, 258 

08/10/01  F.P.M.  FAVERO  CRAIG 

04/22/02  PHONE  NO:  657-0267 

06/09/02***  43% 

37% 

BR  311-2 (8)7 

COP 

CONSTRUCTION  CO. 

11/21/01 

F.P.M.  SLOE,  DAVID  A. 

BUCKINGHAM  COULEE  - 

■ 5 KM  E.  OF  BOX 

CULVERT  & APPROACHES 

12/18/01 

PHONE  NO:  657-0269 

0.596 

km 

$ 

418,763 

$ 332,069  $ 

157, 543 

08/22/02*** 

47% 

30% 

NH  61-3(14)55 

M K 

WEEDEN  CONSTRUCTION, 

INC. 

11/21/01 

F.P.M.  TILZEY,  RONALD 

BOHEMIAN  CORNER  - SOUTH 

PULVERIZE, WIDENING, PL  MIX 

SURF 

AGING, SEAL 

& COVER 

04/08/02 

PHONE  NO:  538-1320 

19.008  km 

$ 

4,195,363 

$ 3,761,168  $ 

637,665 

09/25/03*** 

17% 

13% 

SFCS  384-2(8)31 

TREASURE  COUNTY  LINE  - NORTH  LEVELING  & SEAL 

STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH  R SEAL  & COVER 

Sc  COVER 

J T L GROUP,  INC.  ■ 

- HIGHWAY 

02/20/02  F.P.M.  SLOE,  DAVID 
05/09/02  PHONE  NO:  657-0269 
07/05/02*** 

A. 

CONTRACT  TOTAL  40.100  km 

$ 

507,476  $ 434,434 

$ 

92,025 

21% 

4% 

STPP-STPS-NH-IM  0002(622) 

2002 -D5 -DURABLE  PAVE.  MARK.  APPLICATION  OF 

EPOXY  PAVEMENT 

ARROW  STRIPING  AND 

MARKINGS 

MFG.  , 

INC. 

02/20/02  F.P.M.  SLOE,  DAVID 
05/09/02  PHONE  NO:  657-0269 

A. 

0.000  km 

$ 

302,677  $ 270,839 

$ 

2,708 

07/01/02***  1% 

07/01/( 

BR  61-3 (17)67 

EDWARD  T COPPS  CONST. 

02/28/02 

F.P.M,  TILZEY,  RONALD 

BOX  ELDER  CR.  - 

- NE  OF  ROY 

CONSTRUCTION  OF  A CAST 

IN  PLAC 

E CONCRETE  BRIDGE 

05/14/02 

PHONE  NO:  538-1320 

0.000  km 

$ 

419,938  $ 442,247  $ 

9,424 

11/15/02*** 

2% 

10% 

* ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT  MANAGER 

.ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  90-8 (151)463 

J T 

L GROUP,  INC. 

- HIGHWAY 

04/11/02 

F.P.M.  STUDEBAKER,  RAYMOND 

PRYOR  CREEK  - BIG  HORN  COUNTY 

COLD  MILLING,  PLANT  MIX  OVERLAY 

,SEAL  Sc  COVER 

/ / 

PHONE  NO:  657-0273 

15.700  )4m  $ 

4,932,017 

$ 3,680,205 

$ 36,802 

11/08/02*** 

1% 

0% 

NH  61-1(12) 1 

J T 

L GROUP,  INC. 

- HIGHWAY 

05/14/02 

F.P.M.  BROWN  GERRY 

ROUNDUP  - NORTH 

MILL,  PLANT  MIX  SURFACE  OVERLAY 

, SEAL  & COVER 

/ / 

PHONE  NO:  323-3699 

9.800  km  $ 

668,247 

$ 672,462 

$ 0 

09/20/02*** 

0% 

0% 

CM  7199(13) 

CENTURY  COMPANIES, 

INC. 

05/14/02 

F.P.M.  TILZEY,  RONALD 

BRASSEY/CASINO  CR  - LEWISTOWN 

SEAL  Sc  COVER,  PMS  OVERLAY  & PAV 

EMENT  MARKINGS 

/ / 

PHONE  NO:  538-1320 

0.000  km  $ 

99,678 

$ 97,565 

$ 0 

08/30/02*** 

0% 

0% 

IM  0002(574) 

MARVIN  A.  REHBEIN 

05/14/02 

F.P.M.  FAVERO  CRAIG 

D5  - INTERSTATE  FENCING 

INTERSTATE  FENCING  & CATTLE  GU 

ARD  IMPROVEMENTS 

/ / 

PHONE  NO:  657-0267 

0 . 000  km  $ 

1,501,410 

$ 1,769,836 

$ 0 

09/19/03*** 

0% 

0% 

BR  14-5 (23) 155 

J Sc 

S CONSTRUCTION 

INC. 

05/14/02 

F.P.M.  FAVERO  CRAIG 

DRAINAGE- 13  KM  NORTHEAST 

OF  LA 

GRADING,  GRAVEL,  PLANT  MIX  SURFA 

CING,SEAL  & COVER  APP,REINF. 

/ / 

PHONE  NO:  657-0267 

0.740  km  $ 

608,309 

$ 589,139 

$ 0 

09/20/02*** 

0% 

0% 

IM  90-8(150)427 

J T 

L GROUP,  INC. 

- HIGHWAY 

05/14/02 

F.P.M.  SHUPAK,TOM 

PARK  CITY  - MOSSMAIN 

MILL, HOT  RECYCLE, PMS  OVERLAY, S 

EAL  & COVER 

/ / 

PHONE  NO:  657-0271 

STPS  532-1(8)0 

07/18/03*** 

LAUREL  - NORTH 

PAVEMENT  PULVERIZATION, TOP  COU 

RSE,PMS  OVERLAY, SEAL  & COVER 

CONTRACT  TOTAL 

0.046  km  $ 

4,931,837 

$ 3,814,173 

$ 0 

0% 

0% 

BR  9002(30) 

EDWARD  T COPPS  CONST. 

05/14/02 

F.P.M.  NELSON,  ROD 

FLY  CREEK  - 25KM  WEST  OF 

HARDI 

BRIDGE  REPLACEMENT  & APPROACH  ROADWAY  WORK 

/ / 

PHONE  NO:  657-0264 

0.023  mi  $ 

379,410 

$ 396,112 

$ 0 

10/18/02*** 

0% 

0% 

BILLINGS  DISTRICT  TOTALS 

$119,699,803 

$111, 721, 354 

$ 99,838,046 

81% 

TOTALS  FOR  ALL  PROJECTS: 


$525,913,522  $501,504,832  $354,285,081 


67% 
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CONSTRUCTION  BUREAU 
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PAYMENTS 
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WORK  COMP. 
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BR  33-1(20)0 

D.H. 

BLATTNER  & SONS, 

INC. 

APPR 

12/16/98 

F.P.M.  KALBERG,  J.  GARY 

BN  RR-LIBBY  BRIDGE  DECK  REHAB. 

BH  33-1(21)1 

KOOTENAI  RIVER  - LIBBY  PRESTRESS  BM  STRUCTURE  & APPRO 

STPP  33-1(24)0 

MT  37  & US  2 INTERSECTION  IMPR  STREET  & SIGNAL  MODIFICATIONS 

CONTRACT  TOTAL  0.644  mi  $ 

ACHES 

3,515,447 

$ 3,348,840  $ 

3,407,960 

01/28/02 

APPR 

09/13/01 

APPR 

10/31/00 

03/08/99 

05/15/02*** 

PHONE  NO:  751-2040 

98%  93% 

NH  7-1(70)0 

LOST  TRAIL  PASS  REST  AREA 

REST  AREA  STRUCTURES  t PARKING 
0.000  )cm  $ 

JOHN  BIELBY  CONSTRUCTION 

1,095,659  $ 940,332  $ 986,779 

APPR 

01/28/02 

06/15/99 

07/19/99 

10/30/01 

F.P.M.  BENEDIK,  TOM 

PHONE  NO : 

100% 

118% 

NH-STPE  7-2(25)78  F 

LOLO- SOUTH 

GR.AGG  & PL  MIX  BIT  SURF,S  & C 
8.995  mi  $ 

JTL  GROUP,  INC.-  MISSOULA 
, SIGN, CONCRETE  BEAM  BRIDGE 

7,551,043  $ 7,022,657  $ 6,956,879 

APPR 

08/22/01 

11/16/99 

02/14/00 

07/17/01 

F.P.M.  CYR,  MARK 

PHONE  NO:  B23-5863 

100% 

100% 

CM-BR  8107(12) 

CLARK  FORK  - MISSOULA 

GR,AGG  &,PL  MIX  BIT  SURF, SEAL  ( 
0.539  !<m  $ 

BODELL  CONSTRUCTION  COMPANY 
i COVER, BRIDGE  REPLACEMENT 

5,510,210  $ 7,017,632  $ 6,864,316 

02/08/00 

04/11/00 

05/15/02*** 

F.P.M.  HEMBREE,  TAMI 

PHONE  NO:  523-5856 

98% 

92% 

STPS  503-1(6)4 

FOYS  CANYON  ROAD 

GRADE, AGG. , SURF. , PLANT  MIX  SUR 
3.612  )cm  $ 

SCHELLINGER  CONST  CO., INC. 

F . , SEAL  & COVER 

1,979,457  $ 1,904,198  $ 2,254,979 

APPR 

01/17/02 

10/24/00 

11/06/00 

07/20/02*** 

F.P.M.  HAM,  DANIEL 

PHONE  NO:  295-4049 

98% 

100% 

STPP  6-1(86)99 

DIXON  - WEST 

GRADE , AGG . SURF  . PLANT  MIX  SURF. 
15.750  km  $ 

SCHELLINGER  CONST  CO., INC. 

,SEAL  & COVER 

5,881,894  $ 6,027,749  $ 6,616,752 

APPR 

10/26/01 

11/06/00 

11/28/00 

09/10/03*** 

F.P.M.  JOHNSON,  ROBERT 

PHONE  NO:  523-5864 

98% 

L. 

82% 

NH  1-1 (47) 57  F 

PLEASANT  VALLEY 

GRADING,  GRAVEL,  PLANT  MIX  BITUM 
8.100  km  $ 

JTL  GROUP,  INC. -DBA  A-1  PAVING 
SURF, BRIDGE  REV ., SEAL  & COVER 

5,749,412  $ 5,343,464  $ 6,146,289 

APPR 

01/28/02 

03/09/01 

03/26/01 

09/30/03*** 

F.P.M.  ROBERTS,  JAMES 

PHONE  NO:  751-2041 

98% 

98% 

BH  269-1(22)21 

BITTERROOT  RIVER-NW  STEVENSVIL 

WIDEN  BRIDGE, GRADE, GRAVEL, PL  M 
0.452  km  $ 

FRONTIER-WEST,  L.L.C. 

IX  SURF, SEAL  & COVER, APPROACHE 

1,878,203  $ 1,674,456  $ 1,386,924 

03/29/01 

05/01/01 

08/09/02*** 

F.P.M.  HEMBREE,  TAMI 

PHONE  NO:  523-5856 

83% 

81% 

* ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/02 


DATE; 07/09/02 

***  MISSOULA  DISTRICT 

* * * 

PAGE  NO : 2 

PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

. DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK  ENGINEER 

ESTIMATE 

ORIGINAL 

(XJNTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM-STPHS  90-1(144)5 

ALPINE 

CONSTRUCTION, 

INC. (OBS) 

03/29/01 

F.P.M.  JOHNSON,  ROBERT  L. 

MEDIAN  RAIL  - MINERAL  COUNTY 

CONCRETE  MEDIAN  RAIL  &.  DRAINAG  E 

05/14/01 

PHONE  NO:  523 

-5864 

19.000  km  $ 4,483,642 

$ 

3,185,412 

$ 3,165,513 

11/09/01 

100% 

84% 

STPS  213.-1(5)0 
ROMAN  - WEST 
STPS  487-1(13)0 
WHITEFISH  - BIG  MOUNTAIN 
STPS  556-1(2)0 
THOMPSON  RIVER  ROAD 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 


PLANT  MIX  OVERLAY, SEAL  & COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 

PLANT  MIX  OVERLAY,  SEAL  & COVER 
34.810  km  $ 944,972  $ 


APPR  03/29/01 

10/26/01  06/25/01 

APPR  09/07/01 

10/26/01 
APPR 
10/26/01 


837,948 


805, 627 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 


100% 


85% 


NH-BH-STPHS  1-2(103)137 
BRIDGE  DECK  - COLUMBIA  FALLS 


TAMIETTI  CONST.  CO.,  INC. 

BRIDGE  DECK,  HANDRAIL  REPAIR, SE  ISMIC  RETROFIT  & GRADE, PL  MIX 
0.179  km  $ 1,076,460  $ 855,651  $ 870,601 


05/11/01  F.P.M.  KALBERG,  J.  GARY 

06/21/01  PHONE  NO:  751-2040 

06/27/02  100%  99% 


NH  0002 (395) 

D1 -NON- INTERSTATE  GUARDRAIL 


SCOTT  LONG  CONSTRUCTION,  INC. 
GUARDRAIL  & BRIDGE  RAIL  RREPLA  CEMENT  & UPGRADING 
0.000  km  $ 513,398  $ 600,558  $ 565,616 


APPR  06/01/01 
01/29/02  06/25/01 

04/15/02 


F.P.M.  CYR,  MARK 
PHONE  NO:  523-5863 
100% 


98% 


STPHS  0002(385)  SCOTT  LONG  CONSTRUCTION,  INC. 

1995 -D1 -GUARDRAIL/SLOPE  FLATTE  GUARDRAIL  & SLOPE  FLATTENING 

0.000  km  $ 127,023  $ 149,194  $ 148,516 


APPR  06/01/01 
02/14/02  06/25/01 

04/16/02 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 
100% 


83% 


BR  1-2(86)180  FRONTIER -WEST,  L.L.C. 

MIDDLE  FORK  FLATHEAD  RIVER-SE  CONST. OF  WELDED  PLT  GIRDEER  BR  IDGE, GR, GRVL, PL .MIX  SURF.& 

0.570  km  $ 3,765,960  $ 3,786,455  $ 2,952,560 


07/13/01  F.P.M.  KALBERG,  J.  GARY 

09/10/01  PHONE  NO:  751-2040 

06/30/03***  78% 


53% 


STPX  20(19)  MUNGAS  COMPANY,  INC. 

PETERSON  RANCH-WETLAND  MITIGAT  GRADING, IRRIGATION  STRUCTURES  , FENCING  & SEEDING 

0.000  km  $ 381,241  $ 230,826  $ 


242,678 


07/13/01  F.P.M.  SULLIVAN,  SHEILA 

12/04/01  PHONE  NO:  523-5877 

06/18/02  100%  48% 


NH  41(24) 

CAMP  CREEK  RESTORATION 
NH  7-1(58)9  F 
SUIA  N&S 
CONTRACT  TOTAL 


D.H.  BLATTNER  & SONS,  INC. 

GR, GRVL, PL. MIX  SURF, SEAL  & COV  ER, PRESTRESSED  CONCRETE  BRIDGE 

WETLAND  MITIGATION, STREAM  PROT  ECTION 
11.821  mi  $ 12,382,249  $ 10,723,011  $ 8,701,922 


07/13/01 

08/15/01 

06/06/04* 


F.P.M.  BENEDIK, 
PHONE  NO : 


81% 


54% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/02 

DATE -.07/09/02  ***  MISSOULA  DISTRICT  ***  PAGE  NO;  3 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SMP  3199(02)  MT  MAT'LS,  INC.(DBA)LS  JENSEN 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

57.250  mi  $ 508,406  $ 538,850  $ 568,265 


07/13/01  F.P.M.  SULLIVAN,  SHEILA 

07/18/01  PHONE  NO:  523-5877 

06/06/02  100%  11/01/01 


IM  90-3  (79)173  JIM  GILMAN  EXCAVATING  INC. 

GARRISON-BECK  HILL  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

IM  90-3 (80) 180 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 
IM  90-3 (83)163 

GOLD  CREEK-EAST  & WEST  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

CONTRACT  TOTAL  41.224  km  $ 12,435,994  $ 11,751,484  $ 2,699,245 


12/13/01  F.P.M.  CYR,  MARK 

03/08/02  PHONE  NO:  523-5863 

09/06/03*** 


23% 


22% 


NH  5-2(95)47 

RONAN  TRAFFIC  SIGNALS 


SCOTT  CONSTRUCTION,  INC. 

UPGRADE  OF  TRAFFIC  SIGNALS, CUR  B & SIDWALK, SIGNING  & PAVE 
0.000  km  $ 140,455  $ 158,159  $ 


212,727 


02/20/02  F.P.M.  JOHNSON,  ROBERT  L. 

04/15/02  PHONE  NO:  523-5864 

08/19/02***  98%  05/17/02 


NH-STPP-IM-STPX- 

•STPS 

0002(618) 

ARROW  STRIPING  AND 

MFG.  . 

, INC. 

2002-Dl-DURABLE 

PAVE. 

, MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

0.000  km 

$ 

657,449  $ 598,192 

$ 

200, 038 

02/20/02  F.P.M.  SULLIVAN,  SHEILA 

06/11/02  PHONE  NO:  523-5877 

07/15/02***  33%  07/15/02 


STPP  56-1 (3) 0 
BULL  LAKE  - SOUTH 


JTL  GROUP, INC. -DBA  A-1 

PAVING 

02/20/02 

F.P.M.  HAM,  DANIEL 

WIDENING, PULVERIZING, PL 

MIX  OV 

ERLAY, SIGNING  & BRIDGE  REPAIR 

04/01/02 

PHONE  NO:  295-4049 

0.000  km 

$ 

4,721,656  $ 4,754,719  $ 

984,411 

11/15/02*** 

21% 

39% 

STPX  45(29) 

DIXON  WETLAND  MITIGATION 

WETLAND  MITIGATION 

GOOSE  BAY 

EQUIPMENT 

0.000  km 

$ 

295,397  $ 

182, 102 

02/28/02  F.P.M.  JOHNSON,  ROBERT  L. 

04/03/02  PHONE  NO:  523-5864 

08/19/02***  98%  06/01/02 


IM  90-2(102)106 
MISSOULA  - BONNER 


JTL  GROUP, 

INC.-  MISSOULA 

03/25/02 

F.P.M.  SULLIVAN,  SHEILA 

CRACK  AND  SEAT, PLANT  MIX 

SURFA 

CING  OVERLAY,  SEAL 

AND  COVER 

05/22/02 

PHONE  NO:  523-5877 

0.000  km 

$ 

2,973,320  $ 2, 

326,681  $ 170,632 

09/13/02*** 

7% 

STPS  257-1(4)0 
SUPERIOR  - SOUTHEAST 


PLANT  MIX  OVERLAY,  SEAL  AND  COV 
0.050  km  $ 


MT  MAT'LS,  INC.(DBA)LS 
ER, SLOPE  FLATTENING  AND 
786,396  $ 728,693  $ 


JENSEN 

105,413 


03/25/02 

05/20/02 

09/13/02*** 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

14%  48% 


* * * 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

, DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODI F . 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  7-1(95)47 

MONTANA  LINES,  INC 

04/11/02 

F.P.M.  BENEDIK, 

TOM 

SIGNAL  UPGRADE  - HAMILTON 

SIGNAL  UPGRADE, SIGNING  t PAVEM 

ENT  MARKING 

/ / 

PHONE  NO : 

NH  7-1(96)67 

SIGNAL  - NW  OF  STEVENSVILLE 

SIGNAL  UPGRADE, SIGNING  & PAVEM 

ENT  MARKING 

07/05/02*** 

CONTRACT  TOTAL 

0.000  km  $ 

95,889  $ 

85,871 

$ 

861 

1% 

20% 

NH  24-1(55) 16 

MT  MAT' 

'LS,  INC. (DBA) LS 

JENSEN 

04/11/02 

F.P.M.  JOHNSON, 

ROBERT  L. 

POTOMAC -EAST 

PLANT  MIX  OVERLAY  AND  SEAL  St  C 

OVER 

/ / 

PHONE  NO:  523-5864 

SFCS  271-2(2)18 
HELMVILLE-EAST  St  WEST 

SFCS  348-1(4)0 

LEVELING, PLANT  MIX  OVERLAY, SEA 

L & COVER 

05/16/03*** 

PHILIPSBURG-WEST 

SFCP  19-1  (26  )27 

LEVELING, PLANT  MIX  OVERLAY, SEA 

L & COVER 

GEORGETOWN  LAKE -NORTH 

COLD  MILLING, PLANT  MIX  OVERLAY 

,SEAL  & COVER 

CONTRACT  TOTAL 

30.671  km  $ 

3,281,528  $ 

2,797,999 

$ 

27,978 

1% 

24% 

BH  52-2(27)50  EDWARD  T COPPS  CONST. 

SPRING  CR  - E OF  KALISPELL  BRIDGE  DECK  REHABILITATION 

0.000  km  $ 215,865  $ 307,216  $ 3,073 


04/11/02 

06/11/02 

10/11/02*** 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO;  751-2046 

1%  0% 


NH  5-2(117)61 

POLSON  - NORTH 

STPP  33-1(32)0 

CALIFORNIA  STREET  - LIBBY 

STPP  33-1(33)10 

LIBBY  - DAM  N.  S=  S . 

STPP  36-1(20) 16 
HOT  SPRINGS  N.  & S. 

STPS  424-1(6)0 

KALISPELL  - NORTH 

SFCS  548-1(7)0 

WEST  RESERVE  DR.-  KALISPELL 

STPP  52-1(24)3 

5 KM  E.  OF  POLSON -EAST 

CONTRACT  TOTAL 


JTL  GROUP,  INC.  - KALISPELL 

PLANT  MIX  OVERLAY, SEAL  & COVER 
SEAL  & COVER 
SEAL  & COVER 

PLANT  MIX  OVERLAY,  SEAL  & COVER 
PLANT  MIX  OVERLAY,  SEAL  t COVER 
SEAL  St  COVER 

PLANT  MIX  OVERLAY,  SEAL  St  COVER 

79.950  km  $ 1,960,300  $ 1,687,791  $ 16,881 


05/14/02  F.P.M.  HANCOCK,  DALE 

/ / PHONE  NO:  751-2043 

09/20/02*** 


1% 


17% 


SFCP  6-1(93)69  RIVERSIDE  CONTRACTING,  INC. 

WEEKSVILLE  - EAST  PLANT  MIX  OVERLAY,  LEVELING,  SEA  L St  COVER 

STPP  6-1(96)51 

THOMPSON  FALLS  - EAST  SEAL  & COVER 


05/14/02  F.P.M.  ROBERTS,  JAMES 
OSl3)lOX  phone  NO:  751-2041 
OT/20/02^** 


***  ESTIMATED  COMPLETION  DATE 
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DATE: 07/09/02 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/02 
***  MISSOULA  DISTRICT  *** 

PAGE 

NO:  5 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  6-1(97)91 

PERMA  - EAST  & WEST 

PLANT  MIX  OVERLAY,  SEAL  & COVER 

SFCS  559-1(1)0 

JCT  US  93  - EAST 

SEAL  & COVER 

CONTRACT  TOTAL 

36.300  km  $ 942,391 

$ 978,960 

$ 364,380 

37% 

15% 

BH  24-1(52)6 

TAMIETTI  CONST.  CO. 

, INC. 

05/14/02 

F.P.M.  HEMBREE,  TAMI 

BLACKFOOT  RIVER- 6 KM  E OF 

BONN  BRIDGE  REHABILITATION 

06/10/02 

PHONE  NO:  523-5856 

0.000  km  $ 691,276 

$ 768,552 

$ 159,739 

06/13/03*** 

21% 

15% 

NH  5-3 (78)125 

MONTANA  LINES,  INC 

06/07/02 

F.P.M.  MITCHELL,  JAMES 

D. 

SIGNAL-OS93/MT40-WHITEFISH 

UPGRADE  TRAFFIC  SIGNALS , LIGHTI  NG,ADA  CURBS, SIDEWALKS  & PAVE 

/ / 

PHONE  NO:  751-2046 

0.000  km  $ 91,381 

$ 87,392 

$ 0 

09/20/02*** 

0% 

0% 

NH  7-1 (97)45 

BLAHNIK  CONSTRUCTION,  INC. 

06/07/02 

F.P.M.  JOHNSON,  ROBERT 

L. 

US  93  - HAMILTON 

MILLING,  PMS  OVERLAY,  SEAL  Sc  COV  ER 

/ / 

PHONE  NO:  523-5864 

NH  93-1(15)0 

07/20/02*** 

LOLO  PASS  - EAST 

LEVEL, PMS  OVERLAY, SEAL  & COVER 

SFCS  203-1(10)0 

STEVENSVILLE  - NORTH 

CRACK  SEALING, SEAL  & COVER 

SFCX  81024(3) 

SKALKAHO  ROAD 

LEVELING, PMS  OVERLAY, SEAL  t CO  VER 

CONTRACT  TOTAL 

46.373  mi  $ 2,925,210 

$ 3,367,790 

$ 0 

0% 

0% 

MISSOULA  DISTRICT  TOTALS 

$ 89,559,182 

$ 84,768,831 

$ 57,772,239 

66% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE:  07/09/02 

CONSTRUCTION  REPORT  FOR  PERIOD 

***  BUTTE  DISTRICT  * 

ENDING  06/30/02 

PAGE  NO : 6 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD 

PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE 

OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPS  278-1(13)30 

CARROLL  HILL  - EAST  & WEST 

GR^GRAL, PL 

7.837  mi 

MIX  SURFACING 

M K WEEDEN  CONSTRUCTION,  INC. 

$ 3,161,119  $ 2,832,172  $ 2,900,194 

APPR 

03/06/01 

05/04/99 

05/24/99 

09/27/01 

F.P.M.  HARRIS 

PHONE  NO:  494 

100% 

, DEAN 

-9643 

90% 

STPP  13-1(33)36 

CAMERON  - NORTH  & SOUTH 

GRADE, GRAVEL, PLANT  MIX 

18.300  km 

SURFACE 

$ 

A.M.  WELLES,  INC. 

5,735,355  $ 5,713,401  $ 

6,003,311 

APPR 

03/06/01 

10/07/99 

11/15/99 

11/28/01 

F.P.M.  BRAZILL, WILLIAM 

PHONE  NO:  684-5609 

100% 

98% 

BR  13-2(2)83 

JEFFERSON  RIVER  - 20.4KM 

SW  OF  GR,AGG  & PL. MIX  SURF, PRESTRESS 

0 . 600  km  $ 

MORGEN  & OSWOOD  CONST. 

ED  CONCRETE  BEAM  BRIDGE 
2,712,516  $ 1,848,513  $ 

CO., INC 

1, 890, 280 

APPR 

08/13/01 

11/16/99 

12/21/99 

10/12/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

100% 

115% 

STPP  29-4 (22) 89 

PARK  & GALENA -BUTTE 

COLD  MILLING, PLANT  MIX 
1.176  km 

SURFACI 

$ 

JIM  GILMAN  EXCAVATING 

NG,SEAL  & COVER  & SIGNALS 
799,375  $ 708,178  $ 

INC. 

816,689 

APPR 

03/06/01 

12/09/99 

03/21/00 

08/19/02*** 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

98% 

102% 

STPS  399-1 (3) 0 

WHITETAIL  ROAD 

GR . , AGG . 

, BIT . SURF, PRESTRESSED 

JTL 

BE/VM  BRIDGE 

GROUP,  INC. -BELGRADE 

WIDENING 

APPR 

12/14/00 

03/16/00 

04/03/00 

F.P.M.  CLARY, DAN 

PHONE  NO:  494-9649 

16.315  km 

$ 

3,003,413 

$ 2,693,265  $ 2,919,690 

05/10/02 

100% 

94% 

IM  90-5(55)249 

BLAHNIK 

CONSTRUCTION, 

INC. 

APPR 

04/11/00 

F.P.M.  STARCEVICH  JOHN  R. 

WHITEHALL  - CARDWELL 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

03/06/01 

05/16/00 

PHONE  NO:  287-3868 

IM  90-5(54)257 

APPR 

09/14/01 

CARDWELL  - EAST 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

09/17/01 

STPP  13-1(32)75 

APPR 

HARRISON  - SAPPINGTON  JCT. 

PLANT  MIX 

OVERLAY , SEAL 

& 

COVER 

03/06/01 

CONTRACT  TOTAL 

36.120  km 

$ 

6,698,864  $ 

7,084,784  $ 

7,348,012 

100%  98% 

STPP  59-2(9)49 

RINGLING  - NORTH 

GRADING,  GRAVEL,  PLANT  MIX 

BITUM 

S K 

SURF,  SEAL 

CONSTRUCTION, 

& COVER 

INC. 

APPR 

05/30/02 

07/06/00 

07/17/00 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

12.576  mi 

$ 

4,464,227 

$ 4,171,267 

$ 4,128,813 

12/13/01 

100%  95% 

BR  9016(19) 

GALLATIN  RI VER-GALLATIN  GATEWA  2 PRESTRESSED  CONC . BEAM  BRIDGE 

S, 

COP  CONSTRUCTION  CO. 
PLANT  MIX  BITUM. APP, SEAL 

& 

08/31/00 

01/19/01 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

0.949  mi  $ 

1, 

183,619  $ 1,138,408 

$ 1,094,186 

05/15/02*** 

96%  86% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/02 

DATE: 07/09/02  *»*  BUTTE  DISTRICT  ***  PAGE  NO:  7 


PROJECT  NUMBER 

PRIME  CX)NTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

CM  1201(6) 

SIGNAL-NORTH  19TH  & BAXTER-BOZ 


INSTALL  SIGNALS  W/GRADING, GRAV 
0.168  km  $ 


JTL  GROUP,  INC. -BELGRADE 
EL,&  PLANT  MIX  SURFACING 
364,607  $ 462,392  $ 


448, 047 


APPR 

08/13/01 


09/28/00 

04/09/01 

09/07/01 


F.P.M.  HELD,  TERRY 
PHONE  NO:  683-4434 
100% 


140% 


STPHS-STPS-STPU  25(27) 
ONE  MILE  EAST  OF  HELENA 


GRADE, AGG. SURF,  PLANT  MIX  SURF. 
2.795  km  $ 


S K CONSTRUCTION,  INC. 
.SEAL  & COVER, & CONC . SLAB 
2,061,164  $ 1,749,409  $ 


2, 164,412 


APPR 

01/28/02 


11/06/00  F.P.M.  CARLSON, JACK 

03/26/01  PHONE  NO:  457-0526 

06/22/02***  98% 


102% 


IM  90-3  (78)180 

BECK  HILL  - DEER  LODGE  E.B. 

PLANT  MIX  OVERLAY,  SEAL 

Sc  COVER 

JIM  GIU-IAN  EXCAVATING 

& BRIDGE  DECK  TREATMENT 

INC. 

APPR 

10/26/01 

11/27/00 

01/29/01 

F.P.M.  ARVISH.MIKE 

PHONE  NO:  563-7261 

13.661  km 

$ 

3,474,877  $ 2,909,950  $ 

2,886,582 

05/13/02 

100% 

96% 


BR  9016(30)  HALL  CONSTRUCTION  SERVICES  APPR 

ROCKY  CREEK  BRIDGE  - 3 KM  EAST  CONST  OF  PRESTRESSED  TRI-DECK  BEAM  BR,  GRADING  & GRAVELING  10/26/01 

0.340  km  $ 353,061  $ 315,450  $ 291,603 


11/27/00 

03/26/01 

04/04/02 


F.P.M.  GRAV AGE, DANIEL 
PHONE  NO:  222-8110 

100%  92% 


IM  15-2  (68)130 
BUTTE -ELK  PARK 
IM  15-2(72)121 
NISSLER-BUTTE 
CONTRACT  TOTAL 


JIM  GILMAN  EXCAVATING  INC. 

COLD  MILLING, PAVEMENT  PULVERIZ  AT I ON, PLANT  MIX  SURFACING 
PLANT  MIX  OVERLAY, SEAL  & COVER 

24.010  km  $ 8,037,938  $ 8,527,271  $ 5,576,662 


11/27/00  F.P.M.  HARRIS,  DEAN 

12/03/00  PHONE  NO:  494-9643 

09/30/02*** 


65% 


45% 


NH-STPHS  11-1(36)34 
EMIGRANT  - NORTH 


MT 

PLANT  MIX  BITUMINOUS  OVERLAY,  T URN  LANES 
16.095  km  $ 1,247,605 


MAT'LS,  INC.{DBA)LS  JENSEN 
& GUARDRAIL 

$ 1,240,231  $ 1,311,428 


APPR 

01/17/02 


11/27/00 

03/19/01 

10/18/01 


F.P.M.  SCHULZ , TOM 
PHONE  NO:  585-0453 
100% 


96% 


IM  15-4(86)190 
HELENA-NORTH  & SOUTH 


COLD  MILL,  PLANT  MIX  OVERLAY, 

SE 

RIVERSIDE  CONTRACTING,  INC. 

AL  & COVER,  BRIDGE  REHAB 

APPR 

02/27/02 

11/27/00 

03/26/01 

F.P.M.  CARLSON, JACK 

PHONE  NO:  467-0526 

9.444  km 

$ 

3,194,950  $ 2,833,761  $ 2,854,583 

06/29/02*** 

98% 

120% 

IM  90-5(57)264 
MILLIGAN  CANYON 

SEAL 

& 

COVER 

IM  15-3(57) 163 
BOULDER  HILL 

SEAL 

& 

COVER 

STPP  69-1(16)1 

WHITEHALL  - EAST 

AND  NORTH 

SEAL 

Sc 

COVER 

STPP  55-3(10)12 
LEGION  AVE.  WEST 

- WHITEHALL 

SEAL 

&. 

COVER 

MARONICK  CONST.  LLC 

APPR 

01/31/01 

F.P.M.  CLARY, DAN 

10/26/01 

APPR 

10/26/01 

APPR 

10/26/01 

APPR 

10/26/01 

04/03/01 

11/05/01 

PHONE  NO:  494-9649 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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PAGE 

NO:  8 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT  : 

PROJECT 

COMPLETED 

k CONT. 

TIME 

USED 

STPP  69-1 (15) 0 

LEGION  AVE.  EAST  - WHITEHALL  SEAL  & COVER 

CONTRACT  TOTAL  72.494  km  $ 

1,699,926  $ 1,588,107  $ 1,515,861 

APPR 

10/26/01 

100% 

113% 

BR  9029(18) 

MADISON  RIVER  - 58  KM  SO  OF 

EN  RELOCATE  THRU-TRUSS, CONCRETE  D 

0.095  km  $ 

SLETTEN  CONSTRUCTION  CO 

ECK  & ABUTMENT, AGG  SURF  APPROA 

542,443  $ 562,010  $ 528,484 

01/31/01 

06/19/01 

05/30/02 

F.P.M.  BRAZILL, WILLIAM 

PHONE  NO:  684-5609 

100% 

95% 

IM  90-5(58)274 

THREE  FORKS  - WEST 

CRACK  SEAL,  PL  MIX  SURF  OVERLAY 
6.795  km  $ 

JIM  GILMAN  EXCAVATING  INC. 

,SEAL  & COVER, BRIDGE  REHAB 

4,639,919  $ 3,798,195  $ 3,382,079 

03/09/01 

04/16/01 

06/30/03*** 

F.P.M.  HELD,  TERRY 

PHONE  NO:  683-4434 

89% 

113% 

STPS  278-1(17)43 

JACKSON  - WISDOM 

PLANT  MIX  OVEERLAY  & SEAL  & CO 
28.600  km  $ 

BLAHNIK  CONSTRUCTION,  INC. 

VER 

1,318,294  $ 1,266,324  $ 1,107,797 

05/11/01 

08/27/01 

06/30/02*** 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

87% 

111% 

NH  15-4(85)  193  F 

CEDAR  STREET  INTERCHANGE -HELEN  GRADE, AGG  SURF, PL. MIX  SURF . , SE 

2.688  km  $ 

MARONICK  CONST.  LLC 

AL  & COVER, SIGN, LIGHT, STEEL 

3,648,604  $ 3,153,678  $ 2,159,368 

05/11/01 

06/26/01 

06/30/03*** 

F.P.M.  CHRISTENSEN, KEVIN 

PHONE  NO:  495-1506 

68%  81% 

BR  9034 (4) 

SHIELDS  RIVER  BRIDGE  - S.E. 

OF  CONST  OF  REINFORCED  CAST  IN  PL 

0.213  km  $ 

SLETTEN  CONSTRUCTION  CO 

ACE  CONC  SLAB  BR,APP  & GRVL 

348,838  $ 348,225  $ 335,741 

06/01/01 

07/17/01 

12/20/01 

F.P.M.  CHRISTENSEN, KEVIN 

PHONE  NO:  495-1506 

100%  83% 

IM  0002(500) 

BUTTE  AREA  SEISMIC  RETROFIT 

BR  DECK  REHAB  & SEISMIC  RETRO, 
0.308  km  $ 

SLETTEN  CONSTRUCTION  CO 

BR  GIRDER  REPAIR, BR  APPR  MODIF 

1,390,173  $ 1,237,273  $ 1,399,085 

APPR 

01/28/02 

06/01/01 

07/16/01 

05/03/02 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO:  494-9635 

100% 

96% 

STPP  29-1 (31) 50 

SILVER  STAR  - NORTH  & SOUTH 

GRADING,  GRAVEL  Se  PLANT  MIX  SUR 
6.965  km  $ 

M A DEATLEY  CONSTRUCTION 

FACING 

6,494,756  $ 6,513,198  $ 5,650,765 

08/10/01 

09/17/01 

06/30/04*** 

F.P.M.  STARCEVICH  JOHN 

PHONE  NO:  287-3868 

87% 

R. 

44% 

STPP  29-1(37)43 

TWIN  BRIDGES  - NORTH 

GRADING, GRAVEL, PLANT  MIX  SURFA 
9.936  km  $ 

JIM  GILMAN  EXCAVATING  INC. 

CING 

4,689,089  $ 4,293,493  $ 2,781,901 

09/07/01 

10/24/01 

06/30/04*** 

F.P.M.  BRAZILL, WILLIAM 

PHONE  NO:  684-5609 

65% 

40% 

***  ESTIMATED  COMPLETION  DATE 


'lywjw 'sctfTOOsftflJba 
«j>i5a  ooisOT  JO*  r««as  !b»:.'TV>3srraBl» 
' ' Tmnr^ii^  itrsnis 


’ ' S'.gc'wm.a-  'it*? as. 

. AT  ■ - K*t  ?'■> 

■:  -=r  . -.■  -n  ^ 

.- .1 -f.  jjgjiWT'paa 


( 


JPiC« 


- >? 


ulUt.  -. 


a»i 


.->1 


s:»^«en^#  I awc"^ 


A vJ*tea 
w<  '«*  St 


«u»fVi  f»  Wt  Tu 
mia  ■ivA  inTiBiy  s 
'3 


‘'  aw' 

■.■.^♦T  T.'^SHV  S1-|OCkI3?l  h!>  ?0  03  »®f  **  - 

<rji  «C  0 ^ 


■ v,  _ , - CJJSfW  !C-<JSW 

! ■•t.?£“'BSlt  "i^rm 

-J  -.  ■/  . .rv. ;-  _ 


— m . 

■.  vj. '.  V#-  ■!••!  ^-  iV'5.»iri  iV4  a«{«?v 


'>/M0'ii  Si3 

j;,  -’{,  ) -»r  . -'.O'-'J  r^UyUHfti-  , 


, 1-.-5  1 sVi»  Ht 
1 feiii  '--  .*-  HjPW® 


-j-  ! : es  -HTO 


("  u-Ci  7'rw 

H>iV  iwAi'iiffa  H'l^ 


sr-«  «ri,'ra  7W-0.  c7RW.«f*TOT  *»*  - 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STP0  5807(8)  MARONICK  CONST.  LLC  10/11/01  F.P.M.  CHRISTENSEN, KEVIN 


NORTH  MAIN  STREET-HELENA 

GR,GRAVL,PL  MIX  SURF, PED  UNDPS 

, PRSTR  CONC 

BR  8-2(47)43 

LYNDALE  OVERPASS -HELENA 

GRADE, GRAVEL, PLANT  MIX 

SURF, PE 

D UNDERPASS, 

CONTRACT  TOTAL 

1.706  mi 

$ 

6,374,477 

HDP-IR  9113 (001) F 

N 19TH  INTERCHANGE  LANDSCAPE 

LANDSCAPING 

0.000  km 

$ 

A.M. 

41,960 

BEAM  STR,  WATER, 

APPR 

11/12/01  PHONE  NO:  495-1506 

09/30/03*** 

WATER, SEWER, SIGNAL 
$ 5,843,595  $ 2,266,035 

04/11/02 

39% 

34% 

WELLES,  INC. 

12/13/01 

F.P.M.  MCCORMICK,  THOMAS 

05/13/02 

PHONE  NO:  586-5074 

$ 37,540 

$ 

25,584 

09/15/02*** 

68%  50% 

BR  422-1(5) 2 

SLETTEN 

CONSTRUCTION  CO 

IRR  CANAL-EAST  OF 

BR  422-1 (4) 0 

SILVER 

STAR 

NEW 

BOX 

CULVERT , GRADING , GRAVEL 

SURFACING 

JEFFERSON  RIVER  - 

SILVER 

STAR 

CONCRETE 

PRESTR. GIRDER  BRIDGE, 

GRD  GRAVEL 

SURFACING,  PL  MIX 

CONTRACT  TOTAL 

0.680 

km 

$ 

1,209,338 

$ 

1,132,245  $ 

02/20/02  F.P.M.  JOHNSON, RICKIE 

04/01/02  PHONE  NO:  494-9635 

11/15/02*** 


58% 


38% 


STPP  84-4 (9)22 
FOUR  CORNERS  - WEST 


GRADING, GRAVEL  SURFACING . PLANT 
0.000  km  $ 


RIVERSIDE  CONTRACTING, 
MIX  BITUMINOUS  SURFACING 
6,977,346  $ 6,597,490  $ 


INC. 

2,596,524 


02/20/02  F.P.M.  MCCORMICK,  THOMAS 

03/13/02  PHONE  NO:  586-5074 

08/29/03***  39%  19% 


STPP-STPS-STPX-NH  0002(619) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

2002-D2-DURABLE  PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

0.000  km 

$ 

233,942  $ 209,040 

$ 

2,091 

02/20/02  F.P.M.  BRAZILL, WILLIAM 

/ / PHONE  NO:  684-5609 

08/31/02***  1%  08/31/02 


IM  90-6(100)318 
BOZEMAN  - HILL 
NH  50-1(19)70 
GALLATIN  GATEWAY  N&S 
STPP  13-1(39)49 
ENNIS  - MCALLISTER 
IM  90-6 (99)279 
THREE  FORKS  - MANHATTAN 
STPP  50-2(47)82 
FOUR  CORNERS  - BOZEMAN 
CONTRACT  TOTAL 


SEAL  & COVER 

SEAL  & COVER 

SEAL  & COVER 

SEAL  & COVER 

SEAL  Sr  COVER 
58.830  km 


RIVERSIDE  CONTRACTING,  INC. 


$ 1,541,881 


$ 1,309,071  $ 


272,207 


02/20/02  F.P.M.  STARCEVICH  JOHN  R. 

05/13/02  PHONE  NO:  287-3868 

08/02/02*** 


21% 


7% 


SFCS  280-1(15)5 

HELENA 

SAND  & GRAVEL  INC 

03/25/02 

F.P.M.  CLARY, DAN 

WARREN  SCHOOL  - EAST 

PLANT  MIX 

BIT  SURF  OVERLAY  & S EAL  & COVER 

04/30/02 

PHONE  NO:  494-9649 

11.655  km 

$ 686,935  $ 

587,246  $ 484,089 

07/26/02*** 

82% 

57% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 
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AWARD  DATE 

WORK  BEG. 

WORK  COMP. 
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PROJECT 

COMPLETED 

% CONT. 
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USED 

IM  15-3  (60) 158 

BASIM-  BOULDER 

SEAL 

AND  COVER 

JIM  GILMAN  EXCAVATING 

INC. 

03/25/02 

06/24/02 

F.P.M.  CLARY, DAN 

PHONE  NO:  494-9649 

NH  8-4(36)67 
WINSTON  N&S 
CONTRACT  TOTAL 


SEAL  AND  COVER 
19.660  km 


385, 901 


293,309 


6,534 


08/19/02’* 


2% 


17% 


IM  15-1(91)17 
LIMA  - RED  ROCK 


J T L GROUP,  INC.  - 

- HIGHWAY 

04/11/02 

F.P.M.  HELD,  TERRY 

COLDMILLING,  PLANT 

MIX  OVERLAY, 

SEAL  & COVER 

/ / 

PHONE  NO:  683-4434 

33.500  km 

$ 

6,057,867  $ 5,165,344 

$ 51,653 

11/01/02*** 

1% 

14% 

BR  9022(22)  FRONTIER-WEST,  L.L.C. 

BOULDER  RIVER-6  KK  EAST  OF  BAS  47  METER  PRESTRESSED  BEAM  STRU  CTURE  WITH  PLANT  MIX  APPROAACH 

0.303  km  $ 569,599  $ 567,376  $ 71,638 


04/11/02  F.P.M.  CLARY, DAN 

05/24/02  PHONE  NO:  494-9649 

05/16/03’***  13% 


21% 


IM  90-4(46)206 
OPPORTUNITY  - NISSLER 
STPP  19-1(30) 1 
JCT  1-90  - ANACONDA 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 

SEAL  & COVER 

COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL  & COVER, SLOPE  FLAT  & 

18.300  km  $ 6,657,193  $ 5,981,697  $ 445,470 


05/14/02  F.P.M.  ARVISH.MIKE 
06/11/02  PHONE  NO:  563-7261 
07/11/03*** 


7% 


13% 


STPP  49-1(18)2 

DILLON -NORTH 

STPP  89-1(10)1 

SEAL  & 

COVER 

RIVERSIDE 

CONTRACTING, 

ATLANTIC  STREET -DILLON 

SEAL  & 

COVER 

CONTRACT  TOTAL 

13.326  km 

$ 

235,406  $ 

256,564  $ 

05/14/02  F.P.M.  HELD,  TERRY 

/ / PHONE  NO:  683-4434 

08/23/02*** 


1% 


0% 


NH  12-1(7)9  RIVERSIDE  CONTRACTING, 

US  20/US  191  INTERSECTION-WEST  PLANT  MIX  OVERLAY,  SEAL  & COVER 
NH  12-1(12)9 

US  20 -WEST  YELLOWSTONE  SEAL  & COVER 

NH  12-1(11)0 

TARGHEE-WEST  YELLOWSTONE  GRADING, GRAVEL, PORT  CEMENT  CON  C PAVE, SIGNALS  & INTERSECTION 

CONTRACT  TOTAL  14.913  km  $ 1,137,324  $ 1,373,104  $ 


INC. 


93,768 


05/14/02  F.P.M.  SCHULZ, TOM 

/ / PHONE  NO:  585-0453 

10/04/02*** 


7% 


14% 


SFCS  278-1(18)0 

JACKSON  INTERCHANGE-WEST  SEAL  & COVER 

SFCS  222-1(4)0 

DILLON-JACKSON  INTERCHANGE  SEAL  & COVER 


RIVERSIDE  CONTRACTING,  INC. 


05/14/02  F.P.M.  HELD,  TERRY 

/ / PHONE  NO:  683-4434 

08/16/02*** 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 
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AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

SFCX  01312(1) 

JACKSON  INTERCHANGE -SOUTH 
SFCX  01282(1) 

BARRETTS  FRONTAGE  ROAD 

CONTRACT  TOTAL 

SEAL  & COVER 

SEAL  & COVER 

68.713  )<m 

$ 540,475 

$ 521,831 

$ 5,221 

1% 

13% 

NH  8-4 (39) 58 

S K CONSTRUCTION, 

INC. 

06/07/02  F.P.M.  CARLSON, JACK 

US-287  PASSING 

LANES 

- BAUM  RO  GRADING, GRAVEL, PLANT 

MIX 

SURFA 

CING,SEAL  & COVER 

/ / PHONE  NO:  457-0526 

NH  8-4 (40)68 

US  287  PASSING 

LANES 

- NORTH  0 GRADING, GRAVEL, PLANT 

MIX 

SURFA 

CING,SEAL  Sc  COVER 

05/30/03*** 

CONTRACT  TOTAL 

7.100  km 

$ 

3,800,652  $ 3,788,162 

$ 0 

0% 

0% 

STPP  14-2(22)43 

RIVERSIDE  CONTRACTING,  INC. 

06/07/02  F.P.M.  CARLSON, JACK 

WHITE  SULPHUR  SPRINGS  - EAST 

SEAL  & COVER 

/ / PHONE  NO:  457-0526 

STPP  59-1(23)7 

11/15/02*** 

CLYDE  PARK  - NORTH  AND  SOUTH 

PLANT  MIX  BITUMINOUS  OVERLAY, S 

EAL  Sc  COVER 

STPP  14-2(21)24 

MEAGHER  COUNTY  LINE  - EAST 

STPP  59-1 (22)25 

SEAL  & COVER 

NORTH  OF  WILSALL  - NORTH 

PIANT  MIX  BITUMINOUS  SURFACING 

,SEAL  & COVER 

SFCS  360-1(2)9 

FORT  LOGAN  ROAD 

SEAL  & COVER 

CONTRACT  TOTAL 

98.290  km 

$ 

3,052,343  $ 3,346,379  $ 

0 

0% 

0% 

CM  0299(12) 

JIM  GILMAN  EXCAVATING  INC. 

06/07/02  F.P.M.  ARVISH,MIKE 

SYCAMORE/ PENNSYLVANIA-ANACONDA 

MILLING, PMS  OVERLAY, SEAL 

& cov 

ER 

/ / PHONE  NO:  563-7261 

SFCS  569-1(2)0 

JCT  MT-1  - SOUTH 

LEVEL, PMS  OVERLAY, SEAL  & 

COVER 

10/18/02*** 

SFCS  273-1(8)0 

ANACONDA  - GALEN 

SEAL  & COVER 

CONTRACT  TOTAL 

30.687  km 

$ 

605,031  $ 681,758  $ 

0 

0% 

0% 

SFCS  249-1(5)0 

RIVERSIDE  CONTRACTING,  INC. 

06/07/02  F.P.M.  HELD,  TERRY 

ENNIS- SOUTH 

PLANT  MIX  OVERLAY,  SEAL  Sc 

COVER 

/ / PHONE  NO:  683-4434 

4 . 670  mi 

$ 

206,559  $ 285,120  $ 

0 

09/20/02***  0% 

0% 

BUTTE  DISTRICT  TOTALS 

$111,578,957  $104,965,829  $ 68,472,491 

64% 

***  ESTIMATED  COMPLETION  DATE 


/ 

f 


MWTitlWWBBiWT  ’lO  7WSMlS«6i^  AaAWlOM 

jAjj«8  loi-ntwyTSiaos  ’’'l^vas 

^ifOK*  <iDxi«s  jKrt  tf(r*ia3  wcrrxwipaMiBd'' 

♦ ioivtata  ■mw  •••  ' fB 


3_  - ' 


atoiOrUmiCO  tMix* 

~ jMixixtm 
T-ffstwr  Tassuatast  ® 

■ i . 


»sv6?  « .usa 

.<R)i  tit  »■> 


rjAWWft 


' vi>*u.s  ;i^i  os  Kvu!  - asi&ivti 

wa 

•-  :-j  6 uraow  mew  rec  « 

Ooi.v  jwr?p  i^ssKwoo 


r’iST.'i.u  3 j*,jg . 

*^-**  V ' .■^'  ^ yiiVi'S 

l:.  ■ j.>ja 

•";  •'.  •■rt\- 

'JSt-*" 

' > - ■■„  •".  f'-^  ,1 . • 

. . .S-.  ■-.■  -■’■1^ 


T53;?  - /{va«Ja»  5rrtw 

iitw  ar*<5a  - atraj® 

•iuejc-M  wi» 

■ifci  ^<iir'’ifr''!r‘»  isajoasw  -' 
ftjX'iji-ta.  ^»ib 

I?  <S U -OSE  (Of®  ''2 
OACm  »«X}d  XfffH  ' ^ 

.iAftfr  nAierw  jj 


:^>n»e$a  0 ? 

v.-OW  *.rn.VVJ3f855aL3\®rX3»(»oet 

■ 0,5^/ 

' K-ucfe  ^ Jk^x-m  ttm,  ' 
oirt^!-tts  ‘sonset 
- r.  -.j«iafj|» 


aysw 

iW  •'.L'UV  r HfJOa -lIM® 

f- 


STVyj  W'JTSJ'JJSX?  gSfl'ANiSW  4i!  , 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/02 

DATE:07/09/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO;  12 


PROJECT' 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  60-2(33)93  F UNITED  MAT ' LS  OF  GREAT  FALLS 

lOTH  AVE.  SOUTH- 2 OTH- WARDEN  BR  GRADING,  PCCP,  WATER  SYSTEM,  STOR  M DRAIN,  SANITARY  SEWER 

1.570  km  $ 8,511,930  $ 9,631,310  $ 10,770,080 


APPR 

03/06/01 


04/13/99 

04/22/99 

08/30/01 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 

100%  09/17/00 


BR  60-2(56)35 
BELT  CR.  1.5  - 


KM  S.E.  OF  NEIH  CONST.  OF  A PRESTRESSED  BM  BRI 
0.140  km  $ 


SLETTEN  CONSTRUCTION  CO 
DGE  & APPROACHES 

729,275  $ 541,582  $ 


559,399 


APPR 

09/13/01 


06/12/00 

07/13/00 

10/15/01 


F.P.M.  WOODHOUSE , HAROLD 
PHONE  NO:  738-4505 

100%  96% 


STPP  3-1 (15) 18 
FAIRFIELD -NORTH  & SOUTH 


COLD  RECYCLE, PLANT  MIX  BITUM  S 
15.448  mi  $ 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 
URFACE  OVERLAY  & SEAL  & COVER 
1,629,262  $ 1,508,782  $ 1,424,592 


APPR 

02/14/02 


07/06/00  F.P.M.  KLETTE,  MIKE 

07/21/00  PHONE  NO:  278-7078 

05/15/02***  94% 


93% 


NH  3-1(12)0  F WICKENS  CONSTRUCTION,  INC. 

VAUGHN-SUN  RIVER  (EAST  SECTION  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  & COVER,  2 STRUCTURES 
NH  3-1(13)2  F 

VAUGHN-SUN  RIVER  (WEST  SECTION  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  & COVER 

CONTRACT  TOTAL  12.189  km  $ 12,371,554  $ 11,306,051  $ 11,127,339 


APPR 

02/21/02 

APPR 

02/21/02 


08/31/00  F.P.M.  VOSEN,  ROBERT 

11/14/00  PHONE  NO:  454-5921 

09/30/02*** 


96% 


80% 


BR  9007(32) 

SUN  RIVER  - MANCHESTER 


GRADING, PLANT  MIX  APPROACHES  & 
0.314  km  $ 


TAMIETTI  CONST.  CO. 
CONT. STEEL  GIDER  BRIDGE 
1,252,045  $ 1,062,068 


INC. 

$ 1,003,556 


08/31/00  F.P.M.  ROBERT  VOSEN 

11/30/00  PHONE  NO:  455-8323 

05/15/02***  94%  105% 


STPS  228-2 (15) 24 

WICKENS 

CONSTRUCTION, 

INC. 

APPR 

HIGHWOOD-NORTHEAST  (PHASE  II) 

GRADE, AGG. SURF. , PLANT  MIX  SURF 

. , SEAL  & COVER 

10/26/01 

5.139  km  $ 

1,521,899  $ 

1,486,071  $ 

1,410,746 

11/06/00 

04/02/01 

06/13/02*** 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

95%  94% 


NH  0002 (379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3  (43)  209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO  APPR 

BRIDGE  WATER  MAIN  RECON, GRADE,  GRAVEL, PLANT  MIX  BITUMINOUS  08/13/01 

GRADING,  SEEDING  AND  FENCING 

0.500  km  $ 1,964,581  $ 2,159,610  $ 1,796,863 


11/27/00  F.P.M.  BECKEDAHL  MARK 

02/20/01  PHONE  NO:  873-8624 

05/15/02*** 


85% 


STPP  80-1(16)28 
GERALDINE  - S.E. 


PRINCE,  INC 

12/19/00 

F.P.M.  WOODHOUSE,  HAROLD 

PL 

MIX  BIT  SURF  OVERLAY,  SEAL  & 

COVER 

03/05/01 

PHONE  NO:  738-4505 

24.730 

km  $ 

1,864,492  $ 1,765,772 

$ 1,762,585 

04/26/02 

100%  ! 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/02 

DATE:07/09/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  13 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPS  343-1(4)33 

BLAHNIK  CONSTRUCTION, 

INC. 

12/19/00 

F.P.M.  BERG,  GARY 

GALATA  - NORTH  & SOUTH 

GRADING, GRAVEL, PL  MIX  BIT 

SURF 

,SEAL  & COVER 

01/17/01 

PHONE  NO:  265-6821 

16.580  l<m 

$ 

2,830,839  $ 3,217,379  $ 

3,175,386 

02/05/02 

100% 

98% 

STPHS  10-1(21)2 

SCOTT  CONSTRUCTION,  INC. 

APPR 

03/09/01 

F.P.M.  AAFEDT,  RANDY 

1996  - D3  - SIGNALS 

1996  D3  SIGNALS  & SIGNING 

02/26/02 

06/19/01 

PHONE  NO:  454-5920 

STPHS  5299(47) 

11/08/01 

1997  GREAT  FALLS  - ELECTRICAL 

1997  GREAT  FALLS -ELECTRICAL  SI 

GNALS  & SIGNING 

CONTRACT  TOTAL 

0.000  )cm 

$ 

154,676  $ 67,394  $ 

63,944 

100% 

93% 

IM  15-8(55)389 

JTL  GROUP, INC. -DBA  A-1 

PAVING 

03/09/01 

F.P.M.  BECKEDAHL  MARK 

SUNBURST  - SWEETGRASS 

MILL, FILL, EXC, HOT  RECYCLE 

PL  M 

IX  BITUM  SURF, SEAL  & COVER 

04/10/01 

PHONE  NO:  873-8624 

13.700  l<m 

$ 

5,682,958  $ 5,243,251  $ 

4,968,731 

06/30/03*** 

95% 

91% 

NH  10-3  (10)89 

BLAHNIK  CONSTRUCTION, 

INC. 

05/11/01 

F.P.M.  BERG,  GARY 

BOX  ELDER -HAVRE 

PLANT  MIX  SURFACING  & SEAL 

& C 

OVER 

07/19/01 

PHONE  NO:  265-6821 

35.742  )cm 

$ 

2,326,601  $ 2,252,775  $ 

2, 059, 896 

09/30/02*** 

91% 

102% 

IM  15-8(54)398 

SWANK  ENTERPRISES 

05/11/01 

F.P.M.  BECKEDAHL  MARK 

SWEETGRASS  REST  AREA 

NEW  REST  AREA  & LANDSCAPING 

06/22/01 

PHONE  NO:  873-8624 

0.000  l<m 

$ 

1,509,202  $ 1,952,930  $ 

1,928,142 

09/24/02*** 

99% 

91% 

IM-STPS-NH-STPP  0002(583) 

HIGHWAY  SPECIALTIES,  INC. 

APPR 

05/24/01 

F.P.M.  KLETTE,  MIKE 

2001 -D3 -DURABLE  PAVEMENT  MARKI 

APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 

01/28/02 

08/16/01 

PHONE  NO:  278-7078 

34.600  mi 

$ 

572,596  $ 548,017  $ 

582,629 

10/18/01 

100% 

09/14/01 

PLH-STPU  5221(3) 

UNITED  MAT'LS  OF  GREAT 

FALLS 

08/10/01 

F.P.M.  AAFEDT,  RANDY 

GIANT  SPRINGS  ROAD-GREAT  FALLS 

GRADE, AGG  & PL  MIX  BITUM  SURF, 

SEAL  & COVER  & PED  UNDERPASS 

09/19/01 

PHONE  NO:  454-5920 

0.980  )tm 

$ 

758,075  $ 818,784  $ 

776,506 

08/22/02*** 

95% 

97% 

IM  15-6 (34)301 

MT  MAT'LS,  INC.(DBA)LS 

JENSEN 

08/10/01 

F.P.M.  WOODHOUSE,  HAROLD 

POWER  - NORTH  & SOUTH 

MILL, FILL, PMS  OVERLAY  & SEAL  & 

COVER  OF  MAINLINE  & HOT 

10/04/01 

PHONE  NO:  738-4505 

12.476  )cm 

$ 

3,544,167  $ 3,399,300  $ 

2,906,881 

06/20/03*** 

86% 

94% 

CM  5218(2) 

MONTANA  LINES,  INC 

08/10/01 

F.P.M.  AAFEDT,  RANDY 

2ND  AVE  N-SIGNALS-GREAT  FALLS 

SIGNALS, SIGNING, SIDEWALK  & 

CUR 

B & GUTTER  IMPROVEMENTS 

11/05/01 

PHONE  NO;  454-5920 

0.000  l^m 

$ 

203,890  $ 149,512  $ 

144,517 

05/16/02 

100% 

23% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  1-4  (21)279 

MONTANA 

LINES,  INC 

OVERHEAD  SIGN-SHELBY 

OVERHEAD  CANTILEVER  SIGN 

STRUC 

TURE 

0.000  km 

$ 

15,035  $ 

25,275  $ 

23,461 

09/07/01  F.P.M.  BECKEDAHL  MARK 

05/13/02  PHONE  NO:  873-8624 

06/07/02  100%  27% 


BR  444-1(4)4 

WILLOW  CREEK-NORTHEAST  OF  BLAC  PRESTRESSED  CONCRETE  BEAM  STRU 
BR  444-1(5)4 

CUT  BANK  CREEK-NORTHEAST  OF  BL  PRESTRESSED  CONCRETE  BEAM  STRU 
CONTRACT  TOTAL  0.8  90  )cm  $ 


SLETTEN  CONSTRUCTION  CO 
CTURE  & PLANT  MIX  APPROACHES 

CTURE  & PLANT  MIX  APPROACHES 
1,551,062  $ 1,672,569  $ 1,080,073 


09/07/01  F.P.M.  BECKEDAHL  MARK 

10/22/01  PHONE  NO:  873-8624 

07/24/02*** 


65% 


49% 


NH  1-5(5)308  F 
LOTHAIR  - EAST 


GRADING, GRAVEL, PLANT  MIX  BIT.S 
21.569  )cm  $ 


SCHELLINGER  CONST  CO., INC. 
URFACE,SEAL  & COVER 

8,518,696  $ 9,073,543  $ 1,920,955 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  21%  26% 


IM  15-5(100)291 
VAUGHN -NORTH 


SCHELLINGER  CONST  CO., INC. 

GRADE, AGG  SURF, COLD  MILL, PL  MI  X BIT  SURF, SEAL  & COVER, REHAB 
16.211  )tm  $ 12,118,035  $ 11,612,453  $ 3,356,169 


10/11/01  F.P.M.  AAFEDT,  RANDY 

11/06/01  PHONE  NO:  454-5920 

06/30/02***  29%  17% 


NH-RAD-MT  98(01)  UNITED  MAT ' LS  OF  GREAT  FALLS 

MALMSTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB .,  PORT  CMNT  CONC  PAVE,STRM  DRN,  WATER  MAIN,  SIGN 

0.233  Icm  $ 909,244  $ 881,874  $ 526,601 


11/21/01  F.P.M.  AAFEDT,  RANDY 

03/11/02  PHONE  NO:  454-5920 

09/30/02***  60%  53% 


IM  0002  (501) 

DIST  3 - BRIDGE  DECK  IMPVT 

BRIDGE  DECK  REHABILITATION 

COP 

CONSTRUCTION  CX3 . 

0.783  km  $ 

2,676,901 

$ 2,147,208  $ 

704,451 

11/21/01  F.P.M.  VOSEN,  ROBERT 

04/03/02  PHONE  NO:  454-5921 

06/30/04***  33%  41% 


IM  15-4 (95) 240 

DEARBORN  REST  AREA- PHASE  1 


NELSON'S 

CONSTRUCTION 

REST  AREA- PHASE 

1, WATER  WELL  D RILLING  & WATER 

SYSTEM 

0.000  km 

$ 214,628  $ 

144,422  $ 

179, 341 

11/21/01  F.P.M.  VOSEN,  ROBERT 

02/19/02  PHONE  NO:  454-5921 

05/30/02  100%  13% 


IM  15-6 (32 

BRADY -N&S 

)322 

(SOUTHBOUND  ONLY) 

COLD  MILLING, PLANT 

MIX  OVERLAY 

J T L GROUP,  INC. 

AND  GUARDRAIL 

- HIGHWAY 

16.900  km 

$ 

2,612,828  $ 1,927,583 

$ 848,785 

03/25/02 

05/10/02 

09/13/02*** 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

44%  36% 


STPS-NH-STPX-U-P-IM  0002(620) 

2002 -D3 -DURABLE  PAVE.  MARK. 

EPOXY  PAVEMENT  MARKINGS 

UNITED 

RENTALS  HWY 

TECH 

INC 

0.000  km 

$ 1,107,905  $ 

766,230 

$ 

328,301 

03/25/02  F.P.M.  KLETTE,  MIKE 

04/24/02  PHONE  NO:  278-7078 

06/30/02***  43%  06/30/02 


**  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  15-5(99)277  NORTHERN  LINE  LAYERS,  INC. 

GORE  HILL  INTERCHANGE  - GREAT  GRADING,  GRAVEL,  PLANT  MIX,  DRAIN  AGE,  GUARDRAIL  & SIGNING 

0.000  km  $ 1,153,215  $ 1,138,297  $ 158,752 


04/11/02  F.P.M.  VOSEN,  ROBERT 

06/05/02  PHONE  NO:  454-5921 

11/11/01***  14% 


20% 


SFCS  432-1 (4) 10 

CENTURY  COMPANIES, 

INC. 

17KM  WEST  OF  BIG  SANDY-WEST 
STPS  534-1(4)23 

PLANT  MIX 

LEVELING 

AND 

OVERLAY 

WITH  SEAL 

& COVER 

CONRAD -WEST 

PLANT  MIX 

LEVELING 

AND 

OVERLAY 

WITH  SEAL 

& COVER 

CONTRACT  TOTAL 

16.993  km 

$ 

830,093 

$ 907,774 

$ 

9, 077 

04/11/02  F.P.M.  WOODHOUSE,  HAROLD 

/ / PHONE  NO:  738-4505 

08/23/02*** 


42% 


BR  234-1(9)11 
BEAVER  CREEK  - 


17.1  KM  SOUTH  O BR  REPL  WITH  CAST  IN  PLACE  CON 
0.018  km  $ 


TAMIETTI  CONST.  CO.,  INC. 
CRETE  SLAB  BR  AND  APP, INC  DETO 
493,378  $ 696,138  $ 


29,336 


04/11/02  F.P.M.  BERG,  GARY 

06/25/02  PHONE  NO:  265-6821 

10/11/02***  4% 


STPS  213-1(11)7  SCHELLINGER  CONST  CO., INC. 

JUNCTION  SECONDARY  214-NORTHWE  PLANT  MIX  LEVELING , OVERLAY  AND  SEAL  & COVER 

3.901  km  $ 1,236,685  $ 1,263,321  $ 1,198,462 


04/11/02  F.P.M.  BECKEDAHL  MARK 

05/02/02  PHONE  NO:  873-8624 

07/26/02***  95% 


62% 


STPP  44-1(11)0 
VALIER  - WEST 


GRADE, GRAVEL, PLANT  MIX  BIT.  SU 
0.000  km  $ 


WICKENS  CONSTRUCTION, 
RFACING, 2 PRESTRESSED  CONC 
9,146,530  $ 8,088,006  $ 


INC. 


80,876 


05/14/02  F.P.M.  KLETTE,  MIKE 

/ / PHONE  NO:  278-7078 

10/24/03***  1%  2% 


BR  9008 (19) 

SHONKIN  CR-5  KM  SE  OF  FORT  BEN  COMPOSITE  STEEL  & CONCREE  GIRD 

0.002  km  $ 


SLETTEN  CONSTRUCTION  CO 
ER  BRIDGE  & GRAVEL  APPROACHES 
245,906  $ 236,402  $ 


30,948 


05/14/02  F.P.M.  VOSEN,  ROBERT 

06/18/02  PHONE  NO:  454-5921 

11/15/02***  13% 


11% 


SFCS  358-1(4)0 
VALIER-NORTHWEST 
SFCS  220-1(5)0 
CHOTEAU- NORTH 
CONTRACT  TOTAL 


JTL 

GROUP, 

INC.  - 

KALISPELL 

05/14/02  F.P.M.  KLETTE,  MIKE 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

/ / PHONE  NO:  278-7078 

09/20/02*** 

PLANT  MIX 

OVERLAY , LEVELING , SEA 

L & COVER 

34.500  km 

$ 

1,476,530 

$ 1, 

644,418 

$ 16,444 

1% 

13% 

STPS  464-1(8)22  SYNERGY  BUILDERS,  INC. 

DRY  FORK  - MILK  RIVER  LIVING  SNOW , SNOW , FARM , FENCE  & GAURDRAIL  REPLACEMENT 

STPHS  58-1(22)0 

SIGNING  - NORTHWEST  OF  BROWNIN  SIGNING  UPGRADE 

CONTRACT  TOTAL  0.000  mi  $ 226,206  $ 238,369  $ 0 


06/07/02  F.P.M.  BECKEDAHL  MARK 

/ / PHONE  NO:  873-8624 

09/20/02*** 


0% 


0% 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CXINSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/02 

DATE;  07/09/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO;  16 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

GREAT  FALLS  DISTRICT  TOTALS 


$ 91,960,916  $ 69,574,469  $ 56,953,824 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE; 07/09/02 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/02 
***  GLENDIVE  DISTRICT  *** 

PAGE  NO:  17 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  2-1 (28) 6 

MILES  CITY  - EAST 

AMERICAN  CONTRACTING, 

GRADING, AGG. SURF. , PLANT  MIX  BI  T.SURF.fc  SEAL  & COVER 

10.800  km  $ 6,210,231  $ 5,653,388  $ 

INC. 

6,235,534 

APPR 

07/26/01 

04/13/99 

06/14/99 

06/21/01 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233  -3628 

100% 

101% 

STPE-STPP  42-3(14)76 

BN  UNDERPASS-GLASGOW 

L.  SCANLAN  CONTRACTOR 

STORM  DRAIN  UPGRADE  & PUMPHOUS  E 

0.000  km  $ 282,177  $ 411,571  $ 

406,817 

APPR 

08/13/01 

06/12/00 

08/11/00 

06/27/02 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

100% 

109% 

STPP  22-2 (15) 30 

S K CONSTRUCTION, 

INC. 

PLENTYWOOD  - WEST 

GRADING, GRAVEL, PLANT  MIX 

BITUM 

SURF  & PRESTRESSED  BEAM 

BRIDG 

17.613  km 

$ 

7,245,674  $ 6,171,379 

$ 6,080,994 

07/06/00 

07/19/00 

06/19/03*** 


F.P.M.  ARTHUR,  RONALD  T. 
PHONE  NO:  787-5701 

99%  88% 


IM  94-7(22)244 

EMPIRE 

SAND  AND  GRAVEL 

COMPANY 

2.4  KM  EAST  OF  WIBAUX-EAST 

COLD  MILLING, PLANT 

MIX  OVERLAY 

,SEAL  & COVER 

10.390  km 

$ 

2,836,233  $ 

3,122,719  $ 

3,172,765 

07/06/00 

08/10/00 

11/13/01 


F.P.M.  LAUCKNER,  JAMES 
PHONE  NO;  377-5296 

100%  97% 


IM  94-5(30) 170 
POWDER  RIVER  - EAST 


EMPIRE  SAND  AND  GRAVEL 

COMPANY 

APPR 

08/31/00 

F.P.M.  SLASKA,  JIM 

MILLING, FILLING, PLANT 

MIX  BITU 

M. SURFACING  OVERLAY, SEAL  & 

10/26/01 

09/21/00 

PHONE  NO:  377-5296 

23.700  km 

$ 

9,590,337  $ 8,891,443  $ 

9,334,236 

11/16/01 

100% 

87% 

NH  37-2 (16)42  F 
LAME  DEER- EAST 


GRADE , AGG . CTB , PLANT  MIX 

SURF. S 

RIVERSIDE  CONTRACTING, 
EAL  & COVER, & WETLAND 

INC. 

APPR 

04/24/02 

11/06/00 

12/12/00 

F.P.M.  MARTIN,  DOUGLAS 

PHONE  NO:  748-3175 

11.190  km 

$ 

8,910,576  $ 9,038,202  $ 

9, 201, 698 

08/18/03*** 

98% 

NH  37-2  (17)49  F 

11  KM  EAST  OF  LAME  DEER 


RIVERSIDE  CONTRACTING, 

EAST  GRADE  AGG  SURF .,  CTB,  PLANT  MIX  SURF., SEAL  & COVER 

8.925  km  $ 8,308,921  $ 8,831,903  $ 


INC. 

8,936,144 


APPR 

05/01/02 


11/06/00 

12/12/00 

08/21/03*** 


F.P.M.  MARTIN,  DOUGLAS 
PHONE  NO:  748-3175 

98%  104% 


NH  23-2(18)64  F 
OLIVE  N & S 


E.H.  OFTEDAL  AND  SONS, 
GRADING, GRAVEL,  PLANT  MIX  SURFA  CING  & PRESTRESSED  CONC.BEAM 
19.100  km  $ 9,371,165  $ 10,642,287  $ 


INC. 

8,373,723 


11/27/00 

03/12/01 

06/30/04*** 


F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO:  436-2704 

79%  78% 


NH  99-1  (4)29 

PRINCE, 

INC 

LORING  - NORTH  & SOUTH 

LEVELING, COLD 

MILLING, PLANT  MI 

X OVERLAY,  SEAL 

Sc  COVER,  SIGN 

39.980  km 

$ 

2,180,496  $ 

1,935,631  1 

11/27/00  F.P.M.  PISK,  RANDAL 

05/24/01  PHONE  NO;  228-9478 

06/24/02***  90%  90% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/02 

DATE:07/09/02  ***  GLENDIVE  DISTRICT  ***  PAGE  NO;  18 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  94-4 (62)148 

PRINCE,  INC 

APPR 

11/27/00 

F.P.M.  RUDE,  DWAYNE 

SHIRLEY  INTERCHANGE  - 

- EAST  & W MILLING, HOT 

RECYCLED  PLANT  MIX 

OVERLAY, SEAL  & COVER 

10/26/01 

03/06/01 

PHONE  NO:  233-3612 

9-427  km 

$ 

3,440,799  $ 2,837,364 

$ 2,860,371 

11/02/01 

100% 

79% 

NH  23-2 (20) 56  F 

E.H. 

OFTEDAL  AND  SONS, 

INC. 

APPR 

12/19/00 

F.P.M.  SWANSON,  ROBERT  E. 

COALWOOD  - SOUTH 

GRADING,  GRAVEL,  PL  MIX  SURF,  SEA 

L & COVER 

04/24/02 

02/13/01 

PHONE  NO:  436-2704 

13.249  )cm  $ 

7,520,509 

$ 7, 095, IBS  $ 

6,840,477 

09/30/03*** 

96%  83% 

IM  94-3 (54)116 

HATHAWAY -EAST  & WEST(WB) 

MILL, FILL, PLANT 

MIX  OVERLAY, SE 

PRINCE,  INC 

AL  & COVER 

APPR 

05/30/02 

01/31/01 

06/07/01 

F.P.M.  MIKE  BUTZLAFF 

PHONE  NO:  653-1577 

20.502  km 

$ 

3,457,200  $ 3,100,000 

$ 3,209,802 

06/30/03*** 

98% 

111% 

STPP  0002(503) 

HIGHWAY 

IMPROVEMENT 

INC 

APPR 

03/09/01 

F.P.M.  LAUCKNER,  JAMES 

1-94  BUSINESS  LOOP -GLENDIVE 

CRACK  SEALING 

08/13/01 

04/30/01 

PHONE  NO:  377-5296 

STPP  25-1(28)9 

APPR 

10/03/01 

14  KM  NORTH  OF  CIRCLE -NORTH 

CRACK  SEALING 

08/13/01 

SFCN  57-5(23)192 

APPR 

32  KM  WEST  OF  JORDAN -EAST 

CRACK  SEALING 

08/08/01 

SFCN  20-1 (7)1 

APPR 

JtMCTION  1-94  Sc  MT  16-NORTHEAS 

CRACK  SEALING 

08/08/01 

CONTRACT  TOTAL  103 

.060  Icm 

S 

338,168  $ 

341,280 

$ 

351,  141 

100%  63% 

NH  23-1(19)48  F 

E.H.  OFTEDAL  AND  SONS, 

INC. 

03/29/01 

F.P.M.  RUDE,  DWAYNE 

COALWOOD -NORTH 

GRADING,  GRAVEL,  PLANT  MIX 

SURFA 

CING,SEAL  Sc  COVER 

08/28/01 

PHONE  NO:  233-3612 

13.294  )<m 

$ 

6,017,266  $ 6,485,034  $ 

3,470,281 

09/30/03*** 

54% 

70% 

STPP  23-1 (26) 0 

CENTURY 

COMPANIES, 

INC. 

APPR 

05/11/01 

F.P.M.  BARTH,  TIM 

JCT  MT  59  S.  US 

12  EAST 

PLANT  MIX 

BIT. OVERLAY, SEAL 

Sc  C OVER 

01/17/02 

06/11/01 

PHONE  NO:  233-3628 

CM  8005(2) 

PEND 

06/30/02*** 

BRIDGE  STREET  - 

MILES  CITY 

PLANT  MIX 

BIT. OVERLAY, SEAL 

& C OVER 

01/11/02 

CONTRACT  TOTAL 

1.299  (cm 

$ 649,989 

$ 

794,861 

$ 1,007,662 

98% 

138% 

NH  23-3(10) 130 

ALZADA-EAST  & WEST 

WIDENING, CEMENT  TREATED  PULV  B 
15.298  1cm  $ 

RIVERSIDE  CONTRACTING,  INC. 

ASE,PL  MIX  OVERLAY  Sc  SEAL  Sc  CO 

5,040,955  $ 4,929,743  $ 4,063,311 

06/01/01 

07/10/01 

09/08/03*** 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

82%  104% 

STPP-STPE  2-2(11)83 

US  12  & MT  7 JCT  - BAKER 

GR,GRVL, CEMENT  TREATED  BASE, MI 
2.060  1cm  $ 

RIVERSIDE  CONTRACTING,  INC. 

LL,PL  MIX  BIT  Sc  CONC  SURF,  CURB 

2,339,057  $ 2,779,868  $ 3,148,445 

APPR 

01/17/02 

06/01/01 

07/09/01 

06/07/02 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

100%  83% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/02 

DATE:  07/09/02  ***  GLENDIVE  DISTRICT  ***  PAGE  NO:  19 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

<X>NTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPS  447-1(15)0  NORTHERN  IMPROVEMENT  COMPANY 

JUNCTION  1-94  - SOUTH  COLD  MILLING,  PLANT  MIX  OVERLAY  .SEAL  & COVER 

19.403  )<m  $ 825,291  $ 820,901  $ 754,634 


06/01/01 

07/20/01 

08/27/01 


F.P.M.  MIKE  BUTZLAFF 
PHONE  NO:  653-1577 

100%  37% 


STPP  31-1(13)0  RIVERSIDE  CONTRACTING,  INC. 

GLASGOW  - NORTH  PLANT  MIX  OVERLAY,  LEVELING,  SEA  L & COVER 

27.260  mi  $ 1,639,613  $ 1,593,197  $ 1,325,615 


07/13/01  F.P.M.  PISK,  RANDAL 

09/11/01  PHONE  NO:  228-9478 

07/15/02***  83%  91% 


STPP  2-1(33)46  PRINCE,  INC 

CUSTER/FALLON  CO  LINE  - E & W COLD  MILLING,  PLANT  MIX  & SEAL  & COVER 

20.814  km  $ 2,925,888  $ 3,222,322 


$ 2,020,596 


08/10/01  F.P.M.  RUDE,  DWAYNE 

09/26/01  PHONE  NO:  233-3612 

06/30/03***  63%  74% 


NH  1-9(37)541 
GLASGOW  EAST  & WEST 


PLANT  MIX  BITUMINOUS  OVERLAY,? 
5.267  km  $ 


CENTURY  COMPANIES, 
CCP.MILL  & LEVELING 
2,903,857  $ 2,718,447 


INC. 

$ 2,082,199 


08/10/01  F.P.M.  PISK,  RANDAL 

09/12/01  PHONE  NO:  228-9478 

06/30/03***  77%  54% 


STPS  438-1(10)29 

J T 

L GROUP,  INC. 

- HIGHWAY 

46  KM  NORTH  OF  NASHUA-NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

CING  & SEAL 

& COVER 

STPS  438-1(15)21 

34  KM  NORTH  OF  NASHUA -NORTH 

LEVELING, PMS  OVERLAY, SEAL 

& CO 

VER 

CONTRACT  TOTAL 

11.922  km 

$ 

2,439,686 

$ 2,980,507 

$ 3,046,320 

08/10/01  F.P.M.  PISK,  RANDAL 

09/26/01  PHONE  NO:  228-9478 

06/30/03*** 


94% 


83% 


NH-STPS-STPP  0002(584)  HIGHWAY  SPECIALTIES,  INC. 

2001 -D4 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKING  MATERIAL 

19.640  km  $ 117,177  $ 115,683  $ 0 


08/10/01  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

07/02/02***  0%  65% 


NH-STPS-BR  6(10) 

DEBCON, 

INC 

APPR 

08/10/01 

F.P.M.  BARTH,  TIM 

WATERSHED  16  - WETIAND  MITIGAT  COSTRUCTION  OF  A 

58 -METER  DIKE 

EMBANKMENT  & 

CREATION  OF  A 

02/21/02 

10/05/01 

PHONE  NO:  233-3628 

0.000  km 

$ 

85,903  $ 

64,986  $ 

67,275 

11/06/01 

100% 

17% 


CM  43 (20) 

PAVING  - WOLF  POINT 


GRADE, GRAVEL, PL  MIX  BITUM.SURF 
0.872  km  $ 


CENTURY  COMPANIES,  INC. 
ACE, SEAL  & COVER, & CONCRETE 
557,586  $ 592,949  $ 


554, 172 


08/10/01 

09/26/01 

06/12/02 


F.P.M.  MIKE  BUTZLAFF 
PHONE  NO:  653-1577 

100%  83% 


CM  1405(1) 

FRANZ  CONSTRUCTION, 

INC 

COUNTY  ROAD  350-SIDNEY 

PLANT  MIX 

BITUMINOUS  OVERLAY,  Sc 

SEAL  & COVER 

1.260  km 

$ 

102,743  $ 122,620 

$ 

94,434 

08/10/01 

05/21/02 

06/10/02 


F.P.M.  SLASKA,  JIM 
PHONE  NO:  377-5296 
100% 


67% 


ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  9053 (27) 

MILK  RIVER  - N OF  TAMPICO 


CONST  OF  CONTINUOUS  STEEL  BEAM 
0.449  km  $ 


SLETTEN  CONSTRUCTION  CO 
STRUCTURE  WITH  GRAVELED  APPRO 
1,884,743  $ 1,236,837  $ 1,013,468 


09/07/01  F.P.M.  GREUFE,  LARRY 

10/18/01  PHONE  NO:  653-1574 

09/30/02***  82%  31% 


PLH-STPS  323-1(13)62 

WICKENS 

CONSTRUCTION, 

INC. 

10/11/01  F.P.M.  BARTH,  TIM 

ALZADA  - NORTH 

GRADING  & GRAVEL  SURFACING 

11/05/01  PHONE  NO:  233-3628 

16.100  km  $ 

4,080,875  $ 

4, 178,086 

$ 

3,051,934 

06/30/04***  73% 

33% 

IM  94-6  (47) 231 

RIVERSIDE  CONTRACTING, 

INC. 

11/21/01  F.P.M.  SLASKA,  JIM 

WIBAUX-EAST  AND 

WEST 

MILLING, FILLING, PL  MIX  OVERLAY 

Sc  CULVERT  REPLACEMENT 

04/09/02  PHONE  NO:  377-5296 

19.818  km  $ 

4,963,749  $ 

4,678,083 

$ 

3,003,367 

09/30/03***  64% 

42% 

STPP-NH-STPS-IM- 

-STPX  0002  (621) 

UNITED 

RENTALS  HWY 

TECH  INC 

03/25/02  F.P.M.  ARTHUR,  RONALD  T 

2002 -D4 -DURABLE 

PAVE.  MARK. 

EPOXY  PAVEMENT  MARKINGS 

06/15/02  PHONE  NO:  787-5701 

0.000  km  $ 

628,410  $ 

536,689 

$ 

0 

06/30/02***  0% 

47% 

NH  1-7(32)429 

RIVERSIDE  CONTRACTING, 

INC. 

04/11/02  F.P.M.  MIKE  BUTZLAFF 

FORT  BELKNAP  - EAST 

PLANT  MIX  OVERLAY,  LEVELING,  SEA 

L & COVER 

06/07/02  PHONE  NO:  653-1577 

NH  1-8(24)446 
PHILLIPS  COUNTY 

LINE  - EAST 

PLANT  MIX  OVERLAY, LEVELING, SEA 

L & (OVER 

10/11/02*** 

CONTRACT  TOTAL 

31.490  km  $ 

2,961,459  $ 

3,975,012 

$ 

384,088 

10% 

33% 

STPS  253-1 (8) 0 

J T L GROUP,  INC. 

- HIGHWAY 

04/11/02  F.P.M.  LAUCKNER,  JAMES 

TERRY -NORTH 

LEVELING, SEAL  & COVER  AND  PIPE 

REPLACEMENT 

05/13/02  PHONE  NO:  377-5296 

0.431  km  $ 

1,722,548  $ 

1,648,429 

$ 

1, 369, 820 

08/23/02***  83% 

58% 

NH  1-9  (41] 

1 544 

CENTURY 

COMPANIES, 

INC. 

04/11/02 

F.P.M.  PISK,  RANDAL 

GLASGOW  - 

EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L Sc  COVER 

05/22/02 

PHONE  NO:  228-9478 

17.100  km 

$ 

1,108,913  $ 

1, 062,712 

$ 

44 , 808 

08/23/02*** 

4% 

STPS  323-1(18)0 

PRINCE, 

INC 

05/14/02 

F.P.M.  RUDE,  DWAYNE 

EKALAKA- SOUTH 

r.EVELING,  PLANT  MIX  OVERLAY, 

, SEA 

L & COVER 

/ / 

PHONE  NO:  233-3612 

34.788  km 

$ 

2,017,614  $ 

2, 174,091 

$ 

437,427 

09/20/02*** 

20% 

STPP 

54-1(7)9 

PRINCE,  INC 

05/14/02 

F.P.M.  SWANSON,  ROBERT  E 

2 KM 

NORTH  OF  BIDDLE  - NORTH 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L 

& COVER 

/ / 

PHONE  NO:  436-2704 

16.700  km 

$ 

1, 

353,411  $ 1,285,753 

$ 

203,089 

09/06/02*** 

16% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT  % CONT . 

PROJECT  TIME 

COMPLETED  USED 

STPP  42-1(5) 0 

JUNCTION  MT  200  - NORTH 

PRINCE,  INC 

PLANT  MIX  OVERLAY, SEAL  & COVER 

28.531  km  $ 1,531,516  $ 1,360,184 

$ 0 

05/14/02 
/ / 

09/06/02*** 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

0%  10% 

SFCP  26-1(10)2 

NORTHERN 

IMPROVEMENT  COMPANY 

06/07/02 

F.P.M.  LAUCKNER,  JAMES 

JUNCTION  SECONDARY -261 -EAST  t 

PLANT  MIX  OVERLAY, SEAL 

& COVER 

/ / 

PHONE  NO:  377-5296 

9.617  km 

$ 

623,074  $ 

755,600  $ 

0 

09/20/02*** 

0% 

0% 

SFCN  57-7(16)297 

LINDSAY -EAST  & WEST 

PLANT  MIX 

31.967  km 

PRINCE, 

OVERLAY, LEVELING, SEA  L & COVER 

$ 1,765,536  $ 

INC 

1, 772, 815 

$ 0 

06/07/02  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO;  377-5296 

10/18/02***  0% 

0% 

STPP  39-1 (33)21 

COLSTRIP  NORTH  & SOUTH 

PLANT  MIX 

3.400  mi 

CENTURY 

OVERLAY,  MILLING,  SEAL  & COVER 

$ 340,285  $ 

COMPANIES, 

491, 988 

INC. 

$ 0 

06/07/02  F.P.M.  MARTIN,  DOUGLAS 

/ / PHONE  NO:  748-3175 

10/25/02***  0% 

0% 

GLENDIVE  DISTRICT  TOTALS 

$120,319,628  $120,449,719 

$ 97,881,750 

79% 

**  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

DPI  0194  (001)  F 

SHILOH  1-90  INTERCHANGE 

GRADING,  AGG  . SURF . PL . 

4 . 154  km 

NORTHERN  LINE  LAYERS, 

MIX  BIT.SU  RF.  & SEAL  & COVER 

$ 14,524,331  $ 15,444,134  $ 

INC. 

15,791,219 

APPR 

05/02/01 

06/11/98 

08/10/98 

12/19/01 

F.P.M.  SLOE,  DAVID  A, 

PHONE  NO:  657-0269 

100% 

99% 

STPP  14-5(15) 169 

ROUNDUP -EAST 

GRADE, CEMENT  TREATED 

19.333  km 

WICKENS  CONSTRUCTION,  INC. 

BASE, PLAN  T MIX  SURFACING  & SEAL  & COVER 

$ 11,563,965  $ 9,648,986  $ 9,519,491 

11/25/98 

02/22/99 

06/14/02 

F.P.M.  BROWN  GERRY 

PHONE  NO:  323-3699 

100% 

97% 

IM  90-8 (132)438 
BILLINGS-MOSSMAIN  SCALE 
IM  90-8 (139)437 
MOSSMAIN  - BILLINGS 
CONTRACT  TOTAL 


JTL  GROUP,  INC. -BILLINGS 

PL. MIX  BIT. SURF. , OVERLAY, SEAL,  & COVER, 2 NEW  BRIDGE  & 8 

GR,AGG.SURF, PL.MIX  SURF, SEAL  & COVER, PCCP, MCS  BLDG  & SCALE 
19.734  km  $ 10,173,185  $ 9,101,273  $ 12,200,895 


APPR 

01/29/01 

APPR 

05/30/02 


12/16/98 

03/15/99 

06/22/01 


F.P.M.  SLOE,  DAVID  A. 
PHONE  NO:  657-0269 


100% 


93% 


PLH-STPS-CT  314-1(13)32 
NORTHERN  CHEYENNE  BORDER 


NOR  GRADE,  AGG.  SURF.  , PLANT  MIX  BIT. 
19.913  km  $ 


E.H.  OFTEDAL  AND  SONS,  INC. 

SURF, SEAL  & COVER 

9,237,472  $ 7,818,266  $ 10,405,495 


APPR 

02/21/02 


09/01/99 

11/16/99 

11/01/01 


F.P.M.  FAVERO  CRAIG 
PHONE  NO:  657-0267 
100% 


93% 


NH  57-2 (19) 22  F 

GEYSER  - EAST 

CEMENT 

TREATED 

PULVERIZED 

BASE 

PRINCE,  INC 
, PMS , SEAL  & COVER 

APPR 

09/13/01 

03/16/00 

06/12/00 

NH  57-2(20)27  F 

12  KM  EAST  OF  GEYSER  - 

■ EAST 

CEMENT 

TREATED 

PULBERIZED 

BASE 

,PMS,SEAL  & COVER 

APPR 

09/13/01 

10/10/01 

CONTRACT  TOTAL 

20.430  km 

$ 

6,291,708  $ 4,617,268 

$ 4,566,135 

F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 


100% 


102% 


BR  9048 (11) 

STILLWATER  RIVER-N.E.  OF  ABSAR  GR ., AGG .APPROACHES, PRESTRESSED 

0.663  km  $ 


EDWARD  T COPPS  CONST. 
CONCRETE  BEAM  BRIDGE 
1,183,040  $ 823,782  $ 


APPR  03/16/00 

08/13/01  04/05/00 

945,603  03/18/02 


F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

100%  98% 


STPU  1002(9) 

WISCONSIN  TO  17TH  ON  RIMROCK 

RE CONST 

W/CURB, GUTTER, SIDEWALK 

s, 

JTL  GROUP,  INC. -BILLINGS 

PLANT  MIX  BITUMINOUS  SURF 

APPR 

08/13/01 

06/12/00 

07/10/00 

F.P.M.  SHUPAK,TOM 

PHONE  NO:  657-0271 

1.079  km 

$ 

2, 

699,863  $ 3,145,343  $ 3,523,571 

04/23/02 

100% 

97% 


BR  568-1(9) 1 

YELLOWSTONE  RIVER-NW  POMPEYS  P CONST  OF  PRESTRESSED  CONC.BEAM 

1.060  km  $ 


COP  CONSTRUCTION  CO. 
BRIDGE , GRADING, AGGERGATE 
2,736,398  $ 1,874,523  $ 


1, 809, 904 


08/31/00  F.P.M.  NELSON,  ROD 

10/10/00  PHONE  NO:  657-0264 

04/13/02  100%  98% 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  94-2 (28)51 
HYSHAM  HILLS 


EMPIRE 

SAND  AND  GRAVEL 

COMPANY 

APPR 

11/06/00 

F.P.M.  SLOE,  DAVID  A. 

COLD  MILLING, PULVERIZE, PLANT  M 

IX  SURF. , SEAL 

& COVER 

05/30/02 

01/09/01 

PHONE  NO:  657-0269 

19.149  km  $ 

6,888,544  $ 

6,131,635  $ 

6,464,559 

09/30/02*** 

98% 

95% 

STPP  28-2(22)70 
RED  LOEX3E  - NORTH 


RIVERSIDE 

CONTRACTING,  INC. 

APPR 

11/06/00 

F.P.M.  JAY  MUHLBEIER 

COLD  MILLING, COLD 

RECYCLE, PLAN  T 

MIX 

SURF. 

,SEAL 

& COVER, & PS 

10/26/01 

03/12/01 

PHONE  NO:  657-0207 

50.482  km 

$ 3. 

, 068, 

, 261 

$ 3, 

.225,039  $ 4,279,735 

06/28/02 

100% 

93% 

IM  94-1(61)47 

BIG  HORN  INTERCHANGE  E & W 


MILL, PLANT  MIX  BITUMINOUS  SURF 
17.837  km  $ 


EMPIRE  SAND  AND  GRAVEL  COMPANY 
AGING,  SEAL  S,  COVER 

2,185,015  $ 2,360,221  $ 2,153,233 


11/27/00  F.P.M.  SLOE,  DAVID  A. 

02/08/01  PHONE  NO:  657-0269 

07/09/02***  91%  82% 


RIVERSIDE  CONTRACTING, 
COLD  MILLING,  PL  MIX  BITUM  SUR  F FILL  & OVERLAY\SEAL  & COVER 


IM  90-8 (149) 399 
REEDPO I NT - COLUMBUS 
IM  90-7(77)364 

16  KM  EAST  OF  SWEET  GRASS  COUN  COLD  MILLING,  PLANT  MIX  BITUM. S URF.FILL  & OVERLAY/SEAL  & 
CONTRACT  TOTAL  23.953  km  $ 3,191,843  $ 3,142,392 


APPR 

08/13/01 


$ 2,934,276 


11/27/00 

02/01/01 

06/14/02 


F.P.M.  JAY  MUHLBEIER 
PHONE  NO:  657-0207 


100% 


64  % 


NH  4-1(23)0  F 

WARREN  - NORTH  & SOUTH 

GRADING, AGG 

SURF, PL  MIX  BIT  SU 

CENTURY  COMPANIES, 
RF,COLD  IN-PLACE  RECYCLE, 

INC. 

20.497  km 

$ 

7,351,605  $ 6,409,592 

$ 4,803,459 

12/19/00  F.P.M.  BERGEN,  PERRY 

03/05/01  PHONE  NO:  322-5870 

06/30/03***  75%  71% 


SFCI  94-1(58)13 

BALLANTINE  INT  - EAST  & WEST 

MILL, FILL, SEAL 

& COVER, BRIDGE 

RIVERSIDE  CONTRACTING.  INC. 

DECK  SURFACE  TREATMENT 

01/31/01 

03/12/01 

SFCI  94-1(59)8 

HUNTLEY  - BALLANTINE 

MILL, FILL, SEAL 

& COVER  & GUARD 

RAIL  IMPROVEMENTS 

APPR 

02/04/02 

09/19/01 

CONTRACT  TOTAL 

25.490  km 

$ 

2,867,635  $ 2,739,748  $ 2,619,580 

F.P.M.  JAY  MUHLBEIER 
PHONE  NO:  657-0207 


100% 


84% 


IM  90-9 (93)543 
WYOLA  - SOUTH 


MARVIN 

A.  REHBEIN 

03/09/01 

F.P.M.  JAY  MUHLBEIER 

COLD  MILLING, FILL, SEAL 

& COVER 

05/21/01 

PHONE  NO:  657-0207 

17.624  km 

$ 2, 

,487,066  $ 

2,691,176 

$ 2,592,151 

06/24/02 

100% 

81% 

IM  90-9(92)486 
TOLUCA  - EAST 


MARVIN 

A.  REHBEIN 

APPR 

03/09/01 

F.P.M.  JAY  MUHLBEIER 

MILL, PLANT  MIX 

BITUM  SURFACING 

.SEAL  & COVER 

10/26/01 

04/11/01 

PHONE  NO:  657-0207 

26.482  km 

$ 

3,401,372  $ 

3,883, 120 

$ 4,963,315 

06/25/02 

100% 

94% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

, DEPT.  FIELD 

PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  14-5(17) 181 

19  KILOMETERS  EAST  OF 

ROUNDUP-  GRADING, GRAVEL  & PLANT  MIX 

12.660  km 

M K 

SUR  FACING 

$ 6,545,224 

WEEDEN  CONSTRUCTION,  INC. 

$ 7,682,910  $ 8,699,027 

APPR 

02/26/02 

03/09/01 

04/13/01 

06/30/04*** 

F.P.M.  BROWN 

PHONE  NO:  323 

98% 

GERRY 

-3699 

90% 

IM  90-7(72)392 

COP 

CONSTRUCTION  CO. 

APPR 

03/29/01 

F.P.M.  STUDEBAKER,  RAYMOND 

REEDPOINT-E  & W STRUCTURES 

STRUCTURE  REHABILITATION 

01/17/02 

04/26/01 

PHONE  NO:  657-0273 

0.097  km 

$ 

934,791 

$ 1,085,191  $ 

1,381,502 

07/16/02*** 

98%  79% 

IM  56683(1) 

RIVERSIDE  CONTRACTING, 

INC. 

07/13/01 

F.P.M.  SHUPAK,T0M 

SOUTH  FRONTAGE  ROAD  RELOCATION  GR,GRVL,PL  MIX 

BIT  SURF,PORTLA 

ND  CEMENT  SURF, SEAL  & COVER 

08/06/01 

PHONE  NO:  657-0271 

2.100  km 

$ 

3,059,893  $ 3,273,864  $ 

2,486, 173 

06/30/03*** 

76% 

48% 

CM  16-1 (43) 1 

MONTANA  LINES,  INC 

08/10/01 

F.P.M.  FAVERO  CRAIG 

MAIN  STREET  - 

B I LLI NGS  HE I GHTS  UPGRADE 

EXISTING  TRAFFIC  SIGN  ALS,CURB  RAMPS, SIGNING  & 

04/22/02 

PHONE  NO:  657-0267 

0.000  km 

$ 343,469  $ 362,642  $ 

275,075 

08/19/02*** 

76% 

75% 

BR  311-2(8)7 

COP 

CONSTRUCTION  CO. 

11/21/01 

F.P.M.  SLOE,  DAVID  A. 

BUCKINGHAM  COULEE  - 5 KM  E . 

OF  BOX 

CULVERT  & APPROACHES 

12/18/01 

PHONE  NO:  657-0269 

0.596 

km 

$ 

418,763 

$ 332,069  $ 

198,206 

08/22/02*** 

60% 

63% 

NH  61-3  (14)55 

BOHEMIAN  CORNER  - 

SOUTH 

PULVERIZE, WIDENING, 

PL  MIX  SURF 

M K 

ACING, SEAL 

WEEDEN  CONSTRUCTION,  INC. 

& COVER 

11/21/01 

04/08/02 

F.P.M.  TILZEY,  RONALD 

PHONE  NO:  538-1320 

19.008  km 

$ 

4, 195,363 

$ 3,761,168  $ 1,044,615 

09/25/03*** 

28% 

21% 

SFCS  384-2(8)31 

J T L GROUP,  INC. 

- HIGHWAY 

02/20/02 

F.P.M.  SLOE,  DAVID  A. 

TREASURE  COUNTY  LINE  - NORTH  LEVELING  & SEAL  & COVER 

STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH  R SEAL  & COVER 

CONTRACT  TOTAL  40.100  km 

$ 

507,476  $ 434,434 

$ 114,547 

05/09/02 

07/05/02*** 

PHONE  NO:  657-0269 

26% 

40% 

STPP-STPS-NH-IM 

2002-D5-DURABLE 

0002  (622) 

PAVE.  MARK. 

APPLICATION  OF 

0.000  km 

ARROW  STRIPING  AND  MFG., 

EPOXY  PAVEMENT  MARKINGS 

$ 302,677  $ 270,839  $ 

INC. 

290,586 

02/20/02 

05/09/02 

06/09/02 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

100%  07/01/02 

BR  61-3(17) 67 
BOX  ELDER  CR.  - 

NE  OF  ROY 

CONSTRUCTION  OF 

0.000  km 

EDWARD  T CORPS  CONST. 

A CAST  IN  PLAC  E CONCRETE  BRIDGE 

$ 419,938  $ 442,247  $ 

160,833 

02/28/02 

05/14/02 

11/15/02*** 

F.P.M.  TILZEY,  RONALD 

PHONE  NO:  538-1320 

36%  30% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  90-8(151)463 

PRYOR  CREEK  - BIG  HORN  COUNTY 

COLD  MILLING, PLANT 

MIX  OVERLAY 

JTL  GROUP,  INC. 
,SE:AL  & COVER 

15.700  km 

$ 

4,932,017  $ 3,680,205 

HIGHWAY 
$ 554,738 


04/11/02 

06/13/02 

11/08/02*** 


F . P . M . STUDEBAKER , RAYMOND 
PHONE  NO:  657-0273 

15%  14% 


NH  61-1(12) 1 
ROUNDUP  - NORTH 


JTL  GROUP,  INC. 

- HIGHWAY 

05/14/02 

F.P.M.  BROWN  GERRY 

MILL, PLANT  MIX 

SURFACE  OVERLAY 

,SEAL  & COVER 

/ / 

PHONE  NO:  323-3699 

9.800  km 

$ 

668,247  $ 672,462 

$ 108,131 

09/20/02*** 

16% 

0% 

CM  7199(13) 

CENTURY 

COMPANIES, 

INC. 

BRASSEY/CASINO  CR  - LEWISTOWN 

SEAL  Sc  COVER,  PMS  OVERLAY 

Sc  PAV 

EMENT  MARKINGS 

0.000  km 

$ 

99,678  $ 

97,565 

$ 

976 

05/14/02  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO:  538-1320 

08/30/02***  1%  0% 


IM 

0002(574) 

MARVIN  A.  REHBEIN 

D5 

- INTERSTATE  FENCING 

INTERSTATE 

FENCING  & CATTLE  GU 

ARD  IMPROVEMENTS 

0.000  km 

$ 

1,501,410  $ 1,769,836 

$ 

24,361 

05/14/02  F.P.M.  FAVERO  CRAIG 

06/17/02  PHONE  NO:  657-0267 

09/19/03***  1%  6% 


BR  14-5(23)155 

DRAINAGE-13  KM  NORTHEAST  OF  LA  GRADING,  GRAVEL,  PLANT  MIX  SURFA 

0.740  )cm  $ 


J & S CONSTRUCTION  INC. 
CING,SEAL  & COVER  APP,REINF. 
608,309  $ 589,139  $ 


5,891 


05/14/02  F.P.M.  FAVERO  CRAIG 

/ / PHONE  NO:  657-0267 

09/20/02***  1%  0% 


IM  90-8 (150) 427 
PARK  CITY  - MOSSMAIN 
STPS  532-1(8)0 
LAUREL  - NORTH 
CONTRACT  TOTAL 


J T L GROUP,  INC.  - HIGHWAY 
MILL, HOT  RECYCLE,  PMS  OVERLAY,  S EAL  & COVER 

PAVEMENT  PULVERIZATION, TOP  COU  RSE,PMS  OVERLAY, SEAL  & COVER 
0.046  km  $ 4,931,837  $ 3,814,173  $ 38,139 


05/14/02  F.P.M.  SHUPAK,TOM 

06/24/02  PHONE  NO:  657-0271 

07/18/03*** 


1% 


0% 


BR  9002(30) 

EDWARD  T 

COP PS  CONST. 

FLY  CREEK  - 

25KM  WEST  OF  HARDI  BRIDGE  REPLACEMENT 

& APPROACH 

ROADWAY  WORK 

0.023  km 

$ 

379,410  $ 

396,112  $ 

3,961 

05/14/02  F.P.M.  NELSON,  ROD 

/ / PHONE  NO:  657-0264 

10/18/02***  1%  0% 


SFCX  81016(1) 

LOCKWOOD  - SOUTH  COLD  MILLING,  PLANT  MIX  OVERLAY 

STPS  302-2(2)16 

MOLT  - EAST  COLD  MILLING,  PLANT  MIX  OVERLAY 

SFCX  56916(1) 

OLD  HARDIN  RD  - BILLINGS  EAST  COLD  MILLING,  PLANT  MIX  OVERLAY 

CONTRACT  TOTAL  10.300  km  $ 


JTL  GROUP,  INC. -BILLINGS 
,SEAL  & COVER 

,SEAL  & COVER 

,SEAL  & COVER 

647,539  $ 671,354  $ 


0 


06/07/02  F.P.M.  BERGEN,  PERRY 

/ / PHONE  NO:  322-5870 

07/20/02*** 


0% 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT. 

. DEPT.  FIELD 

PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 
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PROJECT 
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PROJECT  DESIGNATION 
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AWARD  AMT. 

PAYMENTS 
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WORK  COMP. 

COMPLETED 
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SFCS  522-1(4)0 

JTL 

GROUP,  INC. -BILLINGS 

06/07/02 

F.P.M.  SLOE, 

DAVID  A, 

HUNTLEY  I NT  - EAST 

PLANT  MIX  OVERLAY, SEAL 

& COVER 

/ / 

PHONE  NO:  657 

-0269 

SFCU  1014 (3) 

07/20/02*** 

AIRPORT  RD  - BILLINGS 

COLD  MILLING, PLANT 

MIX 

OVERLAY 

.SEAL 

& COVER 

SFCU  1010(4) 

LAUREL  RD  TO  S 20TH  ST 

' BLGS  COLD  MILLING, PLANT 

MIX 

OVERLAY 

.SEAL 

& COVER 

CONTRACT  TOTAL 

10.100  lim 

$ 

1,414, 

721 

$ 

1,292, 187 

$ 0 

0% 

0% 

SFCS  342-1(1)0 

BATTLEFIELD  ROAD 

PLANT  MIX  OVERLAY, SSEAL 
1 . 100  km 

& COVE 

$ 

JTL  GROUP,  INC. 

R 

145,005  $ 185,755 

- HIGHWAY 

$ 0 

06/07/02  F.P.M.  SLOE,  DAVID  A. 

/ / PHONE  NO:  657  0269 

08/23/02***  0% 

0% 

AR  5102042(1) 

BRIDGE  REPAIR  - MOSSMAIN  INT 

BRIDGE  REPAIR-MOSSMAIN 

0.040  mi 

INT. 

$ 

DIAMOND  CONSTRUCTION,  INC. 

59,013  $ 78,489  $ 0 

06/07/02  F.P.M.  NELSON,  ROD 

/ / PHONE  NO:  657-0264 

08/23/02***  0% 

0% 

BILLINGS  DISTRICT  TOTALS 

$121,966,081  $113,949,138 

$104,959,383 

83% 

TOTALS  FOR  ALL  PROJECTS: 


$535,384,765  $513,707,987  $386,039,687 


72% 


wr  TKSftSiAltSa  J^»esSKM 

fjWMiw  wurTOJrrwiqo 

'.-10  3UtC3V15f  iKSiSai.  *OT  -WR^ 

m^rraia  ?.cwuvije  *** 


• .-  winwrrtcxs  »usi 


. jwiaxi 
. TK% 


as.'Wfcaa 


*SPS»  ■Stin^HST 

n 


noitjffiMsaa- 


, stews  -I’i^ 


« a«K,Te<u*gsv»-sw  TJfiwis 
oaiC^^  A -iSA^jfyo  net  's^stAeq 

v* 

- V-.-  J .iA33  .\rf+  TV*AJ!S.ti»i;-vlaf'«  '<fcR30 

;..  »*  : m?»  • soi.oi 


■TTie-'j-iSs-^ovo  iiM  j-iewjq 


_ TaASt  >'.1Wf,  rSTtmff  - 

-i  'Mi)»i04  U^MI  ' 

eeH{<iat8  ^ > ts;  tso^SM 
.:r  ceiaiL? 

aaa«  - j«  -sr  ja*JMWi' 


u,(m»  fSAJIWMB 


o<x)  i*s*f  sr«s 
GMsn  Gusu  ' t&mMi; 


‘ 


July  31,  2002 

DATE: 08/13/02 


PROJECT  NUMBER 


PROJECT  DESIGNATION 


LENGTH  TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/02 
***  MISSOULA  DISTRICT  *** 


PRIME  CONTRACTOR 
ORIGINAL 
ENGINEER  CONTRACT 

ESTIMATE AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


MONTANASTATEUBR^Y 


_3_0864  0014  7512  1 


PAGE  NO: 


MT.  DEPT ■ fituD  PROJECT  MANAGER 


AWARD  DATE 
MODIF.  WORK  BEG. 

STATUS  WORK  COMP . 


PERCENT 

PROJECT 

COMPLETED 


% CONT. 
TIME 
USED 


BR  33-1(20)0 

D.H. 

BLATTNER  & SONS,  INC. 

APPR 

BN  RR-LIBBY 

BH  33-1(21)  1 

KOOTENAI  RIVER  - LIBBY 

BRIDGE  DECK  REHAB. 

PRESTRESS  BM  STRUCTURE  & APPRO 

ACHES 

01/28/02 

APPR 

09/13/01 

STPP  33-1 (24)0 

MT  37  & US  2 INTERSECTION  IMPR 

CONTRACT  TOTAL  0 

STREET  & SIGNAL  MODIFICATIONS 
,544  mi  $ 

3,515,447 

$ 3,348,840  $ 3,407,960 

APPR 

10/31/00 

12/16/98  F.P.M.  KALBERG,  J.  GARY 

03/08/99  PHONE  NO:  751-2040 

05/15/02*** 


98% 


93% 


NH  7-1(70)0 

LOST  TRAIL  PASS  REST  AREA 


JOHN 

BIELBY  CONSTRUCTION 

APPR 

06/15/99 

F.P.M.  BENEDIK,  TOM 

REST  AREA  STRUCTURES 

& PARKING 

01/28/02 

07/19/99 

PHONE  NO : 

0.000  )cm 

$ 1- 

095,659 

$ 940,332  $ 986,779 

10/30/01 

100% 

118% 

NH-STPE  7-2  (25)78  F 
LOLO- SOUTH 


GR.AGG  & PL  MIX  BIT  SURF.S  & C 
8.995  mi  $ 


JTL  GROUP,  INC.-  MISSOULA 
.SIGN, CONCRETE  BEAM  BRIDGE 
7,551,043  $ 7,022,657  $ 6,956,879 


APPR 

08/22/01 


11/16/99 

02/14/00 

07/17/01 


F.P.M.  CYR,  MARK 
PHONE  NO:  523-5863 

100%  100% 


CM-BR  8107(12)  BODELL  CONSTRUCTION  COMPANY 

CLARK  FORK  - MISSOULA  GR.AGG  &,  PL  MIX  BIT  SURF,  SEAL  & COVER,  BRIDGE  REPLACEMENT 

0.539  )cm  $ 5,510,210  $ 7,017,632  $ 7,129,138 


02/08/00 

04/11/00 

05/15/02*** 


F.P.M.  HEMBREE,  TAMI 
PHONE  NO:  523-5856 
98% 


96% 


STPS  503-1(6)4 
FOYS  CANYON  ROAD 


GRADE, AGG. , SURF. , PLANT  MIX  SUR 
3.612  Itm  $ 


SCHELLINGER  CONST  CO., INC. 

F . , SEAL  & COVER 

1,979,457  $ 1,904,198  $ 2,266,715 


APPR 

01/17/02 


10/24/00 

11/06/00 

07/18/02 


F.P.M.  HAM,  DANIEL 
PHONE  NO:  295-4049 

100%  100% 


STPP  6-1(86)99 
DIXON  - WEST 


GRADE, AGG. SURF. PLANT  MIX  SURF. 
15.750  Icm  $ 


SCHELLINGER  CONST  CO., INC. 

.SEAL  & COVER 

5,881,894  $ 6,027,749  $ 6,637,161 


APPR 

10/26/01 


11/06/00  F.P.M.  JOHNSON,  ROBERT  L. 

11/28/00  PHONE  NO:  523-5864 

09/10/03***  98%  90% 


NH  1-1(47)57  F 
PLEASANT  VALLEY 


GRADING, GRAVEL, PLANT  MIX 

BITUM 

JTL  GROUP, INC. -DBA  A-1  PAVING 
SURF, BRIDGE  REV., SEAL  & COVER 

APPR 

01/28/02 

03/09/01 

03/26/01 

F.P.M.  ROBERTS,  JAMES 

PHONE  NO:  751-2041 

8.100  )cm 

$ 

5,749,412  $ 5,343,464  $ 6,273,187 

09/30/03*** 

98% 

97% 

BH  269-1 (22)21 

BITTERROOT  RIVER-NW  STEVENSVIL  WIDEN  BRIDGE, GRADE, GRAVEL, PL  M 

0.452  Itm  $ 


FRONTIER-WEST,  L.L.C. 

IX  SURF, SEAL  & COVER, APPROACHE 
1,878,203  $ 1,674,456  $ 1,433,754 


03/29/01  F.P.M.  HEMBREE,  TAMI 

05/01/01  PHONE  NO:  523-5856 

08/09/02***  86%  89% 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM-STPHS  90-1(144)5 

MEDIAN  RAIL  - MINERAL  COUNTY 

CONCRETE  MEDIAN  RAIL 

& DRAINAG 

E 

ALPINE 

CONSTRUCTION,  INC. (OBS) 

19.000  km 

$ 

4, 

483,642  $ 

3,185,412  $ 3,165,513 

03/29/01 

05/14/01 

11/09/01 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

100%  84% 


NH-BH-STPHS  1-2(103)137  TAMIETTI  CONST.  CO.,  INC. 

BRIDGE  DECK  - COLUMBIA  FALLS  BRIDGE  DECK,  HANDRAIL  REPAIR,  SE  ISMIC  RETROFIT  & GRADE,  PL  MIX 

0.179  km  $ 1,076,460  $ 855,651  $ 874,658 


05/11/01 

06/21/01 

06/27/02 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

100%  81% 


NH  0002(395) 

D1 -NON- INTERSTATE  GUARDRAIL 


SCOTT  LONG  CONSTRUCTION, 

GUARDRAIL  & BRIDGE  RAIL  RREPLA  CEMENT  & UPGRADING 
0.000  km  $ 513,398  $ 600,558  $ 


INC.  APPR 

01/29/02 

565,616 


06/01/01 

06/25/01 

04/15/02 


F.P.M.  CYR,  MARK 
PHONE  NO:  523-5863 
100% 


98% 


STPHS  0002(385) 

1995-Dl-GUARDRAIL/SLOPE  FLATTE  GUARDRAIL  & SLOPE  FLATTENING 

0.000  km  $ 


SCOTT  LONG  CONSTRUCTION,  INC. 
127,023  $ 149,194  $ 148,516 


APPR 

02/14/02 


06/01/01 

06/25/01 

04/16/02 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 

100%  83% 


BR  1-2(86)180  FRONTIER-WEST,  L.L.C. 

MIDDLE  FORK  FLATHEAD  RIVER-SE  CONST. OF  WELDED  PLT  GIRDEER  BR  IDGE,  GR, GRVL,  PL  . MIX  SURF.& 

0.570  km  $ 3,765,960  $ 3,786,455  $ 3,176,775 


07/13/01 

09/10/01 

06/30/03*** 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

84%  63% 


STPX  20(19) 

PETERSON  RANCH-WETLAND  MITIGAT 

0 


GRADING, IRRIGATION  STRUCTURES 
000  km  $ 


MUNGAS  COMPANY,  INC. 

, FENCING  & SEEDING 

381,241  $ 230,826  $ 


07/13/01 

12/04/01 

242,678  06/18/02 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

100%  48% 


NH  41(24)  D.H.  BLATTNER  & SONS,  INC. 

CAMP  CREEK  RESTORATION  GR,  GRVL,  PL  .MIX  SURF,  SEAL  & COV  ER,  PRESTRESSED  CONCRETE  BRIDGE 

NH  7-1(58)9  F 

SULA  N&S  WETLAND  MITIGATION,  STREAM  PROT  ECTION 

CONTRACT  TOTAL  11.821  mi  $ 12,382,249  $ 10,723,011  $ 9,503,260 


07/13/01  F.P.M.  BENEDIK,  TOM 

08/15/01  PHONE  NO: 

06/06/04*** 


89% 


62% 


SMP  3199(02)  MT  MAT'LS,  INC.(DBA)LS  JENSEN 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

57.250  mi  $ 508,406  $ 538,850  $ 568,265 


07/13/01 

07/18/01 

06/06/02 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

100%  11/01/01 


IM  90-3(79)173  JIM  GILMAN  EXCAVATING  INC. 

GARRISON-BECK  HILL  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 


12/13/01 

03/08/02 


F.P.M.  CYR,  MARK 
PHONE  NO:  523-5863 


***  ESTIMATED  COMPLETION  DATE 


««(>nyT««o‘«««Aar  so  titawnMno  *mv*.** 

l oUKAM.  'IK>I'E$tiaY3ttij!> 

'•'  loxftun  sm  isiosw*  ho.  r.Tjfmftdj 

•oj.wMC  AiwoesTH  »*» 


.w/fOAsniQj  wtxt«t 
' iwtsvvw 

5/^>rnJiX>  . s!a<.Hlf*a 


'gi»ja»P(ipif' 


>"m 


A%s»ja  T^at^wt, 


)WCS»  !W!»T  wrcJBW 


; yr  _ .aw  oa^WA  

.•/  ».ji  .'■''UiO'i' J’WS'ijn 
j :1  ;.u. 


SI 


euitvtt'M  »t^]rtt-i|f 

a oibkxjiA'X  * JJA’)  "w  aw»:a»3Q  r^xis  .iftiraatw  V 4U«  nAicaiw  . ,, 

!isi>.£**  • i M^.ei  ""  'i 

St «' 

- 8J«rt‘4jllk3 

- Her  ’MWfsilj  amwakjo  - xtiaa 

> k ■ ^rjr  p ^ 


;■»  . in 


m 

Toaatm  ,1 


■ {•-•'  - 


anjtsu  . iXevTiHwo 

ouo ! )> 


. - SrrX 

fUL.- 

.llMCiMMb  »IA'4-M8W3 -«aJI*|«;  ** 


iiteitwnt  amis  '"  't| 

( ^■vK  ■ iiIMl''  W IOTA"!  «attV>'!JO!««4Ma-*a' 

•Rj! 


-k.r{«)'fi-t  4rt 


.:  J 1 


OJ 


s.-aavts  af<Ji.>r.*j^  loKi^: 


b 


r<w- 

r*3i„  j(  -.,/:-c.'::i  r.wl^ -v  'ij 

«<<}'?'  ■ 4,  '.. 


.t  -;i.  i-'’ 


,.^  ;i  '•  >.  ■ ’!■*« 
le-  vii 


!'<•<;>  All : iw 
«3i'S<W'*'4rir  .taiisiO- 

9 sitfu-r*** 
luM  AMKi 
.vr^T  WJtevtfGD 
« .) 


■j-iSyi*.  i!  r-i-jj  ?■■  'O 


tso/twr  :?»» 
nw  i:/»',>-rt  - Tourraia  .^juueein 


ttjitrft-w  MJ 

■<o,.'‘  * Mi'a  tijo”?  virno-oaH-Hoaijuiuso 

'■ 

• ^ 3 - 


»vAC!  asiRsa^ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/02 

DATE:08/13/02  ***  MISSOULA  DISTRICT  ***  PAGE  NO:  3 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  90-3 (80) 180  09/06/03*** 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 
IM  90-3(83)163 

GOLD  CREEK-EAST  & WEST  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

CONTRACT  TOTAL  41.224  l^m  $ 12,435,994  $ 11,751,484  $ 3,275,892  28%  30% 


NH  5-2 (95)47 

RONAN  TRAFFIC  SIGNALS 


SCOTT  CONSTRUCTION,  INC. 

UPGRADE  OF  TRAFFIC  SIGNALS,  CUR  B & SIDWALK,  SIGNING  & PAVE 
0.000  )tm  $ 140,455  $ 158,159  $ 


212,727 


02/20/02  F.P.M.  JOHNSON,  ROBERT  L. 

04/15/02  PHONE  NO:  523-5864 

08/19/02***  98%  05/17/02 


NH-STPP-IM-STPX- 

-STPS 

0002(618) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

2002 -D1 -DURABLE 

PAVE. 

, MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

0.000  )im 

$ 

657,449  $ 598,192 

$ 

571,787 

02/20/02  F.P.M.  SULLIVAN,  SHEILA 

06/11/02  PHONE  NO:  523-5877 

07/11/02  100%  07/15/02 


STPP  56-1(3)0 
BULL  LAKE  - SOUTH 


WIDENING, PULVERIZING, PL  MIX  OV 
0.000  )im  $ 


JTL  GROUP,  INC. -DBA  A-1  PAVING 
ERLAY, SIGNING  & BRIDGE  REPAIR 
4,721,656  $ 4,754,719  $ 1,327,858 


02/20/02  F.P.M.  HAM,  DANIEL 

04/01/02  PHONE  NO:  295-4049 

11/15/02***  28%  53% 


STPX  45(29) 

DIXON  WETLAND  MITIGATION 

WETLAND  MITIGATION 

GOOSE  BAY 

EQUIPMENT 

0.000  km 

$ 

295,397  $ 

182,102 

02/28/02  F.P.M.  JOHNSON,  ROBERT  L. 

04/03/02  PHONE  NO:  523-5864 

08/19/02***  98%  06/01/02 


IM  90-2 (102) 106 

MISSOULA  - BONNER 

CRACK  AND  SEAT,  PLANT  MIX 

SURFA 

JTL  GROUP,  INC.-  MISSOULA 

CING  OVERLAY,  SEAL  AND  COVER 

03/25/02 

05/22/02 

F.P.M.  SULLIVAN,  SHEILA 

PHONE  NO;  523-5877 

0.000  km 

$ 

2,973,320  $ 2,326,681  $ 1,309,675 

09/13/02*** 

56% 

STPS  257-1(4)0 
SUPERIOR  - SOUTHEAST 


PLANT  MIX  OVERLAY, SEAL  AND  COV 
0.050  )im  $ 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 
ER, SLOPE  FLATTENING  AND 

786,396  $ 728,693  $ 105,413 


03/25/02  F.P.M.  JOHNSON,  ROBERT  L. 

05/20/02  PHONE  NO:  523-5864 

09/13/02***  14%  67% 


NH  7-1(95) 47 

MONTANA 

LINES,  INC 

04/11/02  F.P.M.  BENEDIK,  TOM 

SIGNAL  UPGRADE 

- HAMILTON 

SIGNAL 

UPGRADE, SIGNING  & 

PAVEM 

ENT  MARKING 

/ / PHONE  NO: 

NH  7-1(96)67 
SIGNAL  - NW  OF 

STEVENSVILLE 

SIGNAL 

UPGRADE, SIGNING  & 

PAVEM 

ENT  MARKING 

07/05/02*** 

CONTRACT  TOTAL 

0.000  km 

$ 

95,889  $ 

85,871  $ 

861 

1% 

20% 

* ESTIMATED  COMPLETION  DATE 
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NH  24-1(55)16 

POTOMAC -EAST 

PLANT 

MIX  OVERLAY  AND 

MT  MAT'LS,  INC.(DBA)LS  JENSEN 

SEAL  & C OVER 

04/11/02 

06/24/02 

F.P.M.  JOHNSON,  ROBERT  L. 

PHONE  NO:  523-5864 

SFCS  271-2(2)18 
HELMVILLE-EAST  t WEST 
SFCS  348-1(4)0 
PHILIPSBURG-WEST 
SFCP  19-1(26  )27 
GEORGETOWN  LAKE -NORTH 
CONTRACT  TOTAL 


LEVELING,  PLANT  MIX  OVERLAY,  SEA  L & COVER 

LEVELING,  PLANT  MIX  OVERLAY,  SEA  L & COVER 

COLD  MILLING,  PLANT  MIX  OVERLAY  .SEAL  & COVER 
30.671  )cm  $ 3,281,528  $ 2,797,999 


05/16/03**' 


84,593 


3% 


38% 


BH  52-2(27)50 

SPRING  CR  - E OF  KALISPELL 


BRIDGE  DECK  REHABILITATION 
0.000  )cm 


EDWARD  T COPPS  CONST. 


215,865 


86,292 


04/11/02  F.P.M.  MITCHELL,  JAMES  D. 

06/11/02  PHONE  NO:  751-2046 

10/11/02***  28%  18% 


NH  5-2(117)61 

JTL 

GROUP,  INC.  - 

KALISPELL 

05/14/02  F.P.M.  HANCOCK,  DALE 

POLSON  - NORTH 

PLANT  MIX  OVERLAY, SEAL 

& 

COVER 

07/10/02  PHONE  NO:  751-2043 

STPP  33-1(32)0 

09/20/02*** 

CALIFORNIA  STREET  - LIBBY 

SEAL  & COVER 

STPP  33-1(33)10 

LIBBY  - DAM  N.  S.  S . 

SEAL  & COVER 

STPP  36-1(20)16 

HOT  SPRINGS  N.  & S. 

PLANT  MIX  OVERLAY, SEAL 

& 

COVER 

STPS  424-1(6)0 

KALISPELL  - NORTH 

PLANT  MIX  OVERLAY, SEAL 

& 

COVER 

SFCS  548-1(7)0 

WEST  RESERVE  DR.-  KALISPELL 

SEAL  & COVER 

STPP  52-1(24)3 

5 KM  E.  OF  POLSON -EAST 

PLANT  MIX  OVERLAY, SEAL 

& 

COVER 

CONTRACT  TOTAL 

79.950  km 

$ 1,960,300 

$ 1,687,791 

$ 145,787 

9% 

45% 

SFCP  6-1(93)69 

RIVERSIDE  CONTRACTING, 

INC. 

05/14/02 

F.P.M.  ROBERTS,  JAMES 

WEEKSVILLE  - EAST 

PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 

05/31/02 

PHONE  NO:  751-2041 

STPP  6-1(96)51 

09/20/02*** 

THOMPSON  FALLS  - EAST 

SEAL  & COVER 

STPP  6-1(97)91 

PERMA  - EAST  & WEST 

PLANT  MIX  OVERLAY, SEAL  & COVER 

SFCS  559-1(1)0 

JCT  US  93  - EAST 

SEAL  & COVER 

CONTRACT  TOTAL 

36.300  1cm  $ 942,391  $ 978,960  $ 

506,074 

52% 

43% 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIt4ATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BH  24-1(52)6  TAMIETTI  CONST.  CO.,  INC. 

BLACKFOOT  RIVER-6  104  E OF  BONN  BRIDGE  REHABILITATION 

0.000  km  $ 691,276  $ 768,552  $ 211,228 


05/14/02  F.P.M.  HEMBREE,  TAMI 

06/10/02  PHONE  NO:  523-5856 

06/13/03***  27%  28% 


NH  5-3  (78)125  MONTANA  LINES,  INC 

SIGNAL-US93/MT40-ViHITEFISK  UPGRADE  TRAFFIC  SIGNALS,  LIGHTI  NG,ADA  CURBS , S I DEWALKS  & PAVE 

0.000  km  $ 91,381  $ 87,392  $ 0 


06/07/02  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO:  751-2046 

09/20/02***  0%  0% 


NH  7-1(97)45 
US  93  - HAMILTON 
NH  93-1(15)0 
LOLO  PASS  - EAST 
SFCS  203-1(10)0 
STEVENSVILLE  - NORTH 
SFCX  81024(3) 
SKALKAHO  ROAD 
CONTRACT  TOTAL 


BLAHNIK  CXDNSTRUCTION,  INC. 

MILLING, PMS  OVERLAY, SEAL  & COV  ER 
LEVEL, PMS  OVERLAY, SEAL  & COVER 
CRACK  SEALING,  SEAL  & COVER 
LEVELING,  PMS  OVERLAY,  SEAL  & CO  VER 

46.373  km  $ 2,925,210  $ 3,367,790  $ 33,676 


06/07/02  F.P.M.  JOHNSON,  ROBERT  L. 

07/29/02  PHONE  NO:  523-5864 

07/20/02*** 


1% 


12% 


BR  9045(30)  FRONTIER-WEST,  L.L.C. 

LITTLE  BITTERROOT  RIVER  - EAST  BRIDGE  REPLACEMENT  & GRAVEL  AP  PROACHES 

0.019  mi  $ 330,514  $ 399,379  $ 0 


07/18/02  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO:  751-2046 

08/19/02***  0%  0% 


SMP  1599(03) 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSH  & STOCKPILE 

0.000  mi 


LHC,  INC. 


$ 392,700  $ 299,230  $ 


0 


07/18/02  F.P.M.  HANCOCK,  DALE 

/ / PHONE  NO:  751-2043 

10/01/02***  0%  10/01/02 


SMP  2099 (03) 

MISSOULA  AND  BUTTE  DISTRICTS  - 

CRUSH  & STOCKPILES 

BLAHNIK 

CONSTRUCTION, 

0.000  mi 

$ 405,203  $ 

499,917  $ 

07/18/02  F.P.M.  BENEDIK,  TOM 

/ / PHONE  NO: 

10/01/02***  0%  10/01/02 


SMP  3299(03) 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSH  & STOCKPILE 

0.000  mi 


HERB  RICHARDS  CONSTRUCTION  CO. 


$ 296,700  $ 268,370  $ 


0 


07/18/02  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO:  523-5877 

10/01/02***  0%  10/01/02 


SMP  4599(03) 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSH  6 STOCKPILE 

0.000  mi 


LHC,  INC. 


348,464  $ 279,475  $ 


0 


07/18/02  F.P.M.  HANCOCK,  DALE 

/ / PHONE  NO:  751-2043 

10/01/02***  0%  10/01/02 


***  ESTIMATED  COMPLETION  DATE 


M 


•.'S% 


vfiasM  Ho«T.Kjt«pqWi 

;\i  -:mim  ^n'ftss^  atM  tS5«!ift  mttmg^mcb 
>■■•  tTH-r^n  iW)tJ:)3KJM  ••* 


, 

■:  WOfl  iT.;.»Tiir’3 

iTi'i,  nnjtttA 


^TOKtOer* 



rr-'-:  ■<r 

; e> ' 


^>,'. 


■ M i-  -ml^pir.  I ’.■ 


» i Si!)  m ^ 


wt^t-*'HaiA«ssic  •sisxujia.  nwh  sc  -a  i«i  '?r3c?wR«i|g;^, 


f 


«»  «««.« 


■iS'^AU'r  auAflCsv 

.v:S  ^0(1.  e 


. UN 


■ 


!.':»■  • - . »'■  o •=■■'•?  -"iWIJ.ilK 

A;.!  'fcl  '.  ' ~i.L 

^ ■•-'5  .;...  K-f  ■- 

i.  .V  r !;«•?  "i.  . .,''i 


MM 

^ t«  m 

TUA3  - 0^, 

OcwU-cfri:  fows 

- TVMJv^SVIligi 
(w  fS&j’) 

(«ecit  6©a>*-»a'W 


< - -S.-L  v.!s-  iroi  ■!  . _..;jrt  K-^f^iWTrTff  3»  JifTiii:'  ' 


At  :T>  i'jrs^nto 


r”',  t«o<  s>e 


■'  ■...*>  fl.lUO*Slfl 

ciC.' 


1 


.'0l<«^ -aig 

s^A'n  % cmf  '5'Oi<fT3’.«  .irjoaem 


% 


=8! 


J 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

MISSOULA  DISTRICT  TOTALS 


$ 90,387,791  $ 85,677,254  $ 61,394,403 


69% 


***  ESTIMATED  COMPLETION  DATE 
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ENDING  07/31/02 
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***  BUTTE  DISTRICT 
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PAGE 

NO:  7 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  % 

CONT. 

LENGTH 

TYPE 

OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

CXDMPLETED 

USED 

STPS  278-1(13)30 

M K WEEDEN  CONSTRUCTION,  INC. 

APPR 

05/04/99 

F.P.M.  HARRIS,  DEAN 

CARROLL  HILL  - EAST  & WEST 

GR,GRAL, PL 

MIX  SURFACING 

03/06/01 

05/24/99 

PHONE  NO:  494-9643 

7.837 

mi 

$ 

3,161,119  $ 2,832,172 

$ 

2,900, 194 

09/27/01 

100% 

90% 

STPP  13-1(33)36 

A.M.  WELLES,  INC. 

APPR 

10/07/99 

F.P.M.  BRAZILL, WILLIAM 

CAMERON  - NORTH  & 

SOUTH 

GR7UIE, GRAVEL,  PLANT  MIX  SURFACE 

03/06/01 

11/15/99 

PHONE  NO:  684-5609 

18.300 

km 

$ 

5,735,355  $ 5,713,401 

$ 

6,003,311 

11/28/01 

100% 

98% 

BR  13-2(2)83 

MORGEN  & OSWOOD  CONST, 

. CO., INC 

APPR 

11/16/99 

F.P.M.  SCHULZ, TOM 

JEFFERSON  RIVER  - 

20.4KM  SW 

OF  GR,AGG  & PL. MIX  SURF, PRESTRESS 

ED  CONCRETE  BEAM  BRIDGE 

08/13/01 

12/21/99 

PHONE  NO:  585-0453 

0.600 

km 

$ 

2,712,516  $ 1,848,513 

$ 

1,890,280 

10/12/01 

100% 

115% 

STPP  29-4 (22)89 

PARK  & GALENA -BUTTE 

COLD  MILLING, PLANT  MIX  SURFACI 
1.176  km  $ 

JIM  GILMAN  EXCAVATING 

NG,SE7IL  & COVER  & SIGNALS 
799,375  $ 708,178  $ 

INC. 

816,689 

APPR 

03/06/01 

12/09/99 

03/21/00 

07/12/02 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

100% 

102% 

STPS  399-1(3)0 

WHITETAIL  ROAD 

GR. 

16.315 

, AGG . , BIT . SURF, PRESTRESSED 
km  $ 

JTL 

BEAM  BRIDGE 

3,003,413 

GROUP.  INC. -BELGRADE 

WIDENING 

$ 2,693,265  $ 2,919,690 

APPR 

12/14/00 

03/16/00 

04/03/00 

05/10/02 

F.P.M.  CLARY. DAN 

PHONE  NO;  494-9649 

100% 

94% 

IM  90-5(55)249 

BLAHNIK  CONSTRUCTION, 

INC. 

APPR 

04/11/00 

F.P.M.  STARCEVICH  JOHN  R. 

WHITEHALL  - CARDWELL 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

03/06/01 

05/16/00 

PHONE  NO:  287-3868 

IM  90-5(54)257 

APPR 

09/14/01 

CARDWELL  - EAST 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

09/17/01 

STPP  13-1(32)75 

APPR 

HARRISON  - SAPPINGTON  JCT . 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

03/06/01 

CONTRACT  TOTAL 

36.120  km 

$ 

6,698,864 

$ 7,084,784  $ 

7,348,012 

100%  98% 

BR  9016(19) 

GALLATIN  RIVER-GALLATIN  GATEWA  2 PRESTRESSED  CONC.BEAM 

BRIDGE 

s. 

COP  CONSTRUCTION  CO. 

PLANT  MIX  BITUM.APP,SEAL 

& 

08/31/00 

01/19/01 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

0.949  mi 

$ 

1, 

183,619  $ 1,138,408 

$ 1,107,845 

08/01/02 

100%  86% 

STPHS-STPS-STPU  25(27) 

S K CONSTRUCTION,  INC. 

APPR 

11/06/00 

F.P.M.  CARLSON, JACK 

ONE  MILE  EAST  OF  HELENA 

GRADE,  AGG.  SURF,  PLANT  MIX  SURF. 
2.795  km  $ 

.SEAL  & COVER, t CONC.SLAB 

2,061,164  $ 1,749,409  $ 2,206,770 

01/28/02 

03/26/01 

09/30/02*** 

PHONE  NO:  457-0526 

98% 

108% 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  <X>NTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CXJNTRACT 

CXINTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECrr  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  CX)MP. 

COMPLETED 

USED 

IM  90-3 (78) 180 

JIM  GILMAN  EXCAVATING 

INC. 

APPR 

11/27/00 

F.P.M.  ARVISH,MIKE 

BECK  HILL  - DEER  LODGE  E.B. 

PLANT  MIX  OVERLAY, SEAL  & COVER 
13.661  km  $ 

& BRIDGE  DECK  TREATMENT 
3,474,877  $ 2,909,950  $ 

2,886,582 

10/26/01 

01/29/01 

05/13/02 

PHONE  NO:  563-7261 

100% 

96% 


BR  9016(30)  HALL  CONSTRUCTION  SERVICES  APPR 

ROCKY  CREEK  BRIDGE  - 3 KM  EAST  CONST  OF  PRESTRESSED  TRI-DECK  BEAM  BR,  GRADING  & GRAVELING  10/26/01 

0.340  )cm  $ 353,061  $ 315,450  $ 291,603 


11/27/00 

03/26/01 

04/04/02 


F.P.M.  GRAVAGE, DANIEL 
PHONE  NO:  222-8110 

100%  92% 


IM  15-2(68)130 
BUTTE -ELK  PARK 
IM  15-2(72)121 
NISSLER-BUTTE 
CONTRACT  TOTAL 


JIM  GILMAN  EXCAVATING  INC. 

COLD  MILLING, PAVEMENT  PULVERIZ  AT I ON, PLANT  MIX  SURFACING 
PLANT  MIX  OVERLAY,  SEAL  & COVER 

24.010  km  $ 8,037,938  $ 8,527,271  $ 8,280,814 


11/27/00  F.P.M.  HARRIS,  DEAN 

12/03/00  PHONE  NO:  494-9643 

09/30/02*** 


97% 


52% 


NH-STPHS  11-1(36)34 
EMIGRANT  - NORTH 


MT 

PLANT  MIX  BITUMINOUS  OVERLAY,  T URN  LANES 
16.095  km  $ 1,247,605 


MAT'LS,  INC. (DBA) LS  JENSEN 
Sc  GUARDRAIL 

$ 1,240.231  $ 1,311,428 


APPR 

01/17/02 


11/27/00 

03/19/01 

10/18/01 


F.P.M.  SCHULZ, TOM 
PHONE  NO:  585-0453 
100% 


96% 


IM  15-4(86)190 
HELENA -NORTH  $<  SOUTH 


RIVERSIDE  CONTRACTING,  INC.  APPR  11/27/00 

COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  Sc  COVER,  BRIDGE  REHAB  02/27/02  03/26/01 

9.444  km  $ 3,194,950  $ 2,833,761  $ 2,882,450  06/29/02* 


F.P.M.  CARLSON, JACK 
PHONE  NO:  457-0526 
98% 


120% 


IM  90-5(57)264 

MILLIGAN  CANYON 

IM  15-3(57)163 

BOULDER  HILL 

STPP  69-1(16) 1 

WHITEHALL  - EAST  AND  NORTH 

STPP  55-3(10) 12 

LEGION  AVE.  WEST  - WHITEHALL 

STPP  69-1(15)0 

LEGION  AVE.  EAST  - WHITEHALL 
CONTRACT  TOTAL 


SEAL  & COVER 

SEAL  Sc  COVER 

SEAL  Sc  COVER 

SEAL  Sc  COVER 

SEAL  & CX)VER 
72.494  km 


MARONICK  CONST.  LLC  APPR  01/31/01 

10/26/01  04/03/01 

APPR  11/05/01 
10/26/01 
APPR 
10/26/01 
APPR 
10/26/01 
APPR 
10/26/01 

$ 1,699,926  $ 1,588,107  $ 1,515,861 


F.P.M.  CLARY, DAN 
PHONE  NO:  494-9649 


100% 


113% 


BR  9029(18)  SLETTEN  CONSTRUCTION  CO 

MADISON  RIVER  - 58  KM  SO  OF  EN  RELOCATE  THRU-TRUSS,  CONCRETE  D ECK  & ABUTMENT,  AGG  SURF  APPROA 

0.095  km  $ 542,443  $ 562,010  $ 528,484 


01/31/01 

06/19/01 

05/30/02 


F.P.M.  BRAZILL, WILLIAM 
PHONE  NO:  684-5609 

100%  95% 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  90-5(58)274 

THREE  FORKS  - WEST 

JIM  GILMAN  EXCAVATING 

CRACK  SEAL, PL  MIX  SURF  OVERLAY  , SEAL  & COVER, BRIDGE  REHAB 
6.795  km  $ 4,639,919  $ 3,798,195  $ 

INC. 

3,507,402 

03/09/01 

04/16/01 

06/30/03*** 

F.P.M.  HELD,  TERRY 

PHONE  NO:  683-4434 

92% 

117% 

STPS  278-1(17)43 

JACKSON  - WISDOM 

PLANT 

BLAHNIK  CONSTRUCTION, 

MIX  OVEERLAY  & SEAL  & CO  VER 

INC. 

05/11/01 

08/27/01 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

28.600  km  $ 1,318,294  $ 1,266,324  $ 1,266,619  09/30/02***  98%  115% 


NH  15-4(85)193  F MARONICK  CONST.  LLC 

CEDAR  STREET  INTERCHANGE -HELEN  GRADE, AGG  SURF, PL. MIX  SURF.,SE  AL  & COVER, SIGN, LIGHT, STEEL 

2.688  km  $ 3,648,604  $ 3,153,678  $ 2,416,063 


05/11/01 

06/26/01 

06/30/03*** 


F.P.M.  CHRISTENSEN, KEVIN 
PHONE  NO:  495-1506 

77%  90% 


BR  9034  (4) 

SHIELDS  RIVER  BRIDGE 


SLETTEN  CONSTRUCTION  CO 

S.E.  OF  CONST  OF  REINFORCED  CAST  IN  PL  ACE  CONC  SLAB  BR,APP  & GRVL 

0.213  km  $ 348,838  $ 348,225  $ 335,741 


06/01/01 

07/17/01 

12/20/01 


F.P.M.  CHRISTENSEN, KEVIN 
PHONE  NO:  495-1506 

100%  83% 


IM  0002(500) 

BUTTE  AREA  SEISMIC  RETROFIT 

BR 

DECK  REHAB 

Se  SEISMIC  RETRO, 

SLETTEN  CONSTRUCTION  CO 

BR  GIRDER  REPAIR, BR  APPR  MODIF 

APPR 

01/28/02 

06/01/01 

07/16/01 

0.308 

km 

$ 

1,390,173  $ 1,237,273  $ 1,399,085 

05/03/02 

F.P.M.  JOHNSON, RICKIE 
PHONE  NO:  494-9635 

100%  96% 


STPP  29-1(31) 50 

SILVER  STAR  - NORTH  & SOUTH 


M A DEATLEY  CONSTRUCTION 


GRADING, GRAVEL  & PLANT  MIX  SUR 
6.965  km  $ 


FACING 

6,494,756 


$ 6,513,198  $ 6,859,580 


08/10/01 

09/17/01 

06/30/04*** 


F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 

98%  50% 


STPP  29-1(37)43 
TWIN  BRIDGES  - NORTH 


JIM  GILMAN  EXCAVATING  INC. 


GRADING,  GRAVEL,  PLANT  MIX  SURFA 
9.936  km  $ 


CING 

4, 689, 089 


$ 4,293,493  $ 3,403,712 


09/07/01  F.P.M.  BRAZILL, WILLIAM 

10/24/01  PHONE  NO:  684-5609 

06/30/04***  79% 


51% 


STPU  5807(8) 

NORTH  MAIN  STREET -HELENA 
BR  8-2 (47)43 
LYNDALE  OVERPASS -HELENA 
CONTRACT  TOTAL 


MARONICK  CONST.  LLC 

GR,GRAVL,PL  MIX  SURF, PED  UNDPS  , PRSTR  CONC  BEAM  STR, WATER, 

APPR 

GRADE, GRAVEL, PLANT  MIX  SURF, PE  D UNDERPASS , WATER, SEWER, SIGNAL  04/11/02 

1.706  mi  $ 6,374,477  $ 5,843,595  $ 3,077,931 


10/11/01  F.P.M.  CHRISTENSEN, KEVIN 

11/12/01  PHONE  NO:  495-1506 

09/30/03*** 


53% 


48% 


HDP-IR  9113  (001) F 

N 19TH  INTERCHANGE  LANDSCAPE  LANDSCAPING 

0.000  km 


A.M.  WELLES,  INC. 

12/13/01 

F.P.M.  MCCORMICK,  THOMAS 

05/13/02 

PHONE  NO:  586-5074 

$ 

41,960  $ 37,540 

$ 

25,584 

09/15/02*** 

68%  ! 

***  ESTIMATED  COMPLETION  DATE 





' W^Vi-v3^_S5-.?^-- 


rTn 


SS5’»^_ 


-aS«T?»'-5  : ..... 


‘■rgSStf 


^ ' 1-  > 


“ "^  pjjj  ■ia.(>.9& 


®r  ' ■■,  -(ii.'^ 
,^^141^-  MC^OKSW^  . 


■ ' '^.  , 


•!?  ^ 


I ^ - ' 

■<t 

IjS'.  J<Sf  -i-  .>^”- 


j(»)>C.3«  y ^ 

' ' ' •>-  fi‘  <'•  t 


,v7?a  :.' 

"^nJ  ^ >f  *•« . 


«<t  /■'•r 

-a  TS  »rf*W  , 


■ r-  > 


w.  J'i  '*  ' 


jSr ; > 

. !(iMi  W’f® 


.X 


:.^*5 


» . ■.V'lJ*-' 


, ^ M-.  *l.'i'*K^':.'  ,' 

■ is)V6S'<; 


ni.  V>''  f. 


? !,«>'lfl«  'hi 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/02 

DATE:08/13/02  ***  BUTTE  DISTRICT  ***  PAGE  NO:  10 


PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  422-1(5)2  SLETTEN  CONSTRUCTION  CO 

IRR  CANAL-EAST  OF  SILVER  STAR  NEW  BOX  CULVERT, GRADING, GRAVEL  SURFACING 
BR  422-1(4)0 

JEFFERSON  RIVER  - SILVER  STAR  CONCRETE  PRESTR .GIRDER  BRIDGE,  GRD  GRAVEL  SURFACING,  PL  MIX 

CONTRACT  TOTAL  0.680  km  $ 1,209,338  $ 1,132,245  $ 


977,043 


02/20/02  F.P.M.  JOHNSON, RICKIE 

04/01/02  PHONE  NO:  494-9635 

11/15/02*** 


84% 


53% 


STPP  84-4  (9)22 
FOUR  CORNERS  - WEST 


GRADING,  GRAVEL  SURFACING . PLANT 
0.000  km  $ 


RIVERSIDE  CONTRACTING, 
MIX  BITUMINOUS  SURFACING 
6,977,346  $ 6,597,490  $ 


INC. 

3,132,526 


02/20/02  F.P.M.  MCCORMICK,  THOMAS 

03/13/02  PHONE  NO:  586-5074 

08/29/03***  47%  27% 


STPP-STPS-STPX-NH  0002(619) 

ARROW  STRIPING  AND 

MFG.  . 

INC. 

2002 -D2 -DURABLE  PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

0.000  km 

$ 

233,942  $ 209,040 

$ 

186,044 

02/20/02 

07/16/02 

08/02/02 


F.P.M.  BRAZILL, WILLIAM 
PHONE  NO:  684-5609 

100%  08/31/02 


IM  90-6(100) 318 
BOZEMAN  - HILL 
NH  50-1(19)70 
GALLATIN  GATEWAY  N&S 
STPP  13-1(39)49 
ENNIS  - MCALLISTER 
IM  90-6(99)279 
THREE  FORKS  - MANHATTAN 
STPP  50-2 (47)82 
FOUR  CORNERS  - BOZEMAN 
CONTRACT  TOTAL 


SEAL  & COVER 

SEAL  St  COVER 

SEAL  S.  COVER 

SEAL  & COVER 

SEAL  & COVER 
58.830  km 


RIVERSIDE  CONTRACTING,  INC. 


$ 1,541,881  $ 1,309,071  $ 1,198,520 


02/20/02  F.P.M.  STARCEVICH  JOHN  R. 

05/13/02  PHONE  NO:  287-3868 

08/02/02*** 


92% 


32% 


SFCS  280-1(15)5 
WARREN  SCHOOL  - EAST 


HELENA  SAND  & GRAVEL  INC 
PLANT  MIX  BIT  SURF  OVERLAY  S.  S EAL  & COVER 
11.655  km  $ 686,935  $ 587,246  $ 582,486 


03/25/02  F.P.M.  CLARY, DAN 

04/30/02  PHONE  NO:  494-9649 

07/26/02***  99% 


72% 


IM  15-3(60)158 
BASIN-  BOULDER 
NH  8-4 (36)57 
WINSTON  NS.S 
CONTRACT  TOTAL 


JIM  GILMAN  EXCAVATING  INC. 

03/25/02 

F.P.M.  CLARY, DAN 

SEAL  AND  COVER 

06/24/02 

PHONE  NO:  494-9649 

08/19/02*** 

SEAL  AND  COVER 

19.660  km 

$ 

385,901  $ 293,309  $ 258,105 

87% 

IM  15-1(91) 17 
LIMA  - RED  ROCK 


J T L GROUP,  INC. 

- HIGHWAY 

04/11/02 

F.P.M.  HELD,  TERRY 

COLDMILLING,  PLANT  MIX  OVERLAY, 

SEAL  & COVER 

/ / 

PHONE  NO:  683-4434 

33.500  km  $ 

6,057,867  $ 5,165,344 

$ 51,653 

11/01/02*** 

1% 

31% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/02 

DATE:08/13/02  ***  BUTTE  DISTRICT  ***  PAGE  NO:  11 


PROJECT  NUMBER 


PROJECT  DESIGNATION 


LENGTH  TYPE  OF  WORK 


PRIME  CONTRACTOR  MT.  DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL  AWARD  DATE  PERCENT  % CONT . 
ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 
ESTIMATE AWARD  AMT. PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


BR  9022(22)  FRONTIER -WEST,  L.L.C. 

BOULDER  RIVER-6  KM  EAST  OF  BAS  47  METER  PRESTRESSED  BEAM  STRU  CTURE  WITH  PLANT  MIX  APPROAACH 

0.303  km  $ 569,599  $ 567,376  $ 114,856 


04/11/02  F.P.M.  CLARY, DAN 

05/24/02  PHONE  NO:  494-9649 

05/16/03***  20%  35% 


IM  90-4 (46)206 
OPPORTUNITY  - NISSLER 
STPP  19-1(30)1 
JCT  1-90  - ANACX)NDA 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 

SEAL  & COVER 

COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  & COVER,  SLOPE  FLAT  & 

18.300  km  $ 6,657,193  $ 5,981,697  $ 945,413 


05/14/02  F.P.M.  ARVISH,MIKE 
06/11/02  PHONE  NO:  563-7261 
07/11/03*** 


16% 


28% 


STPP  49-1(18)2 

DILLON-NORTH 

SEAL  & 

COVER 

RIVERSIDE 

CONTRACTING, 

STPP  89-1(10)1 

ATLANTIC  STREET-DILLON 

SEAL  & 

COVER 

CONTRACT  TOTAL 

13.326  km 

$ 

235,406  $ 

256,564  $ 

05/14/02  F.P.M.  HELD,  TERRY 
08/05/02  PHONE  NO:  683-4434 
08/23/02*** 


15% 


43% 


NH  12-1(7)9  RIVERSIDE  CONTRACTING,  INC. 

US  20/US  191  INTERSECTION-WEST  PLANT  MIX  OVERLAY,  SEAL  & COVER 
NH  12-1(12)9 

US  20 -WEST  YELLOWSTONE  SEAL  & COVER 

NH  12-1(11)0 

TARGHEE-WEST  YELLOWSTONE  GRADING, GRAVEL,  PORT  CEMENT  CON  C PAVE,  SIGNALS  & INTERSECTION 

CONTRACT  TOTAL  14.913  km  $ 1,137,324  $ 1,373,104  $ 510,867 


05/14/02  F.P.M.  SCHULZ, TOM 
0l  lOWX-  PHONE  NO:  585-0453 
10/04/02*** 


37% 


20% 


SFCS  278-1 (18)0 
JACKSON  INTERCHANGE -WEST 
SFCS  222-1(4)0 
DILLON-JACKSON  INTERCHANGE 
SFCX  01312(1) 

JACKSON  INTERCHANGE -SOUTH 
SFCX  01282(1) 

BARRETTS  FRONTAGE  ROAD 
CONTRACT  TOTAL 


SEAL  & COVER 

SEAL  & COVER 

SEAL  & COVER 

SEAL  & COVER 
68.713  km 


RIVERSIDE  CONTRACTING,  INC. 


$ 540,475  $ 


521,831  $ 


99,  541 


05/14/02  F.P.M.  HELD,  TERRY 
08/05/02  PHONE  NO:  683-4434 
08/16/02*** 


19% 


48% 


NH  8-4 (39) 58 

US -287  PASSING  LANES  - BAUM  RO 
NH  8-4 (40) 68 

US  287  PASSING  LANES  - NORTH  O 
CONTRACT  TOTAL  7 


GRADING, GRAVEL, PLANT  MIX  SURFA 

GRADING, GRAVEL,  PLANT  MIX  SURFA 
100  km  $ 


S K CONSTRUCTION,  INC. 
CING,SEAL  & COVER 

CING,SEAL  & COVER 
3,800,652  $ 3,788,162  $ 


06/07/02 

07/15/02 

05/30/03* 

64,885 


F.P.M.  CARLSON,  JACK 
PHONE  NO:  457-0526 


2%  8% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/02 

DATE:  08/13/02  ***  BUTTE  DISTRICT  ***  PAGE  NO:  12 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  14-2(22)43 

RIVERSIDE  CONTRACTING,  INC. 

06/07/02 

F.P.M.  CARLSON,  JACK 

WHITE  SULPHUR  SPRINGS  - EAST 

SEAL  & COVER 

07/25/02 

PHONE  NO:  457-0526 

STPP  59-1(23)7 

11/15/02*** 

CLYDE  PARK  - NORTH  AND  SOUTH 

PLANT  MIX  BITUMINOUS  OVERLAY, S 

EAL  & COVER 

STPP  14-2(21)24 

MEAGHER  COUNTY  LINE  - EAST 

SEAL  & COVER 

STPP  59-1(22)25 

NORTH  OF  WILSALL  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING 

,SEAL  & COVER 

SFCS  360-1(2)9 

FORT  LOGAN  ROAD 

SEAL  & COVER 

CONTRACT  TOTAL 

98.290  km 

$ 

3,052,343  $ 3,346,379  $ 33,462 

1% 

12% 

CM  0299(12) 

JIM  GILMAN  EXCAVATING  INC. 

06/07/02 

F.P.M.  ARVISH,MIKE 

SYCAMORE/PENNSYLVANIA-ANACONDA  MILLING, PMS  OVERLAY, SEAL 

& COV 

ER 

07/12/02 

PHONE  NO:  563-7261 

SFCS  569-1(2)0 

10/18/02*** 

JCT  MT-1  - SOUTH 

LEVEL, PMS  OVERLAY, SEAL  & 

COVER 

SFCS  273-1(8)0 

ANACONDA  - GALEN 

SEAL  & COVER 

CONTRACT  TOTAL 

30.687  km 

$ 

605,031  $ 681,758  $ 264,053 

39% 

27% 

SFCS  249-1(5)0 

RIVERSIDE  CONTRACTING,  INC. 

06/07/02 

F.P.M.  HELD,  TERRY 

ENNIS-SOUTH 

PLANT  MIX  OVERLAY, SEAL  & 

COVER 

/ / 

PHONE  NO:  683-4434 

4.670  mi 

$ 

206,559  $ 285,120  $ 2,852 

09/20/02*** 

1% 

0% 

SMP  1699(03) 

JTL 

GROUP,  INC . -BELGRADE 

07/18/02 

F.P.M.  SCHULZ, TOM 

BUTTE  DISTRICT 

- CRUSH  AND  STO  CRUSH  & STOCKPILE 

/ / 

PHONE  NO:  585-0453 

0.000  mi 

$ 

390,712 

$ 389,425  $ 

0 

11/01/02*** 

0% 

11/01/02 

SMP  2599(03) 

BUTTE  DISTRICT  - CRUSH  AND  STO  CRUSH  & STOCKPILE 

0.000  mi 

HELENA  SAND  & GRAVEL  INC 

$ 179,438  $ 153,719  $ 0 

07/18/02 
/ / 

10/01/02*** 

F.P.M.  CLARY, DAN 

PHONE  NO:  494-9649 

0% 

10/01/02 

BUTTE  DISTRICT  TOTALS 

$107,320,272  $100,875,314  $ 73,641,799 

71% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/02 

DATE:08/13/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  13 


PROJECT 

NUMBER 

PRIME  CONTRACTOR 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

NH  60-2(33)93  F UNITED  MAT ' LS  OF  GREAT  FALLS 

lOTH  AVE.  SOUTH- 2 OTH- WARDEN  BR  GRADING,  PCCP,  WATER  SYSTEM,  STOR  M DRAIN,  SANITARY  SEWER 

1.570  km  $ 8,511,930  $ 9,631,310  $ 10,770,080 


STPP  3-1(15)18 
FAIRFIELD-NORTH  & SOUTH 


COLD  RECYCLE,  PLANT  MIX  BITUM  S 
15.448  mi  $ 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 
URFACE  OVERLAY  & SEAL  & COVER 
1,629,262  $ 1,508,782  $ 1,424,592 


NH  3-1(12)0  F 
VAUGHN -SUN  RIVER 
NH  3-1(13)2  F 
VAUGHN-SUN  RIVER 
CONTRACT  TOTAL 


WICKENS  CONSTRUCTION,  INC. 

(EAST  SECTION  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  & COVER,  2 STRUCTURES 

(WEST  SECTION  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  & COVER 

12.189  km  $ 12,371,554  $ 11,306,051  $ 11,139,554 


BR  9007(32) 

SUN  RIVER  - MANCHESTER 


GRADING,  PLANT  MIX  APPROACHES  & 
0.314  km  $ 


TAMIETTI  CONST.  CO. 
CONT. STEEL  GIDER  BRIDGE 
1,252,045  $ 1,062,068 


INC. 

$ 1,003,556 


STPS  228-2(15)24 
HIGHWOOD-NORTHEAST  (PHASE  II) 


GRADE, AGG. SURF. , PLANT  MIX  SURF 
5.139  km  $ 


WICKENS  CONSTRUCTION,  INC. 

. , SEAL  & COVER 

1,521,899  $ 1,486,071  $ 1,416,506 


NH  0002(379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3 (43)209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO 

BRIDGE  WATER  MAIN  RECON,  GRADE,  GRAVEL,  PLANT  MIX  BITUMINOUS 
GRADING, SEEDING  AND  FENCING 

0.500  km  $ 1,964,581  $ 2,159,610  $ 1,884,743 


STPP  80-1(16)28 
GERALDINE  - S.E. 


PRINCE, 

PL  MIX  BIT  SURF  OVERLAY, SEAL  & COVER 
24.730  km  $ 1,864,492  $ 


INC 

1,765,772 


$ 1,762,585 


STPHS  10-1(21)2 

SCOTT  CONSTRUCTION, 

INC 

1996  - D3  - SIGNALS 

STPHS  5299(47) 

1996 

D3  SIGNALS  & SIGNING 

1997  GREAT  FALLS  - ELECTRICAL 

1997 

GREAT  FALLS-ELECTRICAL 

SI 

GNALS  & SIGNING 

CONTRACT  TOTAL 

0.000 

km 

$ 

154,676  $ 

67,394 

$ 

63,944 


MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

APPR 

03/06/01 

04/13/99 

04/22/99 

08/30/01 

F.P.M.  AAFEDT,  RANDY 

PHONE  NO:  454-5920 

100% 

09/17/00 

APPR 

02/14/02 

07/06/00 

07/21/00 

07/31/02 

F.P.M.  KLETTE,  MIKE 

PHONE  NO:  278-7078 

100% 

93% 

APPR 

02/21/02 

APPR 

02/21/02 

08/31/00 

11/14/00 

09/30/02*** 

F.P.M.  VOSEN,  ROBERT 

PHONE  NO:  454-5921 

96% 

87% 

08/31/00 

11/30/00 

07/24/02 

F.P.M.  ROBERT  VOSEN 

PHONE  NO:  455-8323 

100% 

105% 

APPR 

10/26/01 

11/06/00 

04/02/01 

07/08/02 

F.P.M.  WOODHOUSE,  HAROLD 

PHONE  NO:  738-4505 

100%  94% 

APPR 

08/13/01 

11/27/00 

02/20/01 

05/15/02*** 

F.P.M.  BECKEDAHL  MARK 

PHONE  NO:  873-8624 

87% 

93% 

12/19/00 

F.P.M.  WOODHOUSE,  HAROLD 

03/05/01 

PHONE  NO:  738-4505 

04/26/02 

100%  90% 

APPR 

03/09/01 

F.P.M.  AAFEDT,  RANDY 

02/26/02 

06/19/01 

11/08/01 

PHONE  NO:  454-5920 

100%  93% 

***  ESTIMATED  COMPLETION  DATE 
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PRIME  CONTRACTOR 
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ENGINEER  CONTRACT  CONTRACTOR 
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PROJECT 

COMPLETED 
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TIME 
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IM  15-8(55)389 

SUNBURST  - SWEETGRASS 

M I LL , F I LL , EXC , HOT  RECYCLE 
13.700  km 

JTL  GROUP, INC. -DBA  A-1  PAVING 

PL  M IX  BITUM  SURF, SEAL  & COVER 

$ 5,682,958  $ 5,243,251  $ 4,968,731 

03/09/01 

04/10/01 

06/30/03*** 

F.P.M.  BECKEDAHL  MTiRK 

PHONE  NO:  873-8624 

95% 

96% 

NH  10-3 (10)89 

BOX  ELDER-HAVRE 

BLAHNIK  CONSTRUCTION,  INC. 

PLANT  MIX  SURFACING  & SEAL  6 C OVER 

35.742  km  $ 2,326,601  $ 2,252,775  $ 2,059,896 

05/11/01 

07/19/01 

07/31/02 

F.P.M.  BERG,  GARY 

PHONE  NO:  265-6821 

100% 

102% 

IM  15-8(54)398 
SWEETGRASS  REST  AREA 


SWANK  ENTERPRISES 


NEW  REST  AREA  & LANDSCAPING 
0.000  )cm 


$ 1,509,202  $ 1,952,930  $ 1,928,142 


05/11/01  F.P.M.  BECKEDAHL  MARK 

06/22/01  PHONE  NO:  873-8624 

08/09/02  100%  91% 


IM-STPS-NH-STPP  0002(583) 

2001-D3-DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 

34.600  mi  $ 572,596  $ 


HIGHWAY  SPECIALTIES,  INC. 

548,017  $ 


582,629 


APPR  05/24/01 

01/28/02  08/16/01 
10/18/01 


F.P.M.  KLETTE,  MIKE 
PHONE  NO:  278-7078 

100%  09/14/01 


PLH-STPU  5221(3)  UNITED  MAT'LS  OF  GREAT  FALLS 

GIANT  SPRINGS  ROAD-GREAT  FALLS  GRADE,  AGG  & PL  MIX  BITUM  SURF,  SEAL  & COVER  & PED  UNDERPASS 

0.980  )cm  $ 758,075  $ 818,784  $ 776,506 


08/10/01  F.P.M.  AAFEDT,  RANDY 

09/19/01  PHONE  NO:  454-5920 

07/26/02  100%  97% 


IM  15-6(34)301 
POWER  - NORTH  & SOUTH 


MT  MAT'LS,  INC. (DBA) LS  JENSEN 
MILL,  FILL,  PMS  OVERLAY  & SEAL  t COVER  OF  MAINLINE  & HOT 
12.476  km  $ 3,544,167  $ 3,399,300  $ 3,437,614 


08/10/01  F.P.M.  WOODHOUSE,  HAROLD 

10/04/01  PHONE  NO:  738-4505 

06/20/03***  98%  107% 


CM  5218(2)  MONTANA  LINES,  INC 

2ND  AVE  N- SIGNALS -GREAT  FALLS  SIGNALS,  SIGNING,  SIDEWALK  & CUR  B & GUTTER  IMPROVEMENTS 

0.000  km  $ 203,890  $ 149,512 


08/10/01  F.P.M.  AAFEDT,  RANDY 

11/05/01  PHONE  NO:  454-5920 

05/16/02  100%  23% 


NH  1-4(21)279 
OVERHEAD  SIGN- SHELBY 


MONTANA  LINES,  INC 

OVERHETiD  CANTILEVER  SIGN  STRUC  TURE 
0.000  km  $ 15,035  $ 25,275 


23,461 


09/07/01  F.P.M.  BECKEDAHL  MARK 

05/13/02  PHONE  NO:  873-8624 

06/07/02  100%  27% 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 


BR  444-1(4)4 

WILLOW  CREEK -NORTHEAST  OF  BLAC 
BR  444-1 (5)4 

CUT  BANK  CREEK -NORTHEAST  OF  BL  PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 
CONTRACT  TOTAL  0.890  km  $ 1,551,062  $ 1,672,569  $ 1,152,842 


09/07/01 

10/22/01 

07/24/02* 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 


69% 


63% 


***  ESTIMATED  COMPLETION  DATE 
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NH  1-5(5)308  F 
LOTHAIR  - EAST 


SCHELLINGER  CONST  CO., INC. 
GRADING, GRAVEL, PLANT  MIX  BIT.S  URFACE,SEAL  & COVER 
21.569  km  $ 8,518,696  $ 9,073,543  $ 2,822,395 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  31%  36% 


IM  15-5(100)291 
VAUGHN -NORTH 


SCHELLINGER  CONST  CO., INC. 

GRADE, AGG  SURF, COLD  MILL, PL  MI  X BIT  SURF, SEAL  & COVER, REHAB 
16.211  km  $ 12,118,035  $ 11,612,453  $ 4,223,248 


10/11/01  F.P.M.  AAFEDT,  RANDY 

11/06/01  PHONE  NO:  454-5920 

06/30/02***  36%  24% 


NH-RAD-MT  98 (01) 

MALMSTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB  . , PORT  CMNT  CONC 

0.233  km  $ 


UNITED  MAT'LS  OF  GREAT  FALLS 
PAVE,STRM  DRN, WATER  MAIN, SIGN 
909,244  $ 881,874  $ 659,906 


11/21/01  F.P.M.  AAFEDT,  RANDY 

03/11/02  PHONE  NO:  454-5920 

09/30/02***  75%  72% 


IM  0002(501) 

DIST  3 - BRIDGE  DECK  IMPVT 


BRIDGE  DECK  REHABILITATION 
0.783  km  $ 


COP  CONSTRUCTION  CO. 
2,676,901  $ 2,147,208  $ 


818, 163 


11/21/01  F.P.M.  VOSEN,  ROBERT 

04/03/02  PHONE  NO:  454-5921 

06/30/04***  38%  55% 


IM  15-4 (95)240 

DEARBORN  REST  AREA -PHASE  1 

REST  AREA- PHASE 

NELSON ' S 

1, WATER  WELL  D RILLING  & WATER 

CONSTRUCTION 

SYSTEM 

0.000  km 

$ 214,628  $ 

144,422  $ 

179, 341 

11/21/01  F.P.M.  VOSEN,  ROBERT 

02/19/02  PHONE  NO:  454-5921 

05/30/02  100%  13% 


IM  15-6(32 
BRADY -N&S 

)322 

(SOUTHBOUND  ONLY) 

COLD  MILLING, PLANT 

MIX  OVERLAY 

J T L GROUP,  INC. 
AND  GUARDRAIL 

HIGHWAY 

16.900  km 

$ 

2,612,828  $ 1,927,583 

$ 1,323,758 

03/25/02 

05/10/02 

09/13/02*** 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

69%  56% 


STPS-NH-STPX-U-P-IM  0002(620)  UNITED  RENTALS  HWY  TECH  INC 

2002 -D3 -DURABLE  PAVE.  MARK.  EPOXY  PAVEMENT  MARKINGS 

0.000  km  $ 1,107,905  $ 766,230  $ 545,527 


03/25/02  F.P.M.  KLETTE,  MIKE 

04/24/02  PHONE  NO:  278-7078 

07/24/02  100%  06/30/02 


IM  15-5(99)277 
GORE  HILL  INTERCHANGE 


GREAT 


NORTHERN  LINE  LAYERS, 

GRADING, GRAVEL, PLANT  MIX, DRAIN  AGE, GUARDRAIL  & SIGNING 
0.000  km  $ 1,153,215  $ 1,138,297  $ 


INC. 

516,415 


04/11/02  F.P.M.  VOSEN,  ROBERT 

06/05/02  PHONE  NO:  454-5921 

11/11/01***  45%  39% 


SFCS  432-1(4)10 

CENTURY  COMPANIES, 

INC. 

17KM  WEST  OF  BIG  SANDY-WEST 

PLANT  MIX 

LEVELING 

AND 

OVERLAY 

WITH  SEAL 

& COVER 

STPS  534-1(4)23 

CONRAD -WEST 

PLANT  MIX 

LEVELING 

AND 

OVERLAY 

WITH  SEAL 

& COVER 

CONTRACT  TOTAL 

16.993  km 

$ 

830, 093 

$ 907,774 

$ 

16,704 

04/11/02  F.P.M.  WOODHOUSE,  HAROLD 

06/04/02  PHONE  NO:  738-4505 

08/23/02*** 


2% 


63% 


***  ESTIMATED  COMPLETION  DATE 
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BR  234-1(9)11 

BEAVER  CREEK  - 17.1  KM  SOUTH  0 

BR 

0.018 

REPL  WITH  CAST  IN  PLACE 

km 

CON 

$ 

TAMIETTI  CONST.  CO.,  INC. 

CRETE  SLAB  BR  AND  APP, INC  DETO 

493,378  $ 696,138  $ 67,848 

04/11/02 

06/25/02 

10/11/02*** 

F.P.M.  BERG,  GARY 

PHONE  NO:  265-6821 

10% 

22% 

STPS  213-1(11)7 

JUNCTION  SECONDARY  214-NORTHWE 

PLANT  MIX  LEVELING, OVERLAY 
3.901  )cm 

AND 

$ 

SCHELLINGER  CONST  CO., INC. 

SEAL  & COVER 

1,236,685  $ 1,263,321  $ 1,253,658 

04/11/02 

05/02/02 

07/12/02 

F.P.M.  BECKEDAHL  MARK 

PHONE  NO:  873-8624 

100% 

62% 

STPP  44-1(11)0 

VALIER  - WEST 

GRADE, GRAVEL, PLANT  MIX  BIT.  SU 
0.000  km  $ 

WICKENS  CONSTRUCTION,  INC 
RFACING,2  PRESTRESSED  CONC 
9,146,530  $ 8,088,006  $ 

80,876 

05/14/02  F.P.M.  KLETTE,  MIKE 

07/16/02  PHONE  NO:  278-7078 

10/24/03***  1% 

9% 

BR  9008(19) 

SHONKIN  CR-5  KM  SE  OF 

FORT  BEN  COMPOSITE 

0.002  )cm 

STEEL  & CONCREE  GIRD 

$ 

SLETTEN  CONSTRUCTION  CO 

ER  BRIDGE  & GRAVEL  APPROACHES 
245,906  $ 236,402  $ 

36,092 

05/14/02  F.P.M.  VOSEN,  ROBERT 

06/18/02  PHONE  NO:  454-5921 

11/15/02***  15% 

30% 

SFCS  358-1(4)0 

VALIER-NORTHWEST 

SFCS  220-1(5)0 

CHOTEAU- NORTH 

CONTRACT  TOTAL 

PLANT  MIX 

PLANT  MIX 

34.500  Icm 

OVERLAY, LEVELING, SEA 

OVERLAY, LEVELING, SEA 

$ 

JTL  GROUP,  INC.  - KALISPELL 

L & COVER 

L & COVER 

1,476,530  $ 1,644,418  $ 340,668 

05/14/02  F.P.M.  KLETTE,  MIKE 

07/11/02  PHONE  NO:  278-7078 

09/20/02*** 

21% 

37% 

STPS  464-1(8)22  SYNERGY  BUILDERS,  INC. 

DRY  FORK  - MILK  RIVER  LIVING  SNOW,  SNOW,  FARM,  FENCE  & GAURDRAIL  REPLACEMENT 

STPHS  58-1(22)0 

SIGNING  - NORTHWEST  OF  BROWNIN  SIGNING  UPGRADE 

CONTRACT  TOTAL  0.000  mi  $ 226,206  $ 238,369  $ 0 


06/07/02  F.P.M.  BECKEDAHL  MARK 

/ / PHONE  NO;  873-8624 

09/20/02*** 


0% 


0% 


SMP  0799(03) 

GREAT  FALLS  DISTRICT 

- CRUSH  A CRUSH  & STOCKPILE 

KONITZ 

CONTRACTING, 

INC. 

0.000  mi 

$ 

516,999  $ 

452,642 

$ 

0 

07/18/02  F.P.M.  AAFEDT,  RANDY 

/ / PHONE  NO:  454-5920 

11/01/02***  0%  11/01/02 


GREAT  FALLS  DISTRICT  TOTALS 


$ 88,917,801  $ 86,268,150  $ 57,424,497 


66% 


***  ESTIMATED  COMPLETION  DATE 


^ „ m ■ 

h-  riimtitmm  mxmnln 

o-f.t«w  tffiT'i-atwrnm 
^o\^t.^  • cwjrrqi’ <KJt'W.  *J«  Tw>iirH  ,« 


"iWi'Cl^W  '■ 

r^Afwico 
.''>u,  awA 


' il* 


W wfjPr-  .'Vi^wsw 


c I :ucr,')  T-f-jrif.ir.A'i  -?  - ';?" 

■■  .1  r«A  Pii  siWR  ^4ic  i!:.fcN  tju  wai:*?- jMt ,.  ifro*?#  •<!ir'’f..n','*  fc!aw 


■ C:  > '•.r„Cfift 


' 4ai'  fir.B  » • ■ ";ai7r  v^y.'T,  „ W.  •JIE^ 

• ■>(^1  '"  ■(7^:''.'''"  tijsijf*'  iXS’ 

u;.:--.  „ .t|iT;,;  i A j.wv' ■ v.U'/v/tKPi  ■ ’"  awstmitr ifts.  m*ai«ria»  >!?>i'j*?ii 


rS«.,£ 


•f-  ‘ 

>13: 


«j,(  O'^qat 


IM*  mi^ 


.‘■V  <■■■  '^y,"  ,{?,;■ 
*7  ^ 


' . , . ’^ri 

,?  ,rsr,.  »'<';a-;r?»¥x  Wish's.  «!W»Si  ffa  ss  a'-*?  irtsjwjiai  ' ■<» 

:,(•'■  TiO:  '.  ' ; '‘“iiJl 


■,,.f'?V  *!>. 


■■,  fiK  i 

,T7  ■'■»=.  'E. 


't3a«#4WiiC'4-4|jfe44(Wi^^ 

'«*U-k«  <xyt^  ’ 
vrfKw-taan^saijp, 

..'TSTOt  TWWtftlflO',.'  j 


Am 


•^i!?  ' M.'n' 1 .71.  w-'fe  r.r;. -vt  .) 


'.-.■^vu  x.i.'*'.  Xfm  nm!^  ■ 


• vtssfM'H  'JrtTS#  '-  .i,£ 
wcxj,  ..  .wJlllW'*'' 

7.  ' .Jf  ' 


f'.'rv«5;R-j  .;*,  wstrtwow,  ..  fstfnlifh'k/’  jj 


t.A  V :■,'  0 ■«.  ,M  'is,; 


- yjfii  rmfifiif/ 


iT.(w  MT.n-ajwQO  osi/wisiv;. 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 08/13/02 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/02 
***  GLENDIVE  DISTRICT  *** 

PAGE  NO:  17 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT  , 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  2-1(28)6 

AMERICAN  CONTRACTING, 

INC. 

APPR 

04/13/99 

F.P.M.  BARTH,  TIM 

MILES  CITY  - EAST 

GRADING,AGG.SURF.  , PLANT 

MIX  BI  T.SURF.&  SEAL  & COVER 

07/26/01 

06/14/99 

PHONE  NO:  233-3628 

10.800  )<m 

$ 6,210,231 

$ 5,653,388  $ 

6,235,534 

06/21/01 

100% 

101% 

STPE-STPP  42-3 (14)76 

L. 

SCANLAN  CONTRACTOR 

APPR 

06/12/00 

F.P.M.  RISK,  RANDAL 

BN  UNDERPASS-GLASGOW 

STORM  DRAIN  UPGRADE 

& PUMPHOUS 

E 

08/13/01 

08/11/00 

PHONE  NO:  228-9478 

0.000  km 

$ 

282, 177 

$ 411,571  $ 

410,271 

06/27/02 

100% 

109% 

STPP  22-2(15)30 

PLENTYWOOD  - WEST 

GRADING, GRAVEL, PLANT 

MIX  BITUM 

S K CONSTRUCTION, 

SURF  Sc  PRESTRESSED  BEAM 

INC. 

BRIDG 

07/06/00 

07/19/00 

F.P.M.  ARTHUR,  RONALD  T. 

PHONE  NO;  787-5701 

17.613  km 

$ 

7,245,674  $ 6,171,379 

$ 6,247,282 

06/19/03*** 

98%  96% 

IM  94-5(30)170 

POWDER  RIVER  - EAST 

MILLING, FILLING, PLANT  MIX  BITU 
23.700  )cm  $ 

EMPIRE  SAND  AND  GRAVEL 
M. SURFACING  OVERLAY, SEAL  & 
9,590,337  $ 8,891,443  $ 

COMPANY 

9,334,236 

APPR 

10/26/01 

08/31/00  F.P.M.  SLASKA,  JIM 
09/21/00  PHONE  NO:  377-5296 
11/16/01  100% 

87% 

NH  37-2(16)42  F 

LAME  DEER -EAST 

GRADE,  AGG.CTB,  PLANT  MIX  SURF,  S 
11.190  )cm  $ 

RIVERSIDE  CONTRACTING, 
EAL  & COVER, & WETLAND 
8,910,576  $ 9,038,202  $ 

INC. 

9,202,952 

APPR 

04/24/02 

11/06/00  F.P.M.  MARTIN,  DOUGLAS 

12/12/00  PHONE  NO:  748-3175 

08/18/03***  98% 

104% 

NH  37-2(17)49  F 

11  KM  EAST  OF  LAME  DEER  - 

RIVERSIDE  CONTRACTING, 

- EAST  GRADE  AGG  SURF .,  CTB , PLANT  MIX  SURF.,  SEAL  & COVER 

8.925  Itm  $ 8,308,921  $ 8,831,903  $ 

INC. 

8,937,062 

APPR 

05/01/02 

11/06/00  F.P.M.  MARTIN,  DOUGLAS 

12/12/00  PHONE  NO:  748-3175 

08/21/03***  98% 

104% 

NH  23-2(18)64  F 

OLIVE  N & S 

GRADING, GRAVEL, PLANT  MIX  SURFA 
19.100  )<.m  $ 

E.H.  OFTEDAL  AND  SONS, 
CING  & PRESTRESSED  CONC.BEAM 
9,371,165  $ 10,642,287  $ 

INC. 

8,546,489 

11/27/00  F.P.M.  SWANSON,  ROBERT 

03/12/01  PHONE  NO:  436-2704 

06/30/04***  80% 

E. 

85% 

NH  99-1(4)29 

LORING  - NORTH  & SOUTH 

LEVELING, COLD  MILLING,  PLANT  MI 
39.980  km  $ 

PRINCE,  INC 

X OVERLAY, SEAL  & COVER, SIGN 
2,180,496  $ 1,935,631  $ 

1, 916, 332 

11/27/00  F.P.M.  PISK,  RANDAL 

05/24/01  PHONE  NO:  228-9478 

06/24/02***  99% 

83% 

NH  23-2 (20) 56  F 

E.H. 

OFTEDAL  AND  SONS,  INC. 

APPR 

12/19/00 

F.P.M.  SWANSON,  ROBERT  E. 

COALWOOD  - SOUTH 

GRADING, GRAVEL, PL  MIX  SURF, SEA 
13.249  km  $ 

L & COVER 

7,520,509 

$ 7,095,158  $ 6,840,477 

04/24/02 

02/13/01 

09/30/03*** 

PHONE  NO:  436-2704 

96%  91% 

***  ESTIMATED  COMPLETION  DATE 
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IM  94-3  (54)  116 

PRINCE, 

INC 

APPR 

01/31/01 

F.P.M.  MIKE  BUTZLAFF 

HATHAWAY -EAST  & WEST(WB) 

MILL, FILL, PLANT  MIX  OVERLAY, SE 

AL  & COVER 

05/30/02 

06/07/01 

PHONE  NO:  653-1577 

20.502  km  $ 

3,457,200  $ 

3,100,000 

$ 3,212,313 

07/17/02 

100% 

111% 

STPP  0002(503) 

HIGHWAY 

IMPROVEMENT 

INC 

APPR 

03/09/01 

F.P.M.  LAUCKNER,  JAMES 

1-94  BUSINESS  LOOP-GLENDIVE 

CRACK 

SEALING 

08/13/01 

04/30/01 

PHONE  NO:  377-5296 

STPP  25-1(28)9 

APPR 

10/03/01 

14  KM  NORTH  OF  CIRCLE -NORTH 

CRACK 

SEALING 

08/13/01 

SFCN  57-5(23)192 

APPR 

32  KM  WEST  OF  JORDAN -EAST 

CRACK 

SEALING 

08/08/01 

SFCN  20-1(7)1 

APPR 

JUNCTION  1-94  & MT  16-NORTHEAS 

CRACK 

SEALING 

08/08/01 

CONTRACT  TOTAL  103, 

.060  km 

$ 

338,168  $ 

341,280 

$ 

351,141 

100%  63% 

NH  23-1(19)48  F 

E.H.  OFTEDAL  AND  SONS,  INC. 

03/29/01 

F.P.M.  RUDE,  DWAYNE 

COALWOOD- NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

CING,SEAL  & COVER 

08/28/01 

PHONE  NO;  233-3612 

13.294  km 

$ 

6,017,266  $ 6,485,034  $ 3,880,208 

09/30/03*** 

60% 

77% 

STPP  23-1(26)0 

CENTURY 

COMPANIES, 

INC. 

APPR 

05/11/01 

F.P.M.  BARTH,  TIM 

JCT  MT  59  & US  12  EAST 

PLANT  MIX 

B I T . OVERLAY , SEAL 

& C OVER 

01/17/02 

06/11/01 

PHONE  NO:  233-3628 

CM  8005(2) 

PEND 

07/15/02 

BRIDGE  STREET  - MILES  CITY 

PLANT  MIX 

BIT. OVERLAY, SEAL 

& C OVER 

01/11/02 

CONTRACT  TOTAL 

1.299  km 

$ 649,989 

$ 

794,861 

$ 1,007,662 

100% 

138% 

NH  23-3(10) 130 

ALZADA-EAST  & WEST 

WIDENING, CEMENT  TREATED  PULV  B 
15.298  km  $ 

RIVERSIDE  CONTRACTING,  INC. 

ASE,PL  MIX  OVERLAY  & SEAL  & CO 

5,040,955  $ 4,929,743  $ 4,661,044 

06/01/01 

07/10/01 

09/08/03*** 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

95% 

117% 

STPP-STPE  2-2(11)83 

US  12  & MT  7 JCT  - BAKER 

GR.GRVL, CEMENT  TREATED  BASE, MI 
2.060  km  $ 

RIVERSIDE  CONTRACTING,  INC. 

LL,PL  MIX  BIT  & CONC  SURF, CURB 

2,339,057  $ 2,779,868  $ 3,154,165 

APPR 

01/17/02 

06/01/01 

07/09/01 

06/07/02 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

100% 

83% 

STPS  447-1 (15) 0 

JUNCTION  1-94  - SOUTH 

COLD  MILLING, PLANT 
19.403  km 

MIX  OVERLAY 

$ 

NORTHERN  IMPROVEMENT  COMPANY 

,SEAL  & COVER 

825,291  $ 820,901  $ 754,634 

06/01/01 

07/20/01 

08/27/01 

F.P.M.  MIKE  BUTZLAFF 

PHONE  NO:  653-1577 

100% 

37% 

STPP  31-1(13)0 

GLASGOW  - NORTH 

PLANT  MIX  OVERLAY, 
27.260  mi 

LEVELING, SEA 

$ 

RIVERSIDE  CONTRACTING, 
L & COVER 

1,639,613  $ 1,593,197  $ 

INC. 

1, 330, 986 

07/13/01 

09/11/01 

09/30/02*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

84% 

91% 

***  ESTIMATED  COMPLETION  DATE 
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STPP  2-1(33)46 
CUSTER/FALLON  CO  LINE 

- E £c  W COLD  MILLING,  PLANT  MIX  & SEAL 

20.814  )cm  $ 

PRINCE, 

& COVER 
2,925,888  $ 

INC 

3,222,322 

$ 

2,730,855 

08/10/01 

09/26/01 

06/30/03*** 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

85% 

85% 

NH  1-9(37)541 

GLASGOW  EAST  & WEST 

PLANT  MIX  BITUMINOUS  OVERLAY,] 
5.267  km  $ 

CENTURY  COMPANIES, 
P CCP,MILL  & LEVELING 

2,903,857  $ 2,718,447 

INC 

$ 

2,696,451 

08/10/01 

09/12/01 

06/30/03*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

99% 

64% 

STPS  438-1(10)29 

J T L GROUP,  INC.  - 

HIGHWAY 

08/10/01 

F.P.M.  PISK,  RANDAL 

46  KM  NORTH  OF  NASHUA -NORTH 

GRADING,  GRAVEL,  PLANT  MIX  SURFA 

CING  & SEAL  Sc  COVER 

09/26/01 

PHONE  NO;  228-9478 

STPS  438-1 (15)21 

34  KM  NORTH  OF  NASHUA -NORTH 

LEVELING, PMS  OVERLAY, SEAL 

& CO 

VER 

08/06/02 

CONTRACT  TOTAL 

11.922  km 

$ 

2,439,686  $ 2,980,507 

$ 3,105,230 

100% 

83% 

NH-STPS-STPP  0002(584) 

HIGHWAY  SPECIALTIES 

, INC. 

08/10/01 

F.P.M.  SLASKA,  JIM 

2001 -D4 -DURABLE  PAVEMENT  MARKI 

APPLICATION  OF  EPOXY  PAVEMENT  MARKING  MATERIAL 

/ / 

PHONE  NO:  377-5296 

19.640  km 

$ 

117,177  $ 115,683 

$ 0 

07/02/02*** 

0% 

93% 

NH-STPS-BR  6(10) 

DEBCON,  INC 

APPR 

08/10/01 

F.P.M.  BARTH,  TIM 

WATERSHED  16  - WETLAND  MITIGAT 

COSTRUCTION  OF  A 58 -METER 

DIKE 

EMBANKMENT  & CREATION  OF 

A 

02/21/02 

10/05/01 

PHONE  NO:  233-3628 

0.000  km 

$ 

85,903  $ 64,986 

$ 67,275 

11/06/01 

100% 

17% 

CM  43 (20) 

CENTURY  COMPANIES, 

INC. 

08/10/01 

F.P.M.  MIKE  BUTZLAFF 

PAVING  - WOLF  POINT 

GRADE, GRAVEL, PL  MIX  BITUM. 

SURF 

ACE, SEAL  & COVER, & CONCRETE 

09/26/01 

PHONE  NO:  653-1577 

0.872  km 

$ 

557,586  $ 592,949 

$ 554,172 

06/12/02 

100% 

83% 

C14  1405(1) 

FRANZ  CONSTRUCTION, 

INC 

08/10/01 

F.P.M.  SLASKA,  JIM 

COUNTY  ROAD  350-SIDNEY 

PLANT  MIX  BITUMINOUS  OVERLAY, & 

SEAL  Sc  COVER 

05/21/02 

PHONE  NO:  377-5296 

1.260  km 

$ 

102,743  $ 122,620 

$ 94,434 

06/10/02 

100% 

67% 

BR  9053 (27) 

SLETTEN  CONSTRUCTION  CO 

09/07/01 

F.P.M.  GREUFE,  LARRY 

MILK  RIVER  - N OF  TAMPICO 

CONST  OF  CONTINUOUS  STEEL 

BEAM 

STRUCTURE  WITH  GRAVELED  APPRO 

10/18/01 

PHONE  NO;  653-1574 

0.449  km 

$ 

1,884,743  $ 1,236,837 

$ 1,026,610 

09/30/02*** 

83% 

41% 

PLH-STPS  323-1(13)62 

WICKENS  CONSTRUCTION,  INC. 

10/11/01 

F.P.M.  BARTH,  TIM 

ALZADA  - NORTH 

GRADING  & GRAVEL  SURFACING 

11/05/01 

PHONE  NO;  233-3628 

16.100  km 

$ 

4,080,875  $ 4,178,086 

$ 3,446,260 

06/30/04*** 

82% 

45% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  94-6  (47)231 

WIBAUX-EAST  AND  WEST 

MILLING,  FILLING,  PL  MIX  OVERLAY 

RIVERSIDE  CONTRACTING,  INC. 

& CULVERT  REPLACEMENT 

11/21/01 

04/09/02 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

19.818  km  $ 

4,963,749  $ 4,678,083  $ 3,738,407 

09/30/03*** 

80% 

62% 

STPP-NH-STPS-IM 

-STPX 

0002 (621) 

UNITED 

RENTALS  HWY 

TECH 

: INC 

03/25/02  F.P.M.  ARTHUR,  RONALD 

T. 

2002-D4-DURABLE 

PAVE. 

. MARK. 

EPOXY  PAVEMENT  MARKINGS 

06/15/02  PHONE  NO:  787-5701 

0.000  km 

$ 

628,410  $ 

536,689 

$ 

0 

09/30/02***  0% 

77% 

NH  1-7(32)429 

RIVERSIDE  CONTRACTING, 

INC. 

04/11/02  F.P.M.  MIKE  BUTZLAFF 

FORT  BELKNAP  - EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

06/07/02  PHONE  NO:  653-1577 

NH  1-8(24)446 

PHILLIPS  COUNTY 

LINE 

- EAST 

PLANT  MIX 

OVERLAY , LEVELING , SEA 

L Sc  COVER 

10/11/02*** 

CONTRACT  TOTAL 

31.490  km 

$ 

2,961,459  $ 

3,975,012 

$ 

835,848 

21% 

51% 

STPS  253-1(8)0 

J T L GROUP,  INC. 

- HIGHWAY 

04/11/02  F.P.M.  LAUCKNER,  JAMES 

TERRY -NORTH 

LEVELING, SEAL  & COVER  AND  PIPE 

REPLACEMENT 

05/13/02  PHONE  NO:  377-5296 

0.431  km 

$ 

1,722,548  $ 

1, 648,429 

$ 

1,592,436 

08/23/02***  97% 

72% 

NH  1-9(41)544 

CENTURY 

COMPANIES, 

INC. 

04/11/02  F.P.M.  PISK,  RANDAL 

GLASGOW  - EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L Sc  COVER 

05/22/02  PHONE  NO:  228-9478 

17.100  km 

$ 

1,108,913  $ 

1,062,712 

$ 

364,205 

08/23/02***  34% 

77% 

STPS  323-1(18)0 

PRINCE, 

INC 

05/14/02  F.P.M.  RUDE,  DWAYNE 

EKALAKA-SOUTH 

LEVELING, PLANT  MIX  OVERLAY, SEA 

L & COVER 

06/10/02  PHONE  NO:  233-3612 

34.788  km 

$ 

2,017,614  $ 

2,174,091 

$ 

437,427 

09/20/02***  20% 

45% 

STPP  54-1(7)9 

PRINCE, 

INC 

05/14/02  F.P.M.  SWANSON,  ROBERT 

E. 

2 KM  NORTH  OF  BIDDLE 

- NORTH 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

07/26/02  PHONE  NO:  436-2704 

16.700  km 

$ 

1,353,411  $ 

1,285,753 

$ 

203,089 

09/06/02***  16% 

44% 

STPP  42-1(5) 0 

PRINCE, 

INC 

05/14/02  F.P.M.  LAUCKNER,  JAMES 

JUNCTION  MT  200 

- NORTH 

PLANT  MIX 

OVERLAY, SEAL  & COVER 

/ / PHONE  NO:  377-5296 

28.531  km 

$ 

1,531,516  $ 

1,360,184 

$ 

0 

09/06/02***  0% 

44% 

SFCP  26-1(10)2 

NORTHERN  IMPROVEMENT  COMPANY 

06/07/02  F.P.M.  LAUCKNER,  JAMES 

JUNCTION  SECONDARY -261 -EAST  & 

PLANT  MIX 

OVERLAY, SEAL  & COVER 

/ / PHONE  NO:  377-5296 

9.617  km 

$ 

623,074  $ 

755,600 

$ 

0 

09/20/02***  0% 

33% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 
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ENGINEER 

CONTRACT 

CONTRACTOR 
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PROJECT 
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WORK  CX:)MP. 
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SFCN  57-7(16)297 
LINDSAY -EAST  Sc  WEST 


PLANT  MIX  OVERLAY, LEVELING, SEA 
31.967  )<m  $ 


PRINCE, 
L & COVER 
1,765,536  $ 


INC 

1,772,815 


$ 


0 


06/07/02  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO:  377-5296 

10/18/02***  0%  25% 


STPP  39-1(33)21 

CENTURY 

COMPANIES, 

INC. 

COLSTRIP  NORTH  & SOUTH 

PLANT  MIX  OVERLAY, MILLING, 

SEAL 

Sc  COVER 

3.400  km 

$ 

340,285  $ 

491,988 

$ 

4,920 

06/07/02  F.P.M.  MARTIN,  DOUGLAS 

07/15/02  PHONE  NO:  748-3175 

10/25/02***  1%  17% 


STPP-STPE  27-3 {8)79 
WIBAUX  - NORTH  & SOUTH 
STPP  97-1(2)0 
WIBAUX  - WEST 
CONTRACT  TOTAL 


NORTHERN  LINE  LAYERS,  INC. 

COLD  MILLING,  PLANT  MIX  OVERLAY  , Sc  SEAL  Sc  COVER 

COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  Sc  COVER  Sc  LIGHTING 
0.000  km  $ 513,074  $ 671,584  $ 0 


07/18/02  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

11/08/02*** 


0% 


0% 


BR  9006(12)  TRACY  COWDREY  & ASSOC. 

LITTLE  MISSOURI  RIVER-EAST  OF  CONCRETE  PRESTRESSED  GIRDER  ST  RUCTURE  Sc  GRAVEL  APPROACHES 

0.052  km  $ 752,692  $ 775,325  $ 0 


07/18/02  F.P.M.  BACON,  DAVID 

/ / PHONE  NO:  377-5296 

08/19/02***  0%  0% 


STPP  2-1(38)3 
MAIN  STREET  - MILES  CITY 
STPP  23-1(30)0 
MILES  CITY  - URBAN 
CONTRACT  TOTAL 


NORTHERN  LINE  LAYERS,  INC. 

MILLING,  PMS  OVERLAY,  SEAL  Sc  COV  ER 

MILLING,  PMS  OVERLAY,  SEAL  Sc  COV  ER  & SIDEWALKS 
0.000  mi  $ 806,939  $ 1,027,041  $ 0 


07/18/02  F.P.M.  MARTIN,  DOUGLAS 

/ / PHONE  NO:  748-3175 

08/19/02*** 


0% 


0% 


SMP  4499 (03) 

GLENDIVE  DISTRICT  - CRUSH  AND 

CRUSH  Sc  STOCKPILE 

PRINCE, 

INC 

0.000  km 

$ 

365,700  $ 

323,000 

$ 

0 

07/18/02 
/ / 

04/01/03*** 


F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO:  436-2704 

0%  04/01/03 


NH-STPE  22-2(19)41 
PLENTYWOOD  - EAST  & WEST 

PL 

MIX  OVERLAY, PCCP  PAVEMENT, S 

NORTHERN 
I DEWALKS,  CURB  Sc 

LINE  LAYERS,  INC. 

TRAFFIC  SIGNAL 

0.100 

km  $ 

694,859  $ 

844,771  $ 

0 

07/18/02  F.P.M.  ARTHUR,  RONALD  T. 

/ / PHONE  NO:  787-5701 

08/19/02***  0%  0% 


NH  62-2(18)21  F 
SIOUX  PASS  - SOUTH 


GRADING, CEMENT-TREATED  BASE 
9.300  km 


M K WEEDEN  CONSTRUCTION, 
& PLANT  MIX  SURFACING 
$ 5,342,503  $ 4,697,074  $ 


INC. 


0 


07/18/02  F.P.M.  ARTHUR,  RONALD  T. 

/ / PHONE  NO:  787-5701 

10/10/03***  0%  0% 


***  ESTIMATED  COMPLETION  DATE 


w «<3Mt»*«tta  mfvtvK^ 
T%WWU»  nos  rjimmXi  :S» 

SO'.itN'  9 -itstsip  I^vm  -S'W  T5a>>JJHl  jfoiTDOJPrsieQ 
' *flr  ruatata  •*■*. 


J4«i0rw 


i'  . 'r>i?  4 


. _ .i-  't^£4'w)t*Va'iis)W^^  Jta  ^ 

rtO  A 0 «3.5m;n»vitry»,4«g^'ym  l»«t«  2 t0®b  « •wauf  /i^Jfc.'j  ' ' 


i)«i 


JM5»  7W»S1 

. Bpf  not  £ 


-jSin 

-«?■  . . .'Bfc-.s, 

iiUCU'<C  ««!> 
{jTUOS  ;»  R»K»(  '7tir7«UM>' 


' .v?-J  'i»U_Ui‘.ff  . ‘j 


OJXC 
■-  €90.9 


eftej-t-r*. 

WiG^  « Ktstoii.;.  s»wj* 

^ a^sit-**  9«l» 

MTO!f  / 


s«J#fKKf  iW 

■ ea-A  UP  ' .'«ra  k>  ‘itAa-.'w?!?'  Mitfid 

!ir-  S«;t!  t 


• )!  U ■X>i 


nt  €0 


--r.  t 

10.' 


lfS>;_ 

•;.£.r7*  t»«xdrt  »jx» '■' 

«''.r, .•  ^.-C,  <t^‘ 

Jfe» 

-^woiwiSsa'.t-  :'i' 

■ ^ 
XWa  •-= 


• "i 

■v;w  o^€ ! 


i-tiin-is  sm^-m 
7?j-Sri  * ;aA3  - >javwiTii)ii}>* 


■J?  ' fci 


a.xxia'?  o :*5..  ,-j 

iK< 


J t^CWU-M  WS 
'xTtXM  ■ ^I4‘l  -■’9018 


'4^ 


■ S’#’  •saiiKi'faat  •*» 


- 11  ^ c 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 08/13/02 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/02 
***  GLENDIVE  DISTRICT  *** 

PAGE  NO:  22 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  9040(10) 

O' FALLON  CREEK  - SW  OF 

COP  CONSTRUCTION  CO. 

MILDRED  TRUSS  BRIDGE  REPLACEMENT  & GRA  VELED  APPROACHES 

0.060  mi  $ 804,603  $ 867,703  $ 0 

07/18/02 
/ / 

08/19/02*** 

F.P.M.  BACON,  DAVID 

PHONE  NO:  377-5296 

0% 

0% 

GLENDIVE  DISTRICT  TOTALS 


$123,322,965  $123,696,133  $ 96,920,404 


76% 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 
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DPI  0194(001)  F 
SHILOH  1-90  INTERCHANGE 


NORTHERN  LINE  LAYERS,  INC. 
GRADING, AGG.SURF.pl. MIX  BIT.SU  RF.  & SEAL  & COVER 
4.154  1cm  $ 14,524,331  $ 15,444,134  $ 15,791,219 


APPR 

05/02/01 


06/11/98 

08/10/98 

12/19/01 


F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

100%  99% 


STPP  14-5(15)169 
ROUNDUP -EAST 


WICKENS  CONSTRUCTION,  INC. 

GRADE, CEMENT  TREATED  BASE, PLAN  T MIX  SURFACING  & SEAL  & COVER 
19.333  )cm  $ 11,563,965  $ 9,648,986  $ 9,519,491 


11/25/98  F.P.M.  BROWN  GERRY 

02/22/99  PHONE  NO:  323-3699 

06/14/02  100%  97% 


IM  90-8(132)438 
BILLINGS-MOSSMAIN  SCALE 
IM  90-8(139)437 
MOSSMAIN  - BILLINGS 
CONTRACT  TOTAL 


JTL  GROUP,  INC. -BILLINGS 

APPR 

12/16/98 

F.P.M.  SLOE,  DAVID  A 

PL. MIX 

BIT. SURF. .OVERLAY, SEAL,  & COVER, 2 NEW  BRIDGE  & 8 

01/29/01 

03/15/99 

PHONE  NO;  657-0269 

APPR 

06/22/01 

GR,AGG. 

, SURF, PL. MIX  SURF, SEAL  & COVER, PCCP, MCS  BLDG  & SCALE 

05/30/02 

19.734  Icm 

$ 10,173,185  $ 9,101,273  $ 12,200,895 

100% 

PLH-STPS-CT  314-1(13)32 
NORTHERN  CHEYENNE  BORDER  ■ 

- NOR  GRADE , AGG . SURF . 

, PLANT  MIX  BIT. 

E.H.  OFTEDAL  AND  SONS,  INC. 

SURF,  SEAL  Sc  COVER 

APPR 

02/21/02 

09/01/99 

11/16/99 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

19.913  km 

$ 

9,237,472  $ 7,818,266  $ 10,405,495 

11/01/01 

100% 

93% 


BR  9048(11) 

STILLWATER  RIVER-N.E.  OF  ABSAR  GR. ,AGG. APPROACHES, PRESTRESSED 

0.663  Icm  $ 


EDWARD  T CORPS  CONST. 
CONCRETE  BEAM  BRIDGE 
1,183,040  $ 823,782  $ 


APPR  03/16/00 

08/13/01  04/05/00 

945,603  03/18/02 


F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

100%  98% 


STPU  1002(9) 

WISCONSIN  TO  17TH  ON  RIMROCK 


RECONST  W/CURB, GUTTER, SIDEWALK 
1.079  )cm  $ 


JTL  GROUP,  INC. -BILLINGS 
S, PLANT  MIX  BITUMINOUS  SURF 
2,699,863  $ 3,145,343  $ 3,523,571 


APPR 

08/13/01 


06/12/00 

07/10/00 

04/23/02 


F.P.M.  SHUPAK,TOM 
PHONE  NO:  657-0271 
100% 


97% 


BR  568-1(9) 1 

YELLOWSTONE  RIVER-NW  POMPEYS  P CONST  OF  PRESTRESSED  CONC.BEAM 

1.060  Icm  $ 


COP  CONSTRUCTION  CO. 
BRIDGE , GRADING , AGGERGATE 
2,736,398  $ 1,874,523  $ 


1, 809, 904 


08/31/00  F.P.M.  NELSON,  ROD 

10/10/00  PHONE  NO:  657-0264 

04/13/02  100%  98% 


IM  94-2(28)51 
HYSHAM  HILLS 


EMPIRE 

SAND  AND  GRAVEL 

COMPANY 

APPR 

11/06/00 

F.P.M.  SLOE,  DAVID  A 

COLD  MILLING, PULVERIZE, PLANT  M IX  SURF., SEAL 
19.149  km  $ 6,888,544  $ 

St  COVER 

6,131,635  $ 

6,485,385 

05/30/02 

01/09/01 

09/30/02*** 

PHONE  NO:  657-0269 

98% 

STPP  28-2 (22)70 
RED  LODGE  - NORTH 


RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/06/00 

F.P.M.  JAY  MUHLBEIER 

COLD  MILLING, COLD 

RECYCLE, PLAN 

T MIX  SURF.,  SEAL  St  COVER,  St  PS 

10/26/01 

03/12/01 

PHONE  NO:  657-0207 

50.482  km 

$ 

3,068,261  $ 3,225,039  $ 

4,635,369 

06/28/02 

100% 

93% 

**  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  94-1(61)47 

BIG  HORN  INTERCHANGE  E & 

EMPIRE  SAND  AND  GRAVEL 

W MILL, PLANT  MIX  BITUMINOUS  SURF  ACING,SEAL  & COVER 

17.837  km  $ 2,185,015  $ 2,360,221  $ 

COMPANY 

2,216,556 

11/27/00 

02/08/01 

07/09/02*** 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

94% 

82% 

IM  90-8(149)399 

REEDPO I NT - COLUMBUS 

IM  90-7(77)364 

16  KM  EAST  OF  SWEET  GRASS 

CONTRACT  TOTAL 

RIVERSIDE  CONTRACTING, 
COLD  MILLING,  PL  MIX  BITUM  SUR  F FILL  & OVERLAY\SEAL  & COVER 

COUN  COLD  MILLING,  PLANT  MIX  BITUM.  S URF.FILL  & OVERLAY/SEAL  & 

23.953  km  $ 3,191,843  $ 3,142,392  $ 

INC. 

2,934,276 

APPR 

08/13/01 

11/27/00 

02/01/01 

06/14/02 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  657-0207 

100% 

64% 

NH  4-1(23)0  F 

CENTURY  COMPANIES, 

INC. 

12/19/00 

F.P.M.  BERGEN,  PERRY 

WARREN  - NORTH  & SOUTH 

GRADING, AGG  SURF, PL  MIX 

BIT  SU 

RF,COLD  IN-PLACE  RECYCLE, 

03/05/01 

PHONE  NO;  322-5870 

20.497  km 

$ 

7,351,605  $ 6,409,592 

$ 5,212,226 

06/30/03*** 

81% 

80% 

SFCI  94-1(58)13 

RIVERSIDE  CONTRACTING,  INC. 

01/31/01 

F.P.M.  JAY  MUHLBEIER 

BALLANTINE  INT  - EAST  & WEST 

MILL, FILL, SEAL 

& COVER, BRIDGE 

DECK  SURFACE  TREATMENT 

03/12/01 

PHONE  NO:  657-0207 

SFCI  94-1(59)8 

APPR 

09/19/01 

HUNTLEY  - BALLANTINE 

MILL, FILL, SEAL 

& COVER  & GUARD 

RAIL  IMPROVEMENTS 

02/04/02 

CONTRACT  TOTAL 

25.490  km 

$ 

2,867,635  $ 2,739,748  $ 2,619,580 

100% 

84% 

IM  90-9(93)543 

WYOLA  - SOUTH 

COLD  MILLING, FILL, SEAL  & COVER 
17.624  km  $ 

MARVIN 

2,487,066  $ 

A.  REHBEIN 

2,691,176 

$ 

2,594,296 

03/09/01 

05/21/01 

06/24/02 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO;  657-0207 

100% 

81% 

IM  90-9(92)486 

TOLUCA  - EAST 

MILL, PLANT  MIX  BITUM  SURFACING 
26.482  km  $ 

MARVIN 

,SEAL  & COVER 
3,401,372  $ 

A.  REHBEIN 

3,883,120 

$ 

4, 965, 360 

APPR 

10/26/01 

03/09/01 

04/11/01 

06/25/02 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  657-0207 

100% 

94% 

STPP  14-5(17) 181 

M K WEEDEN  CONSTRUCTION,  INC. 

APPR 

03/09/01 

F.P.M.  BROWN  GERRY 

19  KILOMETERS  EAST  OF  ROUNDUP-  GRADING,  GRAVEL  & PLANT  MIX  SUR 

FACING 

02/26/02 

04/13/01 

PHONE  NO;  323-3699 

12.660  km  $ 

6,545,224  $ 7,682,910  $ 8,812,262 

06/30/04*** 

98% 

97% 

IM  90-7(72)392 

COP 

CONSTRUCTION  CO. 

APPR 

03/29/01 

F.P.M.  STUDEBAKER, 

RAYMOND 

REEDPO  I NT -E  & W STRUCTURES 

STRUCTURE  REHABILITATION 

01/17/02 

04/26/01 

PHONE  NO:  657-0273 

0.097  km 

$ 

934,791 

$ 1,085,191  $ 

1, 381, 502 

07/16/02*** 

98% 

78% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE 

OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  56683 (1) 

SOUTH  FRONTAGE  ROAD  RELOCATION 

GR, 
2 . 100 

GRVL, PL 

km 

MIX  BIT  SURF, 

RIVERSIDE  CONTRACTING, 
PORTLA  ND  CEMENT  SURF,  SEAL  & COVER 
$ 3,059,893  $ 3,273,864  $ 

INC. 

2,831,217 

07/13/01 

08/06/01 

06/30/03*** 

F.P.M.  SHUPAK,TOM 

PHONE  NO:  657-0271 

86% 

63% 

CM  16-1(43)  1 

MAIN  STREET  - BILLINGS 

HEIGHTS 

UPGRADE  EXISTING  TRAFFIC 

0.000  l^m 

SIGN 

$ 

MONTANA  LINES,  INC 
ALS,CURB  RAMPS, SIGNING  & 

343,469  $ 362,642  $ 

352,271 

08/10/01 

04/22/02 

08/19/02*** 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

97% 

98% 

BR  311-2(8)7 

COP 

CONSTRUCTION  CO. 

11/21/01 

F.P.M.  SLOE,  DAVID  A. 

BUCKINGHAM  COULEE  - 5 KM  E . 

OF  BOX 

CULVERT  & APPROACHES 

12/18/01 

PHONE  NO:  657-0269 

0.596 

)cm 

$ 

418,763 

$ 332,069  $ 

301,229 

08/22/02*** 

91% 

87% 

NH  61-3  (14) 55 

M K 

WEEDEN  CONSTRUCTION, 

INC. 

11/21/01 

F.P.M.  TILZEY,  RONALD 

BOHEMIAN  CORNER  - SOUTH 

PULVERIZE, WIDENING, PL  MIX 

SURF 

ACING, SEAL 

& COVER 

04/08/02 

PHONE  NO:  538-1320 

19.008  Ivn 

$ 

4, 195,363 

$ 3,761,168  $ 1, 

562,768 

09/25/03*** 

42% 

32% 

SFCS  384-2(8)31 

J T L GROUP,  INC. 

- HIGHWAY 

02/20/02 

F.P.M.  SLOE,  DAVID 

A. 

TREASURE  COUNTY  LINE  - NORTH  LEVELING  & SEAL  & COVER 

STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH  R SEAL  & COVER 

CONTRACT  TOTAL  4 0.100  )cm  $ 

507,476  $ 434,434 

$ 

318,527 

05/09/02 

07/05/02*** 

PHONE  NO:  657-0269 

73% 

58% 

STPP-STPS-NH-IM  0002(622) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

02/20/02 

F.P.M.  SLOE,  DAVID 

A. 

2002-D5-DURABLE  PAVE.  MARK.  APPLICATION  OF  EPOXY  PAVEMENT 

0.000  )cm  $ 

MARKINGS 

302,677  $ 270,839 

$ 

290, 586 

05/09/02 

06/09/02 

PHONE  NO:  657-0269 

100% 

07/01/02 

BR  61-3 (17)67 

BOX  ELDER  CR.  - NE  OF  ROY 

CONSTRUCTION  OF  A CAST 

0.000  )cm 

IN  PLAC 

$ 

EDWARD  T COPPS  CONST. 

E CONCRETE  BRIDGE 

419,938  $ 442,247  $ 186,370 

02/28/02  F.P.M.  TILZEY,  RONALD 

05/14/02  PHONE  NO:  538-1320 

11/15/02***  42% 

42% 

IM  90-8 (151)463 

PRYOR  CREEK  - BIG  HORN  COUNTY 

COLD  MILLING, PLANT  MIX 

15.700  )cm 

OVERLAY 

$ 

J T L GROUP,  INC.  - 
,SEAL  & COVER 

4,932,017  $ 3,680,205 

HIGHWAY 

$ 1,284,588 

04/11/02  F.P.M.  STUDEBAKER,  RAYMOND 

06/13/02  PHONE  NO:  657-0273 

11/08/02***  35%  32% 

NH  61-1(12) 1 

ROUNDUP  - NORTH 

MILL, PLANT  MIX  SURFACE 

9.800  Icm 

OVERLAY 

$ 

J T L GROUP,  INC.  - 
,SEAL  & COVER 

668,247  $ 672,462 

HIGHWAY 

$ 109,491 

05/14/02  F.P.M.  BROWN  GERRY 
07/11/02  PHONE  NO:  323-3699 
09/20/02***  16% 

31% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

CM  7199(13)  CENTURY  COMPANIES,  INC. 

BRASSEY/CASINO  CR  - LEWISTOWN  SEAL  & COVER,  PMS  OVERLAY  & PAV  EMENT  MARKINGS 

0.000  km  $ 99,678  $ 97,565  $ 35,059 


05/14/02  F.P.M.  TILZEY,  RONALD 

07/10/02  PHONE  NO:  538-1320 

08/30/02***  36%  37% 


IM 

0002(574) 

MARVIN  A.  REHBEIN 

D5 

- INTERSTATE  FENCING 

INTERSTATE 

FENCING  & CATTLE  GU 

ARD  IMPROVEMENTS 

0.000  km 

$ 

1,501,410  $ 1,769,836 

$ 

245,311 

05/14/02  F.P.M.  FAVERO  CRAIG 

06/17/02  PHONE  NO:  657-0267 

09/19/03***  14%  15% 


BR  14-5(23)155 

DRAINAGE-13  KM  NORTHEAST  OF  LA  GRADING,  GRAVEL,  PLANT  MIX  SURFA 

0.740  km  $ 


J Sc  S CONSTRUCTION  INC. 
CING,SEAL  Sc  COVER  APP,REINF. 
608,309  $ 589,139  $ 


5,891 


05/14/02  F.P.M.  FAVERO  CRAIG 

08/12/02  PHONE  NO:  657-0267 

09/20/02***  1%  0% 


IM  90-8 (150)427 
PARK  CITY  - MOSSMAIN 
STPS  532-1(8)0 
LAUREL  - NORTH 
CONTRACT  TOTAL 


J T L GROUP,  INC.  - HIGHWAY 
MILL,  HOT  RECYCLE,  PMS  OVERLAY,  S EAL  Sc  COVER 

PAVEMENT  PULVERIZATION, TOP  COU  RSE,PMS  OVERLAY, SEAL  & COVER 
0.046  km  $ 4,931,837  $ 3,814,173  $ 94,025 


05/14/02  F.P.M.  SHUPAK,TOM 

06/24/02  PHONE  NO:  657-0271 

07/18/03*** 


2% 


19% 


BR  9002(30)  EDWARD  T COPPS  CONST. 

PLY  CREEK  - 25KM  WEST  OF  HARDI  BRIDGE  REPLACEMENT  & APPROACH  ROADWAY  WORK 

0.023  km  $ 379,410  $ 396,112  $ 3,961 


05/14/02  F.P.M.  NELSON,  ROD 

07/30/02  PHONE  NO:  657-0264 

10/18/02***  1%  0% 


SFCX  81016(1) 

LOCKWOOD  - SOUTH  COLD  MILLING,  PLANT  MIX  OVERLAY 

STPS  302-2 (2)16 

MOLT  - EAST  COLD  MILLING,  PLANT  MIX  OVERLAY 

SFCX  56916(1) 

OLD  HARDIN  RD  - BILLINGS  EAST  COLD  MILLING,  PLANT  MIX  OVERLAY 
CONTRACT  TOTAL  10.300  km  $ 


JTL  GROUP,  INC. -BILLINGS 
,SEAL  Sc  COVER 

,SEAL  Sc  COVER 

,SEAL  Sc  COVER 

647,539  $ 671,354  $ 140,273 


06/07/02  F.P.M.  BERGEN,  PERRY 

07/08/02  PHONE  NO:  322-5870 

07/20/02*** 


21% 


17% 


SFCS  522-1(4)0 
HUNTLEY  INT  - EAST 
SFCU  1014 (3) 

AIRPORT  RD  - BILLINGS 
SFCU  1010(4) 

LAUREL  RD  TO  S 20TH  ST 
CONTRACT  TOTAL 


JTL  GROUP,  INC. -BILLINGS 

PLANT  MIX  OVERLAY,  SEAL  Sc  COVER 

COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  Sc  COVER 

BLGS  COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  & COVER 

10.100  km  $ 1,414,721  $ 1,292,187  $ 12,922 


06/07/02  F.P.M.  SLOE,  DAVID  A. 

07/15/02  PHONE  NO:  657-0269 

07/20/02*** 


1% 


17% 


**  ESTIMATED  COMPLETION  DATE 


ifOirjUir^Bjce 

8\tf\r  . jtKy  OOTS^  *y?  tJK3f38i»  X'^rCIOinfiBlSr 

vrfi:W8>U  StJWlJa  i#  •'«*  ?i(  ‘ 


ins3«Ta8«, 


..i\ 


tKtetjr- W3 

V.1T  4 v^wav-'  ei^,*jr«r)  * j^ess 

® »' . !?  S jei  j|i^,  .4'» 

' 

' ^^'^  - ■ i^-^oca^ia. 

■ ' <o  ' ♦ .jfe' <)Piai<a4  374i?««n!i*t.  M 


^ii»t}9:»A  aw’  ^ 

yAv;>  yt'jv /.so  o -Kt  tijssffi^oii  m fi -s*i«wi/a*a 

;m7  (/<•«»  ^ 


Wt 

S'  ■*■-  -il--’  : n?'^.Hiw(si 

-““f  ..i.KWrjgw 

' '•  ''<■>  ./fvV,«  avttwivj 


' i>s>. '-.i  . :,vn  " t ;f!!'  ;«£!T  A»a*t/  tja 

. '• 


' f • SSOl*  xcn*  ' 
>'T,».'3  V '^.'iU'WaQd 
■/X.i  1$  ..</?  n'PS  ' 
nnj/*:-  • 

\ii>xs^s  rrs^ 

— ^j=.  g:l  <ii.,-f-?M^ 


oii-ii-Me  -- 

' ■'  ri/43  tHi  !;a.rrsB3K 

t CfHac  iOta 

»f  •,»."  . i;;*it!^».  . v. : f;;cw»tA 

>i*)0X(»r  tma 

'■  • ■ ''•'  '-•  • J IS'-rt'  d »3T  Cf*  .rft,(KtAJ 

■'  -'-f  S'-  .iAwr  TjiAiniwt)  ' 


’ ’i  Vi 


i'<Vi  m . .•■.x-t9f»'y  Q»r.w»fT;^  •*■ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/02 

DATE:08/13/02  •**  BILLINGS  DISTRICT  ***  PAGE  NO:  27 


PROJECT  NUMBER 

PRIME  CONTRACTOR 
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. DEPT.  FIELD  PROJECT 
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ORIGINAL 

AWARD  DATE 
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CONTRACT 

CONTRACTOR 
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WORK  COMP. 

COMPLETED 
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SFCS  342-1(1)0 

J T 

L GROUP,  INC.  ■ 

- HIGHWAY 

06/07/02 

F.P.M.  SLOE,  DAVID  A. 

BATTLEFIELD  ROAD 

PLANT  MIX  OVERLAY, SSEAL  & COVE 

R 

07/11/02 

PHONE  NO:  657-0269 

l.IOO  km  $ 

145, 005 

$ 185,755 

$ 170,714 

08/23/02*** 

92% 

23% 

AR  5102042(1) 

DIAMOND  CONSTRUCTION,  INC. 

06/07/02 

F.P.M.  NELSON,  ROD 

BRIDGE  REPAIR  - MOSSMAIN 

INT  BRIDGE  REPAIR-MOSSMAIN  INT. 

07/08/02 

PHONE  NO:  657-0264 

0.040  km  $ 

59, 013 

$ 78,489 

$ 7,081 

08/23/02*** 

9% 

50% 

NH  14-4(16)130 

TREASURE  STATE  CONSTRUCTION 

07/18/02 

F.P.M.  BROWN  GERRY 

RYEGATE  - EAST 

SHOULDER  WIDEN, PMS  OVERLAY, SEA 

L & COVER 

/ / 

PHONE  NO:  323-3699 

11.424  mi  $ 

1,733,378 

$ 1,709,134 

$ 0 

08/19/02*** 

0% 

0% 

SMP  1499(03) 

MONTGOMERY  CONSTRUCTION 

08/02/02 

F.P.M.  TILZEY,  RONALD 

BILLINGS  DISTRICT  - CRUSH 

& ST  CRUSH  & STOCKPILE 

/ / 

PHONE  NO:  538-1320 

0.000  mi  $ 

82,500 

$ 83,000 

$ 0 

11/01/02*** 

0% 

11/01/02 

BILLINGS  DISTRICT  TOTALS 

$117,490,251 

$111, 124, 004 

$104,005,273 

84% 

TOTALS  FOR  ALL  PROJECTS: 


$527,439,080  $507,640,856  $393,386,375 


74% 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 
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BR  33-1(20)0 
BN  RR-LIBBY 
BH  33-1(21) 1 
KOOTENAI  RIVER  - LIBBY 
STPP  33-1  (24)0 

MT  37  Sc  US  2 INTERSECTION  IMPR  STREET  & SIGNAL  MODIFICATIONS 

CONTRACT  TOTAL  0.544  mi  $ 3,515,447 


D.H.  BLATTNER  S.  SONS,  INC. 


BRIDGE  DECK  REHAB. 


PRESTRESS  BM  STRUCTURE  S=  APPRO  ACHES 


APPR 

01/28/02 

APPR 

09/13/01 

APPR 

10/31/00 


$ 3,348,840  $ 3,408,954 


12/16/98 

03/08/99 

08/28/02 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 


NH  7-1(70)0 

LOST  TRAIL  PASS  REST  AREA 


JOHN  BIELBY  CONSTRUCTION 

REST  AREA  STRUCTURES  & PARKING 

0.000  l4m  $ 1,095,659  $ 940,332  $ 


APPR 


06/15/99  F.P.M.  BENEDIK,  TOM 


01/28/02  07/19/99  PHONE  NO: 


10/30/01 


100% 


118% 


NH-STPE  7-2(25)78  F 
LOLO- SOUTH 


JTL  GROUP,  INC.-  MISSOULA 

GR.AGG  Sc  PL  MIX  BIT  SURF,S  Sc  C , SIGN,  CONCRETE  BEAM  BRIDGE 
995  mi  $ 7,551,043  $ 7,022,657  $ 6,956,879 


APPR 


11/16/99  F.P.M.  CYR,  MARK 


08/22/01  02/14/00  PHONE  NO;  523-5863 


07/17/01 


100% 


CM-BR  8107 (12) 

CLARK  FORK  - MISSOULA 


BODELL  CONSTRUCTION  COMPANY 

GR,AGG  Sc,  PL  MIX  BIT  SURF,  SEAL  & COVER,  BRIDGE  REPLACEMENT 
0.539  km  $ 5,510,210  $ 7,017,632  $ 7,342,203 


02/08/00  F.P.M.  HEMBREE,  TAMI 

04/11/00  PHONE  NO:  523-5856 

09/14/02***  98%  101% 


STPS  503-1(6)4 
FOYS  CANYON  ROAD 


SCHELLINGER  CONST  CO., INC. 

GRADE,  AGG.  , SURF.  , PLANT  MIX  SUR  F . , SEAL  Sc  COVER 
3.612  km  $ 1,979,457  $ 1,904,198  $ 2,266,715 


APPR  10/24/00  F.P.M.  HAM,  DANIEL 

01/17/02  11/06/00  PHONE  NO:  295-4049 

07/18/02  100% 


STPP  6-1(86)99 
DIXON  - WEST 


SCHELLINGER  CONST  CO., INC. 
GRADE,  AGG.  SURF.  PLANT  MIX  SURF.  , SEAL  Sc  COVER 


15.750  km 


PEND 


$ 5,881,894  $ 6,027,749  $ 6,637,161 


11/06/00  F.P.M.  JOHNSON,  ROBERT  L. 


08/30/02  11/28/00  PHONE  NO:  523-5864 


09/10/03* 


98% 


90% 


NH  1-1(47)57  F 
PLEASANT  VALLEY 


JTL  GROUP, INC. -DBA  A-1  PAVING 

GRADING,  GRAVEL,  PLANT  MIX  BITUM  SURF, BRIDGE  REV., SEAL  Sc  COVER 


i . 1 0 0 km 


PEND 


$ 5,749,412  $ 5,343,464  $ 6,273,187 


03/09/01  F.P.M.  ROBERTS,  JAMES 


08/23/02  03/26/01  PHONE  NO:  751-2041 


08/27/02 


100% 


BH  269-1(22)21  FRONTIER-WEST,  L.L.C. 

BITTERROOT  RIVER-NW  STEVENSVIL  WIDEN  BRIDGE,  GRADE,  GRAVEL,  PL  M IX  SURF,  SEAL  Sc  COVER,  APPROACHE 

0.452  km  $ 1,878,203  $ 1,674,456  $ 1,681,521 


03/29/01  F.P.M.  HEMBREE,  TAMI 

05/01/01  PHONE  NO:  523-5856 

09/14/02***  98% 


98% 


..cG/IOh 
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IM-STPHS  90-1(144)5 

MEDIAN  RAIL  - MINERAL  COUNTY 

CONCRETE  MEDIAN  RAIL 

& DRAINAG 

E 

ALPINE 

CONSTRUCTION, 

INC. (OBS) 

19.000  km 

$ 

4, 

483,642  $ 

3,185,412 

$ 3,165,513 

03/29/01  F.P.M.  JOHNSON,  ROBERT  L. 

05/14/01  PHONE  NO:  523-5864 

11/09/01  100%  84% 


NH-BH-STPHS 

1-2(103)137 

TAMIETTI 

CONST.  CO. 

. , INC. 

PEND 

05/11/01 

BRIDGE  DECK 

- COLUMBIA  FALLS 

BRIDGE  DECK, HANDRAIL 

REPAIR, SE 

ISMIC  RETROFIT 

& GRADE, PL 

MIX 

08/23/02 

06/21/01 

0.179  km 

$ 

1,076,460  $ 

855,651 

$ 874,658 

06/27/02 

F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

100%  80% 


STPHS  0002(385) 

1995-Dl-GUARDRAIL/SLOPE  FLATTE  GUARDRAIL  & SLOPE  FLATTENING 

0.000  km  $ 


SCOTT  LONG  CONSTRUCTION,  INC.  APPR 

02/14/02 


127,023 


149, 194 


148,516 


06/01/01 

06/25/01 

04/16/02 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 

100%  83% 


BR  1-2(86)180  FRONTIER -WEST,  L.L.C. 

MIDDLE  FORK  FLATHEAD  RIVER-SE  CONST. OF  WELDED  PLT  GIRDEER  BR  IDGE , GR, GRVL, PL . MIX  SURF . & 

0.570  km  $ 3,765,960  $ 3,786,455  $ 3,555,934 


07/13/01 

09/10/01 

06/30/03*** 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

94%  74% 


STPX  20(19)  MUNGAS  COMPANY,  INC. 

PETERSON  RANCH-WETLAND  MITIGAT  GRADING, IRRIGATION  STRUCTURES  , FENCING  & SEEDING 

0.000  km  $ 381,241  $ 230,826  $ 242,678 


07/13/01  F.P.M.  SULLIVAN,  SHEILA 

12/04/01  PHONE  NO:  523-5877 

06/18/02  100%  48% 


NH  41(24)  D.H.  BLATTNER  & SONS,  INC. 

CAMP  CREEK  RESTORATION  GR, GRVL, PL .MIX  SURF, SEAL  & COV  ER, PRESTRESSED  CONCRETE  BRIDGE 

NH  7-1 (58) 9 F 

SULA  N&S  WETLAND  MITIGATION, STREAM  PROT  ECTION 

CONTRACT  TOTAL  11.821  mi  $ 12,382,249  $ 10,723,011  $ 10,477,136 


07/13/01  F.P.M.  BENEDIK,  TOM 

08/15/01  PHONE  NO: 

06/06/04*** 


98% 


70% 


SMP  3199(02)  MT  MAT ' LS , INC.(DBA)LS  JENSEN 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

57.250  mi  $ 508,406  $ 538,850  $ 568,265 


07/13/01  F.P.M.  SULLIVAN,  SHEILA 

07/18/01  PHONE  NO:  523-5877 

06/06/02  100%  11/01/01 


IM  90-3  (79)173 
GARRISON-BECK  HILL 
IM  90-3 (80) 180 

BECK  HILL-DEER  LODGE  WESTBOUND 
IM  90-3 (83)163 
GOLD  CREEK- EAST  & WEST 
CONTRACT  TOTAL 


JIM  GILMAN  EXCAVATING  INC. 


12/13/01 


F.P.M.  CYR,  MARK 


COLD 

MILL, PLANT 

MIX 

OVERLAY,  SE 

AL 

& 

COVER 

03/08/02  PHONE  NO:  523-5863 

09/06/03*** 

COLD 

MILL, PLANT 

MIX 

OVERLAY,  SE 

AL 

& 

COVER 

COLD 

MILL, PLANT 

MIX 

OVERLAY, SE 

AL 

& 

COVER 

41.224  km 


$ 12,435,994  $ 11,751,484  $ 3,821,920 


33% 


ESTIMATED  COMPLETION  DATE 
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NH  5-2(95)47 

RONAN  TRAFFIC  SIGNALS 


SCOTT  CONSTRUCTION,  INC. 

UPGRADE  OF  TRAFFIC  SIGNALS, CUR  B & SIDWALK, SIGNING  & PAVE 
0.000  Icm  $ 140,455  $ 158,159  $ 214,750 


PEND 

08/30/02 


02/20/02  F.P.M.  JOHNSON,  ROBERT  L. 

04/15/02  PHONE  NO:  523-5864 

09/14/02***  98%  05/17/02 


NH-STPP-IM-STPX- 

-STPS 

0002 (618) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

2002 -D1 -DURABLE 

PAVE. 

, MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

0.000  k.m 

$ 

657,449  $ 598,192 

$ 

571,787 

02/20/02 

06/11/02 

07/11/02 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

100%  07/15/02 


STPP  56-1(3)0 
BULL  LAKE  - SOUTH 


JTL  GROUP, INC. -DBA  A-1 

PAVING 

02/20/02 

F.P.M.  HAM,  DANIEL 

WIDENING, PULVERIZING, PL  MIX 

OV 

ERLAY,  SIGNING  Sc  BRIDGE  REPAIR 

04/01/02 

PHONE  NO:  295-4049 

0.000  k.m 

$ 

4,721,656  $ 4,754,719  $ 

1,953,211 

11/15/02*** 

41% 

65% 

STPX  45 (29) 

DIXON  WETLAND  MITIGATION  WETLAND  MITIGATION 

0.000  )cm 


GOOSE  BAY  EQUIPMENT,  INC. 

295,397  $ 182,102  $ 185,685 


02/28/02  F.P.M.  JOHNSON,  ROBERT  L. 

04/03/02  PHONE  NO:  523-5864 

09/14/02***  98%  06/01/02 


IM  90-2 (102) 106 
MISSOULA  - BONNER 


JTL  GROUP, 

INC.-  MISSOULA 

03/25/02 

F.P.M.  SULLIVAN,  SHEILA 

CRACK  AND 

SEAT, PLANT  MIX  SURFA 

CING  OVERLAY, SEAL 

AND  COVER 

05/22/02 

PHONE  NO:  523-5877 

0.000  km 

$ 

2,973,320  $ 2, 

326,681  $ 2,101,651 

09/13/02*** 

90% 

STPS  257-1(4)0 

MT 

MAT'LS,  INC. (DBA) LS 

JENSEN 

SUPERIOR  - SOUTHEAST 

PLANT  MIX  OVERLAY, SEAL  AND 

COV 

ER, SLOPE 

FLATTENING  AND 

0.050  km 

$ 

786,396 

$ 728,693  $ 

387,840 

03/25/02 

05/20/02 

09/13/02*** 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

53%  91% 


NH  7-1 (95)47 

SIGNAL  UPGRADE  - HAMILTON 
NH  7-1(96)67 

SIGNAL  - NW  OF  STEVENSVILLE 
CONTRACT  TOTAL 


SIGNAL  UPGRADE, SIGNING  & PAVEM 

SIGNAL  UPGRADE, SIGNING  & PAVEM 
0 . 0 0 0 Icm  $ 


MONTANA  LINES,  INC 
ENT  MARKING 

ENT  MARKING 

95,889  $ 85,871  $ 


04/11/02 

08/14/02 

09/14/02* 

36,412 


F.P.M.  BENEDIK,  TOM 
PHONE  NO : 


42%  40% 


NH  24-1(55) 16 
POTOMAC -EAST 
SFCS  271-2(2)18 
HELMVILLE-EAST  & WEST 
SFCS  348-1(4)0 
PHILIPSBURG-WEST 
SFCP  19-1(26  )27 
GEORGETOWN  LAKE -NORTH 
CONTRACT  TOTAL 


MT  MAT'LS,  INC. (DBA) LS  JENSEN 


PLANT  MIX  OVERLAY  AND  SEAL  & C 

LEVELING, PLANT  MIX  OVERLAY, SEA 

LEVELING, PLANT  MIX  OVERLAY, SEA 

COLD  MILLING,  PLANT  MIX  OVERLAY 
30.671  Km  $ 


OVER 

L & COVER 

L & COVER 

, SEAL  Sc  COVER 
3,281,528  $ 


2,797,999 


601, 139 


04/11/02  F.P.M.  JOHNSON,  ROBERT  L. 

06/24/02  PHONE  NO:  523-5864 

09/14/02*** 


21% 


56% 


ESTIMATED  COMPLETION  DATE 
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BH  52-2 (27) 50 

SPRING  CR  - E OF  KALISPELL 

BRIDGE  DECK  REHABILITATION 

EDWARD  T 

COPPS  CONST. 

0.000  km  $ 

215,865  $ 

307,216  $ 

143,099 

04/11/02  F.P.M.  MITCHELL,  JAMES  D. 

06/11/02  PHONE  NO:  751-2046 

09/14/02***  47%  40% 


NH  5-2(117)61 

POLSON  - NORTH 

STPP  33-1  (32)0 

CALIFORNIA  STREET  - LIBBY 

STPP  33-1  (33)  10 

LIBBY  - DAM  N.  & S. 

STPP  36-1(20)16 
HOT  SPRINGS  N.  & S. 

STPS  424-1(6)0 

KALI SPELL  - NORTH 

SFCS  548-1(7)0 

WEST  RESERVE  DR.-  KALISPELL 

STPP  52-1(24)3 

5 KM  E.  OF  POLSON-EAST 

CONTRACT  TOTAL 


JTL  GROUP,  INC.  - KALISPELL 

PLANT  MIX  OVERLAY, SEAL  & COVER 
SEAL  & COVER 

SEAL  & COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 
PLANT  MIX  OVERLAY,  SEAL  & COVER 
SEAL  & COVER 

PLANT  MIX  OVERLAY,  SEAL  & COVER 

79.950  1cm  $ 1,960,300  .$  1,687,791  $ 681,035 


05/14/02  F.P.M.  HANCOCK,  DALE 

07/10/02  PHONE  NO:  751-2043 

06/03/02*** 


40% 


77% 


SFCP  6-1(93)69  RIVERSIDE  CONTRACTING,  INC. 

WEEKSVILLE  - EAST  PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 

STPP  6-1(96)51 

THOMPSON  FALLS  - EAST  SEAL  & COVER 

STPP  6-1(97)91 

PERMA  - EAST  & WEST  PLANT  MIX  OVERLAY, SEAL  & COVER 

SFCS  559-1(1)0 

JCT  US  93  - EAST  SEAL  & COVER 

CONTRACT  TOTAL  36.300  km  $ 942,391  $ 978,960  $ 506,074 


05/14/02  F.P.M.  ROBERTS,  JAMES 

05/31/02  PHONE  NO:  751-2041 

06/03/02*** 


52% 


75% 


BH  24-1  (52)  6 

BLACKFOOT  RIVER-6  KM  E OF  BONN  BRIDGE  REHABILITATION 

0.000  km 


TAMIETTI  CONST.  CO.,  INC. 


691,276  $ 768,552 


340,824 


05/14/02  F.P.M.  HEMBREE,  TAMI 

06/10/02  PHONE  NO:  523-5856 

04/29/02***  44% 


43% 


NH  5-3(78)125  MONTANA  LINES,  INC 

SIGNAL-US93/MT40-WHITEFISH  UPGRADE  TRAFFIC  SIGNALS , LIGHTI  NG,ADA  CURBS , SIDEWALKS  & PAVE 

0.000  km  $ 91,381  $ 87,392  $ 875 


06/07/02 

/ / 

09/20/02*** 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

1%  0% 


NH  7-1(97)45  BLAHNIK  CONSTRUCTION,  INC. 

US  93  - HAMILTON  MILLING, PMS  OVERLAY, SEAL  & COV  ER 


06/07/02  F.P.M.  JOHNSON,  ROBERT  L. 

07/29/02  PHONE  NO:  523-5864 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK  ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  93-1(15)0 

LOLO  PASS  - EAST 

SFCS  203-1(10)0 
STEVENSVILLE  - NORTH 

SFCX  81024 (3) 

SKALKAHO  ROAD 

CONTRACT  TOTAL 

LEVEL, PMS  OVERLAY, SEAL  & COVER 

CRACK  SEALING, SEAL  & COVER 

LEVELING, PMS  OVERLAY, SEAL  & CO  VER 

0.000  km  $ 2,925,210 

$ 3,367,790 

$ 467,696 

10/25/02*** 

14% 

28% 

BR  9045  (30) 

FRONTIER- 

WEST,  L.L. 

,c. 

07/18/02  F.P.M.  MITCHELL,  JAMES  D. 

LITTLE  BITTERROOT 

RIVER  - 

EAST 

BRIDGE  REPLACEMENT  & GRAVEL  AP 

PROACHES 

08/27/02  PHONE  NO:  751-2046 

0.000  mi 

$ 

330,514 

$ 

399,379 

$ 

6,494 

08/19/02***  2% 

0% 

SMP  1599(03) 

LHC, 

INC. 

07/18/02  F.P.M.  HANCOCK,  DALE 

MISSOULA  DISTRICT 

- CRUSH 

AND 

CRUSH  & 

STOCKPILE 

08/23/02  PHONE  NO:  751-2043 

0.000  mi 

$ 

392,700 

$ 

299, 230 

$ 

11,105 

10/01/02***  4% 

10/01/02 

SMP  2099(03) 

BLAHNIK  CONSTRUCTION, 

INC. 

07/18/02  F.P.M.  BENEDIK,  TOM 

MISSOULA  AND  BUTTE 

; DISTRICTS  - 

CRUSH  & 

STOCKPILES 

/ / PHONE  NO: 

0.000  mi 

$ 

405,203 

$ 

499, 917 

$ 

0 

10/01/02***  0% 

10/01/02 

SMP  3299(03) 

HERB 

RICHARDS  CONSTRUCTION  CO. 

07/18/02  F.P.M.  SULLIVAN,  SHEILA 

MISSOULA  DISTRICT 

- CRUSH 

AND 

CRUSH  & 

STOCKPILE 

/ / PHONE  NO:  523-5877 

0.000  mi 

$ 

296,700 

$ 

268, 370 

$ 

58,014 

10/01/02***  22% 

10/01/02 

SMP  4599(03) 

LHC, 

INC. 

07/18/02  F.P.M.  HANCOCK,  DALE 

MISSOULA  DISTRICT 

- CRUSH 

AND 

CRUSH  & 

STOCKPILE 

/ / PHONE  NO:  751-2043 

0.000  km 

$ 

348,464 

$ 

279,475 

$ 

0 

10/01/02***  0% 

10/01/02 

NH  5-3 (82) 113 

RIVERSIDE 

CONTRACTING, 

INC. 

08/09/02  F.P.M.  MITCHELL,  JAMES  D. 

NORTH  MAIN  - KALI SPELL 

PLANT  MIX  OVERLAY,  SEAL  & COVER 

,SIDWALK  & 1 

CURB 

IMPROVEMENTS 

/ / PHONE  NO:  751-2046 

NH  5-3 (83)127 

10/25/02*** 

US93  - WHITEFISH 

PLANT  MIX  OVERLAY, SEAL  & COVER 

, SIDEWALK  & 

CURB 

IMPROVEMENTS 

CONTRACT  TOTAL 

0.000  mi 

$ 

1,137, 398 

$ 1,290,518 

$ 

12,908 

1% 

0% 

MISSOULA  DISTRICT 

TOTALS 

$ 

91, oil, 790 

$ 86,367,214 

$ 

66,688,619 

74% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/02 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPS  278-1(13)30 

M K WEEDEN  CONSTRUCTION,  INC. 

APPR 

05/04/99 

F.P.M.  HARRIS,  DEAN 

CARROLL  HILL  - EAST  & WEST 

GR,GRAL,PL  MIX  SURFACING 

03/06/01 

05/24/99 

PHONE  NO:  494-9643 

7.837  mi 

$ 3,161,119  $ 2,832,172  $ 2,900,194 

09/27/01 

100% 

90% 

STPP  13-1(33)36 

A.M. 

WELLES,  INC. 

APPR 

10/07/99 

F.P.M.  BRAZILL, WILLIAM 

CAMERON  - NORTH  & SOUTH 

GRADE, GRAVEL, PLANT  MIX 

SURFACE 

03/06/01 

11/15/99 

PHONE  NO:  684-5609 

18.300  km 

$ 5,735,355 

$ 5,713,401 

$ 6,003,311 

11/28/01 

100%  98% 

BR  13-2(2)83 

MORGEN  & OSWOOD  CONST. 

CO. , INC 

APPR 

11/16/99 

F.P.M.  SCHULZ, TOM 

JEFFERSON  RIVER  - 

20.4KM  SW  OF  GR,AGG  & 

PL. MIX  SURF, PRESTRESS 

ED  CONCRETE  BEAM  BRIDGE 

08/13/01 

12/21/99 

PHONE  NO:  585-0453 

0.600  km 

$ 

2,712,516  $ 1,848,513  $ 

1,890,280 

10/12/01 

100% 

115% 

STPP  29-4  (22)  89 

PARK  & GALENA -BUTTE 

COLD  MILLING, PLANT  MIX 

SURFACI 

JIM  GILMAN  EXCAVATING  INC. 

NG,SEAL  & COVER  & SIGNALS 

APPR 

03/06/01 

12/09/99 

03/21/00 

F.P.M.  ARVISH.MIKE 

PHONE  NO:  563-7261 

1.176  km 

$ 

799,375  $ 708,178  $ 816,689 

07/12/02 

100% 

102% 

STPS  399-1(3)0 
WHITETAIL  ROAD 

GR . , AGG . 

, BIT . SURF, PRESTRESSED 

JTL 

BEAM  BRIDGE 

GROUP,  INC. -BELGRADE 

WIDENING 

APPR 

12/14/00 

03/16/00 

04/03/00 

F.P.M.  CLARY, DAN 

PHONE  NO:  225-4295 

16.315  km 

$ 

3,003,413 

$ 2,693,265  $ 2,919,690 

05/10/02 

100% 

94% 

IM  90-5(55)249 

BLAHNIK 

CONSTRUCT ION,  INC. 

APPR 

04/11/00 

F.P.M.  STARCEVICH  JOHN  R. 

WHITEHALL  - CARDWELL 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

03/06/01 

05/16/00 

PHONE  NO:  287-3868 

IM  90-5(54)257 

APPR 

09/14/01 

CARDWELL  - EAST 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

09/17/01 

STPP  13-1(32)75 

APPR 

HARRISON  - SAPPINGTON  JCT . 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

03/06/01 

CONTRACT  TOTAL 

36.120  km 

$ 

6,698,864 

$ 

7,084,784 

$ 7,348,012 

100%  98% 

BR  9016(19) 

GALLATIN  RIVER-GALLATIN  GATEWA  2 PRESTRESSED  CONC . BEAM 

0.949  mi 

BRIDGE 

$ 

COP  CONSTRUCTION  CO. 

S, PLANT  MIX  BITUM.APP,SEAL  & 
1,183,619  $ 1,138,408  $ 

1, 112, 197 

08/31/00 

01/19/01 

08/01/02 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

100%  86% 

STPHS-STPS-STPU  25(27) 

ONE  MILE  EAST  OF  HELENA  GRADE , AGG  . SURF , PLANT  MIX 

2.795  Icm 

SURF. 

$ 

S K CONSTRUCTION,  INC. 
,SEAL  & COVER, & CONC. SLAB 
2,061,164  $ 1,749,409  $ 

2,206,770 

APPR 

01/28/02 

11/06/00 

03/26/01 

09/14/02*** 

F.P.M.  CARLSON, JACK 

PHONE  NO:  457-0526 

98%  120% 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  90-3 (78)180 

BECK  HILL  - DEER  LODGE 

JIM  GILMAN  EXCAVATING 

E.B.  PLANT  MIX  OVERLAY, SEAL  & COVER  & BRIDGE  DECK  TREATMENT 

13.661  km  $ 3,474,877  $ 2,909,950  $ 

INC. 

2,886,582 

APPR 

10/26/01 

11/27/00 

01/29/01 

05/13/02 

F.P.M.  ARVISH.MIKE 

PHONE  NO:  563-7261 

100% 

96% 

BR  9016 (30) 

ROCKY  CREEK  BRIDGE  - 3 

KM  EAST  CONST  OF  PRESTRESSED  TRI-DECK 

0.340  km  $ 

HALL  CONSTRUCTION  SERVICES 

BEAM  BR, GRADING  & GRAVELING 

353,061  $ 315,450  $ 291,603 

APPR 

10/26/01 

11/27/00 

03/26/01 

04/04/02 

F.P.M.  GRAVAGE, DANIEL 

PHONE  NO:  222-8110 

100% 

92% 

IM  15-2  (68) 130 

JIM  ' 

GILMAN  EXCAVATING 

INC. 

11/27/00 

F.P.M.  HARRIS,  DEAN 

BUTTE -ELK  PARK 

COLD  MILLING, PAVEMENT 

PULVERIZ 

ATION, PLANT 

MIX  SURFACING 

12/03/00 

PHONE  NO:  494-9643 

IM  15-2  (72) 121 

09/30/02*** 

NISSLER-BUTTE 

PLANT  MIX  OVERLAY, SEAL 

Sc  COVER 

CONTRACT  TOTAL 

24.010  km 

$ 

8,037,938 

$ 8,527,271  $ 

9,821,403 

97% 

60% 

IM  15-4 (86)190 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/27/00 

F.P.M.  CARLSON, JACK 

HELENA -NORTH  & SOUTH 

COLD  MILL, PLANT  MIX 

OVERLAY, SE 

AL  & COVER, BRIDGE  REHAB 

02/27/02 

03/26/01 

PHONE  NO:  457-0526 

9.444  km 

$ 

3,194,950  $ 2,833,761  $ 

2,886,662 

09/14/02*** 

98% 

120% 

IM  90-5(57)264 

MARONICK  CONST.  LLC 

APPR 

01/31/01 

F.P.M.  CLARY, DAN 

MILLIGAN  CANYON 

SEAL 

& 

COVER 

10/26/01 

04/03/01 

PHONE  NO:  225-4295 

IM  15-3 (57)  163 

APPR 

11/05/01 

BOULDER  HILL 

SEAL 

& 

COVER 

10/26/01 

STPP  69-1(16)1 

APPR 

WHITEHALL  - EAST 

AND  NORTH 

SEAL 

& 

COVER 

10/26/01 

STPP  55-3 (10) 12 

APPR 

LEGION  AVE.  WEST 

- WHITEHALL 

SEAL 

& 

COVER 

10/26/01 

STPP  69-1(15)0 

APPR 

LEGION  AVE.  EAST 

- WHITEHALL 

SEAL 

& 

COVER 

10/26/01 

CONTRACT  TOTAL 

72.494  Itm 

$ 1,699,926 

$ 1,588,107  $ 

1,515,861 

100%  113% 

BR  9029(18)  SLETTEN  CONSTRUCTION  CO 

MADISON  RIVER  - 58  KM  SO  OF  EN  RELOCATE  THRU-TRUSS , CONCRETE  D ECK  & ABUTMENT, AGG  SURF  APPROA 

0.095  Icm  $ 542,443  $ 562,010  $ 528,484 


01/31/01 

06/19/01 

05/30/02 


F.P.M.  BRAZILL, WILLIAM 
PHONE  NO:  684-5609 

100%  95% 


IM  90-5 (58) 274 
THREE  FORKS  - WEST 


JIM  GILMAN  EXCAVATING 

CRACK  SEAL,  PL  MIX  SURF  OVERLAY  .SEAL  & COVER,  BRIDGE  REHAB 
6.795  )cm  $ 4,639,919  $ 3,798,195  $ 


INC. 

3, 535,658 


03/09/01 

04/16/01 

08/26/02 


F.P.M.  HELD,  TERRY 
PHONE  NO:  683-4434 
100% 


117% 


ESTIMATED  COMPLETION  DATE 


«IOttiCTPO^»JA«  <6  TWmTTH^WCi 
ivy.Vi,^  tbiT-nwraiico 
sp\a\f»i  cwi'T«a  ;»«  ratHSWt  W';! 

r^itRjof:  4Tnw  •*• 


- f' 


fKrr^^TWX}  mtStfS 

■•D-'-'-rmcr  nssxy::m 

•jfrMiTajg. 


5!«c»  awrt  ^mmS ' 

-;  fifhiii'ri 


■ fAv^iVy:^  .AAXJ!:;?  vtn,  fl*lf»rjr-‘>^' 

■ -ZrAQ  'ixjTflj'  ^ RSvcD  a jal3«.l&»aWB  ^o»  t»au«  .a.S''iwo!W  eawa^  ' .jonl  V^eW 


• ../•fi.e  5 


(RW  U 


A'"' 


' ^ - -«P  - a 

-ij  ' <■£'•  :■;r..a-l■=T^■!;a^v^a(srrgJ^H^  to  Tancr-  tsasi  ia*  c scdisa  jibisso  ?3(so* 

'.  ’ ? ;>oi  ,(SK.0  ' '■  ■■ 


. : CJ^'O 

■■  ij  i -U  - •.;  • 3^  ■ ' 


*.  ,-A.,  > ■'O 


ottt«ti}s-ei‘  «i 
3tAA<;  ta»-3fmM 
£st(etiSi-9J  «$ ' 
3WW-.ni»aai 
A«ro3r  rj<ur^e»5^ 

. ■■ 

i Kvfli3»--«|4a!j 


.=''.v:.'.-  » 

■ ■ ' . -If' 


lV4x  <i«Sf 
.'a/Ti; 

s.'r'iji'  .?■?, ' 
f 3r«  . ir,-»: 

■•■i-AS  .-If.  ■,Mrsei»i 
:'Artw» 


I-'i  . ’.V-X'CVlSi 


J ••■;  B? 


(e-i/fti/S  s»8 
•V£,K  «Oat<MM 


Ml  , 


:..f?  * 


,,^y.-ri»fr7a.o»  mi 
'■tjnw  - wass'ws  93»Kr 


» 

w 

,tT/w  v(o;Te-j'>K:o  •♦>  , ^ 

S . 

i 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/02 


DATE: 09/10/02 

***  BUTTE  DISTRICT  *** 

PAGE  NO : 8 

PROJECT  NUMBER 
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STPS  278-1  (17)43 

JACKSON  - WISDOM 

BLAHNIK  CONSTRUCTION, 

PLANT  MIX  OVEERLAY  & SEAL  & CO  VER 

28.600  km  $ 1,318,294  $ 1,266,324  $ 

INC. 

1,266,619 

05/11/01 

08/27/01 

09/04/02 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

100% 

115% 

NH  15-4 (85)193  F 

CEDAR  STREET  INTERCHANGE -HELEN  GRADE, AGG  SURF, PL. MIX  SURF.,SE 

2.688  )cm  $ 


MARONICK  CONST.  LLC 
AL  & COVER, SIGN, LIGHT, STEEL 
3,648,604  $ 3,153,678  $ 


2,940,073 


05/11/01 

06/26/01 

06/30/03*** 


F.P.M.  CHRISTENSEN, KEVIN 
PHONE  NO:  495-1506 

93%  100% 


BR  9034  (4) 

SHIELDS  RIVER  BRIDGE 


SLETTEN  CONSTRUCTION  CO 

OF  CONST  OF  REINFORCED  CAST  IN  PL  ACE  CONC  SLAB  BR,APP  & GRVL 

0.213  1cm  $ 348,838  $ 348,225  $ 335,741 


06/01/01 

07/17/01 

12/20/01 


F.P.M.  CHRISTENSEN, KEVIN 
PHONE  NO:  495-1506 

100%  83% 


IM  0002 (500) 

BUTTE  AREA  SEISMIC  RETROFIT 


BR  DECK  REHAB  & SEISMIC  RETRO, 
0.308  km  $ 


SLETTEN  CONSTRUCTION  CO 
BR  GIRDER  REPAIR, BR  APPR  MODIF 
1,390,173  $ 1,237,273  $ 1,399,085 


APPR 

01/28/02 


06/01/01 

07/16/01 

05/03/02 


F.P.M.  JOHNSON,  RICKIE 
PHONE  NO:  494-9635 

100%  96% 


STPP  29-1(31) 50 

SILVER  STAR  - NORTH  & SOUTH 


M A DEATLEY  CONSTRUCTION 


GRADING,  GRAVEL  & PLANT  MIX  SUR 
6.965  km  $ 


FACING 

6,494,756 


$ 6,513,198 


7,163,286 


08/10/01 

09/17/01 

06/30/04*** 


F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 

98%  60% 


STPP 

TWIN 

29-1(37)43 

BRIDGES  - NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

JIM 

CING 

GILMAN  EXCAVATING  INC. 

9.936  km 

$ 

4,689,089 

$ 4,293,493  $ 4,269,002 

09/07/01  F.P.M.  BRAZILL, WILLIAM 

10/24/01  PHONE  NO:  684-5609 

06/30/04***  99%  64% 


STPU  5807  (8) 

NORTH  MAIN  STREET-HELENA 
BR  8-2 (47)43 
LYNDALE  OVERPASS -HELENA 
CONTRACT  TOTAL 


GR,GRAVL,PL  MIX  SURF, PED  UNDPS 

GRADE, GRAVEL, PLANT  MIX  SURF, PE 
1.706  mi  $ 


MARONICK  CONST.  LLC 
,PRSTR  CONC  BEAM  STR, WATER, 

D UNDERPASS, WATER, SEWER, SIGNAL 
6,374,477  $ 5,843,595  $ 


10/11/01 

11/12/01 

APPR  09/30/03* 

04/11/02 

, 800,850 


F.P.M.  CHRISTENSEN, KEVIN 
PHONE  NO:  495-1506 


65%  62% 


HDP-IR  9113 (001) F 

N 19TH  INTERCHANGE  LANDSCAPE  LANDSCAPING 

0.000  km 


A.M.  WELLES,  INC. 

12/13/01 

05/13/02 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

41,960  $ 37,540  $ 

25, 584 

09/15/02*** 

68%  ! 

BR  422-1(5)2  SLETTEN  CONSTRUCTION  CO 

IRR  CANAL-EAST  OF  SILVER  STAR  NEW  BOX  CULVERT,  GRADING,  GRAVEL  SURFACING 


02/20/02  F.P.M.  JOHNSON, RICKIE 

04/01/02  PHONE  NO:  494-9635 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 
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ORIGINAL 
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AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 
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AWARD  DATE 

WORK  BEG. 

WORK  COMP. 
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BR  422-1(4)0 

JEFFERSON  RIVER  - SILVER 

CONTRACT  TOTAL 

STAR  CONCRETE  PRESTR. GIRDER 

0.680  km 

BRIDGE,  GRD  GRAVEL 
$ 1,209,338 

SURFACING, PL  MIX 
$ 1,132,245  $ 

1,036,610 

11/15/02*** 

89% 

69% 

STPP 

84-4  (9)22 

RIVERSIDE  CONTRACTING,  INC. 

02/20/02 

F.P.M.  MCCORMICK,  THOMAS 

FOUR 

CORNERS  - WEST 

GRADING, GRAVEL  SURFACING . PLANT 
0 . 000  km  $ 

MIX  BITUMINOUS  SURFACING 

6,977,346  $ 6,597,490  $ 4,311,329 

03/13/02 

08/29/03*** 

PHONE  NO:  586-5074 

65%  38% 

STPP-STPS-STPX-NH  0002(619) 

ARROW  STRIPING  AND 

MFG.  , 

. INC. 

02/20/02 

F.P.M.  BRAZILL, WILLIAM 

2002-D2-DURABLE  PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

07/16/02 

PHONE  NO:  684-5609 

0.000  km 

$ 

233,942  $ 209,040 

$ 

250,692 

08/02/02 

100%  08/31/02 

IM  90-6 (100)318 

RIVERSIDE  CONTRACTING, 

INC. 

02/20/02 

F.P.M.  STARCEVICH  JOHN  R. 

BOZEMAN  - HILL 

SEAL 

& 

COVER 

05/13/02 

PHONE  NO:  287-3868 

NH  50-1(19)70 

GALLATIN  GATEWAY  N&S 

SEAL 

& 

COVER 

09/14/02*** 

STPP  13-1(39)49 

ENNIS  - MCALLISTER 

IM  90-6 (99) 279 

SEAL 

& 

COVER 

THREE  FORKS  - MANHATTAN 

SEAL 

& 

COVER 

STPP  50-2(47)82 

FOUR  CORNERS  - BOZEMAN 

SEAL 

& 

COVER 

CONTRACT  TOTAL 

58.830  km 

$ 1,541,881 

$ 1,309,071 

$ 

1,206,457 

92%  32% 

SFCS  280-1(15)5 

WARREN  SCHOOL  - EAST 

HELENA  SAND  & GRAVEL  INC 

PLANT  MIX  BIT  SURF  OVERLAY  & S EAL  & COVER 

11.655  km  $ 686,935  $ 587,246  $ 582,486 

03/25/02  F.P.M.  CLARY, DAN 

04/30/02  PHONE  NO:  225-4295 

09/14/02***  99% 

72% 

IM  15-3  (60) 158 

BASIN-  BOULDER 

NH  8-4 (36)57 

WINSTON  N&S 

CONTRACT  TOTAL 

SEAL  AND 

SEAL  AND 

19.660  km 

JIM  GILMAN  EXCAVATING  INC. 

COVER 

COVER 

$ 385,901  $ 293,309  $ 263,154 

PEND 

08/30/02 

03/25/02  F.P.M.  CLARY, DAN 

06/24/02  PHONE  NO:  225-4295 

09/14/02*** 

89% 

83% 

IM  15-1(91) 

' 17 

J T L GROUP,  INC. 

- HIGHWAY 

04/11/02 

F.P.M.  HELD,  TERRY 

LIMA  - RED 

ROCK 

COLDMILLING, PLANT  MIX 

OVERLAY, 

SEAL  & COVER 

08/30/02 

PHONE  NO:  683-4434 

33.500  km 

$ 

6,057,867  $ 5,165,344 

$ 51,653 

09/14/02*** 

1% 

51% 

ESTIMATED  COMPLETION  DATE 
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BR  9022(22)  FRONTIER-WEST,  L.L.C. 

BOULDER  RIVER-6  KM  EAST  OF  BAS  47  METER  PRESTRESSED  BEAM  STRU  CTURE  WITH  PLANT  MIX  APPROAACH 

0.303  km  $ 569,599  $ 567,376  $ 228,132 


04/11/02  F.P.M.  CLARY, DAN 

05/24/02  PHONE  NO:  225-4295 

09/14/02***  40% 


41% 


IM  90-4 (46)206 
OPPORTUNITY  - NISSLER 
STPP  19-1(30)1 
JCT  1-90  - ANACONDA 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 

SEAL  & COVER 

COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  & COVER,  SLOPE  FLAT  & 

18.300  km  $ 6,657,193  $ 5,981,697  $ 1,415,215 


05/14/02  F.P.M.  ARVISH,MIKE 
06/11/02  PHONE  NO:  563-7261 
06/03/02*** 


24% 


43% 


STPP  49-1(18)2 

DILLON -NORTH 

STPP  89-1(10)1 

SEAL  Sc 

COVER 

RIVERSIDE 

CONTRACTING, 

INC. 

ATLANTIC  STREET -DILLON 

SEAL  & 

COVER 

CONTRACT  TOTAL 

13.326  km 

$ 

235,406  $ 

256,564  $ 

210,215 

05/14/02  F.P.M.  HELD,  TERRY 
08/05/02  PHONE  NO:  683-4434 
06/03/02*** 


73% 


NH  12-1(7)9  RIVERSIDE  CONTRACTING,  INC. 

US  20/US  191  INTERSECTION-WEST  PLANT  MIX  OVERLAY, SEAL  & COVER 
NH  12-1 (12) 9 

US  20 -WEST  YELLOWSTONE  SEAL  & COVER 

NH  12-1(11)0 

TARGHEE-WEST  YELLOWSTONE  GRADING, GRAVEL, PORT  CEMENT  CON  C PAVE, SIGNALS  & INTERSECTION 

CONTRACT  TOTAL  14.913  km  $ 1,137,324  $ 1,373,104  $ 906,424 


05/14/02  F.P.M.  SCHULZ, TOM 

07/08/02  PHONE  NO:  585-0453 

06/03/02*** 


66% 


41% 


SFCS  278-1(18)0 

JACKSON  INTERCHANGE-WEST 

SFCS  222-1(4)0 

DILLON -JACKSON  INTERCHANGE 

SFCX  01312 (1) 

JACKSON  INTERCHANGE-SOUTH 
SFCX  01282(1) 

BARRETTS  FRONTAGE  ROAD 
CONTRACT  TOTAL 


SEAL  & COVER 

SEAL  Sc  COVER 

SEAL  Sc  COVER 

SEAL  Sc  COVER 
68.713  km 


RIVERSIDE  CONTRACTING,  INC. 


05/14/02  F.P.M.  HELD,  TERRY 
08/05/02  PHONE  NO:  683-4434 
06/03/02*** 


540,475  $ 521,831  $ 456,395 


87% 


78% 


NH  8-4(39)  58 

US-287  PASSING  LANES  - BAUM  RO 
NH  8-4  (40)68 

US  287  PASSING  LANES  - NORTH  O 
CONTRACT  TOTAL 


S K CONSTRUCTION, 

GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  Sc  COVER 


GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  Sc 
0.000  km  $ 3,800,652 


COVER 

$ 3,788,162 


06/07/02  F.P.M.  CARLSON, JACK 

07/15/02  PHONE  NO:  457-0526 

05/30/03*** 


12% 


23% 


ESTIMATED  COMPLETION  DATE 
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ORIGINAL 
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PERCENT 
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CONTRACT  CONTRACTOR 
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WORK  BEG. 

PROJECT 
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PROJECT  DESIGNATION 
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WORK  COMP. 

COMPLETED 
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STPP  14-2 (22)43 

RIVERSIDE  CONTRACTING,  INC. 

06/07/02 

F.P.M.  CARLSON, JACK 

WHITE  SULPHUR  SPRINGS  - EAST 

SEAL  & COVER 

07/25/02 

PHONE  NO:  457-0526 

STPP  59-1(23)7 

11/15/02*** 

CLYDE  PARK  - NORTH  AND  SOUTH 

PLANT  MIX  BITUMINOUS  OVERLAY, S 

EAL  Sc  COVER 

STPP  14-2(21)24 

MEAGHER  COUNTY  LINE  - EAST 

SEAL  & COVER 

STPP  59-1(22)25 

NORTH  OF  WILSALL  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING 

,SEAL  Sc  COVER 

SFCS  360-1(2)9 

FORT  LOGAN  ROAD 

SEAL  & COVER 

CONTRACT  TOTAL 

98.290  Icm  $ 

3,052,343  $ 

3,346,379  $ 895,641 

27% 

27% 

CM  0299(12) 

JIM  GILMAN  EXCAVATING  INC. 

06/07/02 

F.P.M.  ARVISH,MIKE 

SYCAMO  RE  / PENNS  YLVAN I A - ANACONDA 

MILLING, PMS  OVERLAY, SEAL  & COV 

ER 

07/12/02 

PHONE  NO;  563-7261 

SFCS  569-1(2)0 

10/18/02*** 

JCT  MT-1  - SOUTH 

LEVEL, PMS  OVERLAY, SEAL  & COVER 

SFCS  273-1  (8)0 

ANACONDA  - GALEN 

SEAL  & COVER 

CONTRACT  TOTAL 

30.687  km  $ 

605,031  $ 

681,758  $ 396,024 

58% 

52% 

SFCS  249-1(5)0 

RIVERSIDE  CONTRACTING,  INC. 

06/07/02 

F.P.M.  HELD,  TERRY 

ENNIS -SOUTH 

PLANT  MIX  OVERLAY, SEAL  & COVER 

08/23/02 

PHONE  NO:  683-4434 

4.670  mi  $ 

206,559  $ 

285,120  $ 4,427 

09/20/02*** 

2% 

29% 

SMP  1699(03) 

JTL  GROUP,  INC. -BELGRADE 

07/18/02 

F.P.M.  SCHULZ, TOM 

BUTTE  DISTRICT  - CRUSH  AND  STO 

CRUSH  & STOCKPILE 

/ / 

PHONE  NO;  585-0453 

0 . 0 0 0 mi  $ 

390,712  $ 

389,425  $ 0 

11/01/02*** 

0% 

11/01/02 

SMP  2599(03) 

HELENA 

SAND  Sc  GRAVEL  INC 

07/18/02 

F.P.M.  CLARY, DAN 

BUTTE  DISTRICT  - CRUSH  AND  STO 

CRUSH  & STOCKPILE 

/ / 

PHONE  NO:  225-4295 

0.000  km  $ 

179,438  $ 

153,719  $ 0 

10/01/02*** 

0% 

10/01/02 

NH  8-2 (60)43 

HELENA 

SAND  & GRAVEL  INC 

08/09/02 

F.P.M.  CHRISTENSEN, KEVIN 

LAST  CHANCE  GULCH  TO  PROSPECT 

COLD  MILLING, RESURFAC I NG , PAVEM 

ENT  MARKING 

/ / 

PHONE  NO:  495-1506 

0 . 000  km  $ 

563,325  $ 

532,279  $ 5,324 

05/23/03*** 

1% 

0% 

STPHS  0002(617) 

1998 -D2/D3 -SIGNING-ELECTRICAL 


UNITED  RENTALS  HWY  TECH  INC 
1998-D2/D3-SIGNING-ELECTRICAL  .SIGNING  & ELECTRICAL 
0.000  mi  $ 37,293  $ 41,511  $ 


0 


08/09/02  F.P.M.  CLARY, DAN 

/ / PHONE  NO:  225-4295 

11/08/02***  0%  0% 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/02 
***  BUTTE  DISTRICT  *** 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BUTTE  DISTRICT  TOTALS 


$106,673,285  $100,208,873  $ 80,544,761 


77% 


* ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  60-2(33)93  F UNITED  MAT'LS  OF  GREAT  FALLS 

lOTH  AVE.  SOUTH-20TH-WARDEN  BR  GRADING, PCCP, WATER  SYSTEM, STOR  K DRAIN, SANITARY  SEWER 

1.570  Itm  $ 8,511,930  $ 9,631,310  $ 10,770,080 


APPR 

03/06/01 


04/13/99 

04/22/99 

08/30/01 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 

100%  09/17/00 


STPP  3-1(15)18 
FAIRFIELD-NORTH  & SOUTH 


MT  MAT' 

LS, 

INC. (DBA)LS 

JENSEN 

APPR 

07/06/00 

F.P.M.  KLETTE,  MIKE 

COLD  RECYCLE, PLANT  MIX 

BITUM  S URFACE  OVERLAY 

& 

SEAL  & COVER 

02/14/02 

07/21/00 

PHONE  NO:  278-7078 

15.448  mi 

$ 1,629,262  $ 

1, 

508,782  $ 

1,450,993 

07/31/02 

100% 

93% 

NH  3-1  (12)0  F 
VAUGHN-SUN  RIVER 
NH  3-1(13)2  F 
VAUGHN-SUN  RIVER 
CONTRACT  TOTAL 


(EAST  SECTION 


WICKENS  CONSTRUCTION,  INC. 

GRADING, GRAVEL, PLANT  MIX  SURFA  CING, SEAL  & COVER, 2 STRUCTURES 


(WEST  SECTION 


GRADING, GRAVEL, PLANT  MIX  SURFA 
12.189  )cm  $ 


CING, SEAL  & COVER 
12,371,554  $ 11,306,051 


$ 11,484,390 


APPR 

02/21/02 

APPR 

02/21/02 


08/31/00 

11/14/00 

09/30/02*** 


F.P.M.  VOSEN,  ROBERT 
PHONE  NO:  454-5921 


98% 


95% 


BR  9007(32) 

SUN  RIVER  - MANCHESTER 


GRADING, PLANT  MIX  APPROACHES  & 
0.314  1cm  $ 


TAMIETTI  CONST.  CO. 
CONT. STEEL  GIDER  BRIDGE 
1,252,045  $ 1,062,068 


INC. 

$ 1,006,419 


08/31/00 

11/30/00 

07/24/02 


F.P.M.  ROBERT  VOSEN 
PHONE  NO:  455-8323 

100%  105% 


STPS  228-2(15)24 

WICKENS 

CONSTRUCTION, 

INC. 

APPR 

11/06/00 

HIGHWOOD-NORTHEAST  (PHASE  II) 

GRADE, AGG. SURF. , PLANT  MIX  SURF 

. , SEAL  & COVER 

10/26/01 

04/02/01 

5.139  km  $ 

1,521,899  $ 

1,486,071  $ 

1,416,506 

07/08/02 

F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  94% 


NH  0002 (379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3  (43)  209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO  APPR 

BRIDGE  WATER  MAIN  RECON, GRADE,  GRAVEL, PLANT  MIX  BITUMINOUS  08/13/01 

GRADING, SEEDING  AND  FENCING 

0.500  km  $ 1,964,581  $ 2,159,610  $ 1,998,881 


11/27/00  F.P.M.  BECKEDAHL  MARK 

02/20/01  PHONE  NO:  873-8624 

09/14/02*** 


92% 


97% 


STPP  80-11 

:i6) 28 

PRINCE, 

INC 

GERALDINE 

- S.E. 

PL 

MIX  BIT  SURF  OVERLAY, SEAL  & 

COVER 

24.730 

km  $ 

1,864,492  $ 

1,765,772 

$ 1,762,585 

12/19/00 

03/05/01 

04/26/02 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  90% 


IM  15-8(55)389 
SUNBURST  - SWEETGRASS 


MILL, FILL, EXC, HOT  RECYCLE  PL  M 
13.700  km  $ 


JTL  GROUP, INC. -DBA  A-1 
IX  BITUM  SURF, SEAL  & COVER 
5,682,958  $ 5,243,251  $ 


PAVING 
5, 159,807 


03/09/01  F.P.M.  BECKEDAHL  MARK 

04/10/01  PHONE  NO:  873-8624 

06/30/03***  98%  96% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  10-3 (10)89 
BOX  ELDER -HAVRE 


BLAHNIK  CONSTRUCTION,  INC. 

PLANT  MIX  SURFACING  & SEAL  & C OVER 

35.742  Itm  $ 2,326,601  $ 2,252,775  $ 2,118,490 


05/11/01  F.P.M.  BERG,  GARY 

07/19/01  PHONE  NO:  265-6821 

07/31/02  100%  102% 


IM  15-8 (54)398 
SWEETGRASS  REST  AREA 


SWANK  ENTERPRISES 


NEW  REST  AREA  & LANDSCAPING 
0.000  )<m  $ 


1,509,202 


1,952,930  $ 1,938,846 


05/11/01  F.P.M.  BECKEDAHL  MARK 

06/22/01  PHONE  NO:  873-8624 

08/09/02  100%  91% 


IM-STPS-NH-STPP  0002(583) 

2001 -D3 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 

34.600  mi  $ 572,596  $ 


HIGHWAY  SPECIALTIES,  INC. 


548,017 


582, 629 


APPR  05/24/01  F.P.M.  KLETTE,  MIKE 

01/28/02  08/16/01  PHONE  NO:  278-7078 

10/18/01  100%  09/14/01 


PLH-STPU  5221(3)  UNITED  MAT’LS  OF  GREAT  FALLS 

GIANT  SPRINGS  ROAD-GREAT  FALLS  GRADE,  AGG  & PL  MIX  BITUM  SURF,  SEAL  & COVER  & PED  UNDERPASS 

0.980  1cm  $ 758,075  $ 818,784  $ 776,506 


08/10/01  F.P.M.  AAFEDT,  RANDY 

09/19/01  PHONE  NO:  454-5920 

07/26/02  100%  97% 


IM  15-6(34)301 
POWER  - NORTH  & SOUTH 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 
MILL, FILL, PMS  OVERLAY  & SEAL  & COVER  OF  MAINLINE  & HOT 
12.476  km  $ 3,544,167  $ 3,399,300  $ 3,587,027 


08/10/01  F.P.M.  WOODHOUSE,  HAROLD 

10/04/01  PHONE  NO:  738-4505 

06/20/03***  98%  107% 


CM  5218 (2) 

2ND  AVE  N- SIGNALS -GREAT  FALLS 


MONTANA  LINES,  INC 

SIGNALS, SIGNING, SIDEWALK  & CUR  B & GUTTER  IMPROVEMENTS 
0.000  km  $ 203,890  $ 149,512 


146,486 


08/10/01  F.P.M.  AAFEDT,  RANDY 

11/05/01  PHONE  NO:  454-5920 

05/16/02  100%  23% 


NH  1-4(21)  279 
OVERHEAD  SIGN- SHELBY 


MONTANA  LINES, 

OVERHEAD  CANTILEVER  SIGN  STRUC  TURE 
0.000  km  $ 15,035  $ 25, 


23,461 


PEND  09/07/01  F.P.M.  BECKEDAHL  MARK 

08/27/02  05/13/02  PHONE  NO:  873-8624 

06/07/02  100%  27% 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 


BR  444-1  (4) 4 

WILLOW  CREEK-NORTHEAST  OF  BLAC 
BR  444-1 (5)4 

CUT  BANK  CREEK-NORTHEAST  OF  BL  PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 
CONTRACT  TOTAL  0.890  km  $ 1,551,062  $ 1,672,569  $ 1,326,515 


09/07/01 

10/22/01 

09/14/02* 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 


NH  1-5  (5)  308  F 
LOTHAIR  - EAST 


SCHELLINGER  CONST  CO., INC. 
GRADING, GRAVEL, PLANT  MIX  BIT.S  URFACE,SEAL  & COVER 
21.569  km  $ 8,518,696  $ 9,073,543  $ 4,429,757 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  49% 


* ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER 

CONTRACT  ( 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  15-5(100)291 

SCHELLINGER  CONST  CO., INC. 

10/11/01 

F.P.M.  AAFEDT,  RANDY 

VAUGHN -NORTH 

GRADE, AGG  SURF, COLD  MILL, PL 

MI 

X BIT  SURF, SEAL  & COVER, REHAB 

11/06/01 

PHONE  NO:  454-5920 

16.211  km 

$ 

12,118, 035 

$ 11,612,453  $ 

6,548,943 

09/14/02*** 

56% 

32% 

NH-RAD-MT  98(01) 

UNITED  MAT'LS  OF  GREAT 

FALLS 

11/21/01 

F.P.M.  AAFEDT,  RANDY 

MALMSTROM  AIR  FORCE  BASE 

ENTHA  INTERSEC  REHAB  .,  PORT  CMNT  CONC 

: PAVE , STRM 

DRN, WATER  MAIN, SIGN 

03/11/02 

PHONE  NO:  454-5920 

0.233  km 

$ 

909,244 

$ 881,874  $ 

809,328 

09/30/02*** 

92% 

72% 

IM  0002  (501) 

COP 

CONSTRUCTION  CO. 

11/21/01 

F.P.M.  VOSEN,  ROBERT 

DIST  3 - BRIDGE  DECK  IMPVT 

BRIDGE  DECK  REHABILITATION 

04/03/02 

PHONE  NO:  454-5921 

0.783  km 

$ 

2,676,901 

$ 2,147,208  $ 

1, 040,392 

06/30/04*** 

48% 

72% 

IM  15-4  (95) 240 

DEARBORN  REST  AREA- PHASE  1 


NELSON'S  CONSTRUCTION 

REST  AREA- PHASE  1 , WATER  WELL  D RILLING  & WATER  SYSTEM 
0.000  km  $ 214,628  $ 144,422  $ 179,341 


11/21/01  F.P.M.  VOSEN,  ROBERT 

02/19/02  PHONE  NO:  454-5921 

05/30/02  100% 


IM  15-6  (32) 322 

BRADY -N&S  (SOUTHBOUND  ONLY) 


J T L GROUP,  INC.  - HIGHWAY 
COLD  MILLING,  PLANT  MIX  OVERLAY  AND  GUARDRAIL 
16.900  km  $ 2,612,828  $ 1,927,583  $ 1,905,296 


03/25/02  F.P.M.  WOODHOUSE,  HAROLD 

05/10/02  PHONE  NO:  738-4505 

09/13/02***  99%  76% 


STPS-NH-STPX-U-P-IM  0002(620) 
2002 -D3 -DURABLE  PAVE.  MARK. 


EPOXY  PAVEMENT  MARKINGS 
0.000  km 


UNITED  RENTALS  HWY  TECH  INC 


$ 1,107,905 


766,230 


714,561 


03/25/02  F.P.M.  KLETTE,  MIKE 

04/24/02  PHONE  NO:  278-7078 

07/24/02  100% 


06/30/02 


IM  15-5(99)277  NORTHERN  LINE  LAYERS,  INC. 

GORE  HILL  INTERCHANGE  - GREAT  GRADING,  GRAVEL,  PLANT  MIX,  DRAIN  AGE,  GUARDRAIL  & SIGNING 

0.000  km  $ 1,153,215  $ 1,138,297  $ 660,765 


04/11/02  F.P.M.  VOSEN,  ROBERT 

06/05/02  PHONE  NO:  454-5921 

09/14/02***  58% 


62% 


SFCS  432-1(4) 10 

17KM  WEST  OF  BIG  SANDY-WEST 

STPS  534-1(4)23 

CONRAD-WEST 

CONTRACT  TOTAL 


CENTURY  COMPANIES,  INC. 

PLANT  MIX  LEVELING  AND  OVERLAY  WITH  SEAL  & COVER 

PLANT  MIX  LEVELING  AND  OVERLAY  WITH  SEAL  & COVER 
16.993  km  $ 830,093  $ 907,774  $ 570,258 


04/11/02 

06/04/02 

09/14/02* 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 


90% 


BR  234-1(9)11  TAMIETTI  CONST.  CO.,  INC. 

BEAVER  CREEK  - 17.1  KM  SOUTH  0 BR  REPL  WITH  CAST  IN  PLACE  CON  CRETE  SLAB  BR  AND  APP.INC  DETO 

0.018  km  $ 493,378  $ 696,138  $ 246,069 


04/11/02  F.P.M.  BERG,  GARY 

06/25/02  PHONE  NO:  265-6821 

09/14/02***  35% 


44% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT  , 

. DEPT.  FIELD  PROJECT 

MANAGER 

LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% COOT. 

TIME 

USED 

STPS  213-1(11)7 

JUNCTION  SECONDARY  214-NORTHWE  PLANT  MIX  LEVELING, 

3.901  km 

OVERLAY  AND 

$ 

SCHELLINGER  CONST  CO., 

SEAL  & COVER 

1,236,685  $ 1,263,321  $ 

INC. 

1,253,658 

04/11/02 

05/02/02 

07/12/02 

F.P.M.  BECKEDAHL  MARK 

PHONE  NO:  873-8624 

100%  62% 

STPP  44-1 (11) 0 

VALIER  - WEST  GRADE , GRAVEL , PLANT 

0.000  km 

MIX  BIT.  SU 

$ 

WICKENS  CONSTRUCTION, 

■ RFACING,2  PRESTRESSED  CONC 
9,146,530  $ 8,088,006  $ 

INC. 

330, 080 

05/14/02 

07/16/02 

10/24/03*** 

F.P.M.  KLETTE,  MIKE 

PHONE  NO:  270-7078 

4% 

19% 

BR  9008 (19) 

SLETTEN  CONSTRUCTION  CO 

05/14/02  F.P.M.  VOSEN,  ROBERT 

SHONKIN  CR-5  KM  SE  OF 

FORT  BEN  COMPOSITE 

STEEL  & CONCREE  GIRD 

ER  BRIDGE  & GRAVEL  APPROACHES 

06/18/02  PHONE  NO:  454-5921 

0.002  km 

$ 

245,906  $ 236,402 

$ 

135, 557 

06/03/02***  57% 

52% 

SFCS  358-1(4)0 

JTL  GROUP,  INC.  - 

KALISPELL 

05/14/02  F.P.M,  KLETTE,  MIKE 

VALI ER - NORTHWEST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

07/11/02  PHONE  NO:  278-7078 

SFCS  220-1(5)0 

CHOTEAU-NORTH 

PLANT  MIX 

OVERLAY , LEVELING , SEA 

L & COVER 

06/03/02*** 

CONTRACT  TOTAL 

34.500  km 

$ 

1,476,530  $ 1,644,418 

$ 

948,499 

58% 

68% 

STPS  464-1(8)22 

SYNERGY  BUILDERS, 

INC. 

06/07/02  F.P.M.  BECKEDAHL  MARK 

DRY  FORK  - MILK  RIVER 

LIVING  SNOW, SNOW, FARM, FENCE  & GAURDRAIL  REPLACEMENT 

/ / PHONE  NO:  873-8624 

STPHS  58-1(22)0 

06/02/02*** 

SIGNING  - NORTHWEST  OF 

BROWNIN  SIGNING  UPGRADE 

CONTRACT  TOTAL 

0.000  mi 

$ 

226,206  $ 238,369 

$ 

0 

0% 

0% 

SMP  0799(03) 

GREAT  FALLS  DISTRICT 

- CRUSH  A 

CRUSH  & 

0.000  km 

STOCKPILE 

$ 

KONITZ 

516,999  $ 

CONTRACTING,  INC. 

452,642  $ 

0 

07/18/02  F.P.M.  AAFEDT,  RANDY 

/ / PHONE  NO:  454-5920 

11/01/02***  0%  11/01/02 

BH  9025 (33) 

DEARBORN  RIVER  - 20  KM  SOUTH  0 

REKABILITION  OF  A STEEL 

0.075  km 

TRUSS 

$ 

SLETTEN 

BRIDGE 

1,016,045  $ 

CONSTRUCTION  CO 

1,061,094  $ 

0 

08/09/02  F.P.M.  .AAFEDT,  RANDY 

/ / PHONE  NO:  454-5920 

09/05/03***  0%  0% 

STPS-BR  234-1  (7) 9 

14  KM  SOUTH  OF  HAVRE 

- SOUTH 

GRADING, 

0.000  mi 

GRAVEL, PLANT  MIX 

SURF, 

$ 

RIVERSIDE  CONTRACTING,  INC. 

SEAL  5=  COVER  & CAST  IN  PLACE 
5,653,397  $ 5,690,494  $ 

0 

08/09/02  F.P.M.  BERG,  GARY 

/ / PHONE  NO:  265-6821 

05/28/04***  0%  0% 

GREAT  FALLS  DISTRICT 

TOTALS 

$ 

95,432,567  $ 

92,952,344  $ 65,322, 

124 

69% 

**  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  2-1(28)6 
MILES  CITY  - EAST 


AMERICAN  CONTRACTING, 

INC. 

PEND 

04/13/99 

F.P.M.  BARTH,  TIM 

GRAD  I NG,  AGG.  SURF.  , PLANT  MIX  BI 

T.SURF.&  SEAL  St  COVER 

08/22/02 

06/14/99 

PHONE  NO:  233-3620 

10.800  km  $ 

6,210,231  $ 5,653,388  $ 

6,235,534 

06/21/01 

100% 

101% 

STPE-STPP  42-3  (14)76 
BN  UNDERPASS -GLASGOW 


L S 

C,  INC. 

APPR 

06/12/00 

F.P.M.  PISK,  RANDAL 

STORM  DRAIN  UPGRADE 

& PUMPHOUS 

E 

08/13/01 

08/11/00 

PHONE  NO:  228-9478 

0 . 000  km 

$ 

282, 177 

$ 411,571  $ 

410,271 

06/27/02 

100% 

109% 

STPP  22-2  (15)30 

S K CONSTRUCTION, 

INC. 

PLENTYWOOD  - WEST 

GRADING, GRAVEL, PLANT 

MIX  BITUM 

SURF  St  PRESTRESSED  BEAM 

BRIDG 

17.613  km 

$ 

7,245,674  $ 6,171,379 

$ 7,128,114 

07/06/00 

07/19/00 

06/19/03*** 


F.P.M.  ARTHUR,  RONALD  T. 
PHONE  NO;  787-5701 

98%  101% 


IM  94-5(30) 170 
POWDER  RIVER  - EAST 


EMPIRE  SAND  AND  GRAVEL 

COMPANY 

APPR 

08/31/00 

F.P.M.  SLASKA,  JIM 

MILLING, FILLING, PLANT  MIX 

BITU 

M. SURFACING  OVERLAY, SEAL  & 

10/26/01 

09/21/00 

PHONE  NO:  377-5296 

23.700  km 

$ 

9,590,337  $ 8,891,443  $ 

9,334,236 

11/16/01 

100% 

87% 

NH  37-2 (16)42  F 
LAME  DEER- EAST 


GRADE , AGG . CTB , PLANT  MIX  SURF.S 
11.190  km  $ 


RIVERSIDE  CONTRACTING, 
EAL  & COVER, & WETLAND 
8,910,576  $ 9,038,202  $ 


INC. 

9, 211, 996 


APPR 

04/24/02 


11/06/00 

12/12/00 

08/18/03*** 


F.P.M.  MARTIN,  DOUGLAS 
PHONE  NO:  748-3175 

98%  104% 


NH  37-2(17)49  F 

11  KM  EAST  OF  LAME  DEER 


RIVERSIDE  CONTRACTING, 

EAST  GRADE  AGG  SURF  .,  CTB , PLANT  MIX  SURF.,  SEAL  & COVER 

8.925  km  $ 8,308,921  $ 3,831,903  $ 


INC. 

8,940,812 


APPR 

05/01/02 


11/06/00  F.P.M.  MARTIN,  DOUGLAS 

12/12/00  PHONE  NO:  748-3175 

08/21/03***  98%  104% 


NH  23-2 (18)64  F 
OLIVE  N & S 


E.H.  OFTEDAL  AND  SONS, 
GRADING, GRAVEL, PLANT  MIX  SURFA  CING  & PRESTRESSED  CONC . BEAM 
19.100  km  $ 9,371,165  $ 10,642,287  $ 


INC. 

9,348,137 


11/27/00  F.P.M.  SWANSON,  ROBERT  E. 

03/12/01  PHONE  NO;  436-2704 

06/30/04***  88%  94% 


NH  99-1 (4)29 

LORING  - NORTH  St  SOUTH 

LEVELING, COLD 

MILLING,  PLANT  MI 

PRINCE, 

X OVERLAY , SEAL 

INC 

St  COVER,  SIGN 

39.980  km 

$ 

2,180,496  $ 

1,935,631  $ 

1,916,332 

11/27/00 

05/24/01 

08/16/02 


F.P.M.  PISK,  RANDAL 
PHONE  NO:  228-9478 

100%  83% 


NH  23-2  (20) 56  F 
COALWOOD  - SOUTH 


GRADING, GRAVEL, PL  MIX  SURF, SEA 
13.249  km  $ 


E.H. 

L St  COVER 
7,520, 509 


OFTEDAL  AND  SONS, 
$ 7,095,158  $ 


INC. 

6,851,589 


APPR 

04/24/02 


12/19/00  F.P.M.  SWANSON,  ROBERT  E. 

02/13/01  PHONE  NO:  436-2704 

09/30/03***  97%  100% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  94-3 (54)116 

HATHAWAY -EAST  & WEST{WB) 

MILL, FILL, PLANT  MIX 

20.502  km 

PRINCE,  INC 

OVERLAY, SE  AL  & COVER 

$ 3,457,200  $ 3,100,000 

$ 3,258,567 

APPR 

05/30/02 

01/31/01 

06/07/01 

07/17/02 

F.P.M.  MIKE  BUTZLAFF 

PHONE  NO;  653-1577 

100% 

111% 

STPP  0002(503) 

HIGHWAY 

IMPROVEMENT 

INC 

APPR 

03/09/01 

F.P.M.  LAUCKNER,  JAMES 

1-94  BUSINESS  LOOP-GLENDIVE 

CRACK  SEALING 

08/13/01 

04/30/01 

PHONE  NO:  377-5296 

STPP  25-1  (28) 9 

APPR 

10/03/01 

14  KM  NORTH  OF  CIRCLE-NORTH 

CRACK  SEALING 

08/13/01 

SFCN  57-5(23)192 

APPR 

32  KM  WEST  OF  JORDAN-EAST 

CRACK  SEALING 

08/08/01 

SFCN  20-1(7)1 

APPR 

JUNCTION  1-94  & MT  16-NORTHEAS 

CRACK  SEALING 

08/08/01 

CONTRACT  TOTAL  103 

.060  km 

$ 

338,168  $ 

341,280 

$ 

351,141 

100%  63% 

NH  23-1(19)48  F 

E.H.  OFTEDAL  AND  SONS, 

INC. 

03/29/01 

F.P.M.  RUDE,  DWAYNE 

COALWOOD-NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

CING,SEAL  & COVER 

08/28/01 

PHONE  NO:  233-3612 

13.294  km 

$ 

6,017,266  $ 6,485,034  $ 

4, 511,484 

09/30/03*** 

70% 

85% 

STPP  23-1  (26) 0 

CENTURY 

COMPANIES, 

INC. 

APPR 

05/11/01 

F.P.M.  BARTH,  TIM 

JCT  MT  59  & US  12  EAST 

PLANT  MIX 

BIT. OVERLAY, SEAL 

Sc  C OVER 

01/17/02 

06/11/01 

PHONE  NO:  233-3628 

CM  8005(2) 

PEND 

07/15/02 

BRIDGE  STREET  - MILES  CITY 

PLANT  MIX 

BIT. OVERLAY, SEAL 

Sc  C OVER 

01/11/02 

CONTRACT  TOTAL 

1.299  km 

$ 649,989 

$ 

794,861 

$ 1,015,827 

100% 

138% 

NH  23-3  (10)130 

ALZADA-EAST  & WEST 

WIDENING, CEMENT  TREATED  PULV  B 
15.298  km  $ 

RIVERSIDE  CONTRACTING,  INC. 

ASE.PL  MIX  OVERLAY  & SEAL  & CO 

5,040,955  $ 4,929,743  $ 4,884,699 

06/01/01 

07/10/01 

09/08/03*** 

F.P.M.  BARTH,  TIM 

PHONE  NO;  233-3628 

99% 

124% 

STPP-STPE  2-2(11) 

US  12  & MT  7 JCT 

1 03 

- BAKER 

GR,GRVL, CEMENT  TREATED 

2.060  km 

BASE, MI 

$ 

RIVERSIDE  CONTRACTING,  INC. 

LL,PL  MIX  BIT  & CONC  SURF, CURB 

2,339,057  $ 2,779,868  $ 3,154,165 

APPR 

01/17/02 

06/01/01 

07/09/01 

06/07/02 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

100% 

83% 

STPS  447-1(15)0 
JUNCTION  1-94  - 

SOUTH 

COLD  MILLING, PLANT  MIX 

19.403  km 

OVERLAY 

$ 

NORTHERN  IMPROVEMENT  COMPANY 

,SEAL  Sc  COVER 

825,291  $ 820,901  $ 754,634 

06/01/01 

07/20/01 

08/27/01 

F.P.M.  MIKE  BUTZLAFF 

PHONE  NO:  653-1577 

100% 

37% 

STPP  31-1(13)0 
GLASGOW  - NORTH 

PLANT  MIX  OVERLAY, LEVELING, SEA 
27.260  mi  $ 

RIVERSIDE  CONTRACTING,  INC. 

L & COVER 

1,639,613  $ 1,593,197  $ 1,522,819 

07/13/01 

09/11/01 

09/14/02*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

96% 

93% 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  2-1(33)46 

CUSTER/FALLON  CO  LINE  - E & 

W COLD  MILLING, PLANT  MIX  & SEAL  i 

20.814  km  $ 

PRINCE,  INC 

Sc  COVER 

2,925,888  $ 3,222,322  $ 3,048,958 

08/10/01 

09/26/01 

06/30/03*** 

F . P . M . RUDE , DWAYNE 

PHONE  NO;  233-3612 

95% 

86% 

NH  1-9  (37)541 

GLASGOW  EAST  & WEST 

PLANT  MIX  BITUMINOUS  OVERLAY,? 
5.267  km  $ 

CENTURY  COMPANIES,  INC. 

CCP,MILL  & LEVELING 

2,903,857  $ 2,718,447  $ 2,934,962 

08/10/01 

09/12/01 

06/30/03*** 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

98% 

68% 

STPS  438-1(10)29 

46  KM  NORTH  OF  NASHUA-NORTH 

STPS  438-1(15)21 

34  KM  NORTH  OF  NASHUA-NORTH 

CONTRACT  TOTAL 

GRADING, GRAVEL, PLANT  MIX  SURFA 

LEVELING, PMS  OVERLAY, SEAL  & CO 
11.922  km  $ 

J T L GROUP,  INC.  - HIGHWAY 

CING  & SEAL  & COVER 

VER 

2,439,686  $ 2,980,507  $ 3,132,374 

08/10/01 

09/26/01 

08/06/02 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

100% 

83% 

NH-STPS-STPP  0002(584)  HIGHWAY  SPECIALTIES,  INC. 

2001-D4 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKING  MATERIAL 

19.640  Icm  $ 117,177  $ 115,683  $ 0 

08/10/01 

08/12/02 

08/20/02 

F.P.M.  SLASKA,  JIM 

PHONE  NO;  377-5296 

100% 

93% 

NH-STPS-BR  6(10) 

WATERSHED  16  - WETLAND  MITIGAT  COSTRUCTION  OF  A 58 -METER  DIKE 

0.000  km  $ 

DEBCON,  INC 

EMBANKMENT  & CREATION  OF  A 

85,903  $ 64,986  $ 67,275 

APPR 

02/21/02 

08/10/01 

10/05/01 

11/06/01 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

17% 

CM  43 (20) 

PAVING  - WOLF  POINT 

GRADE, GRAVEL, PL  MIX  BITUM.SURF 
0.872  km  $ 

CENTURY  COMPANIES,  INC. 

ACE, SEAL  & COVER, & CONCRETE 

557,586  $ 592,949  $ 557,674 

08/10/01 

09/26/01 

06/12/02 

F.P.M.  MIKE  BUTZLAFF 

PHONE  NO:  653-1577 

100% 

83% 

CM  1405  (1) 

COUNTY  ROAD  350-SIDNEY 

PLANT  MIX  BITUMINOUS  OVERLAY, & 
1.260  km  $ 

FRANZ  CONSTRUCTION,  INC 

SEAL  & COVER 

102,743  $ 122,620  $ 94,434 

08/10/01 

05/21/02 

06/10/02 

F.P.M.  SLASKA,  JIM 

PHONE  NO;  377-5296 

100% 

67% 

BR  9053 (27) 

MILK  RIVER  - N OF  TAMPICO 

CONST  OF  CONTINUOUS  STEEL  BEAM 
0.449  km  $ 

SLETTEN  CONSTRUCTION  CO 

STRUCTURE  WITH  GRAVELED  APPRO 

1,884,743  $ 1,236,837  $ 1,138,037 

09/07/01 

10/18/01 

09/30/02*** 

F.P.M.  GREUFE,  LARRY 

PHONE  NO;  653-1574 

92% 

51% 

PLH-STPS  323-1(13)62 

ALZADA  - NORTH 

GRADING  & GRAVEL  SURFACING 
16.100  km  $ 

WICKENS  CONSTRUCTION,  INC. 

4,080,875  $ 4,178,086  $ 3,924,212 

10/11/01 

11/05/01 

06/30/04*** 

F.P.M.  BARTH,  TIM 

PHONE  NO;  233-3628 

94% 

45% 

ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  94-6  (47)231 
WIBAUX -EAST  AND  WEST 


RIVERSIDE  CONTRACTING,  INC. 
MILLING, FILLING, PL  MIX  OVERLAY  & CULVERT  REPLACEMENT 
19.818  Itm  $ 4,963,749  $ 4,678,083  $ 4,672,652 


11/21/01  F.P.M.  SLASKA,  JIM 
04/09/02  PHONE  NO:  377-5296 
09/30/03***  99% 


79% 


STPP-NH-STPS-IM-STPX  0002(621) 

2002 -D4 -DURABLE  PAVE.  MARK.  EPOXY  PAVEMENT  MARKINGS 

0.000  )tm 


UNITED  RENTALS  HWY  TECH  INC 
628,410  $ 536,689  $ 


03/25/02  F.P.M.  ARTHUR,  RONALD  T. 

06/15/02  PHONE  NO:  787-5701 

09/14/02***  0%  107% 


NH  1-7(32)429 
FORT  BELKNAP  - EAST 
NH  1-8 (24)446 
PHILLIPS  COUNTY  LINE 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 
PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 


PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 
31.490  km  $ 2,961,459  $ 3,975,012 


1,756,277 


04/11/02 

06/07/02 

09/14/02* 


F.P.M.  MIKE  BUTZLAFF 
PHONE  NO:  653-1577 


STPS  253-1(8)0 
TERRY -NORTH 


J T L GROUP,  INC.  - HIGHWAY 
LEVELING, SEAL  & COVER  AND  PIPE  REPLACEMENT 
0.431  km  $ 1,722,548  $ 1,648,429  $ 1,593,707 


04/11/02  F.P.M.  LAUCKNER,  JAMES 

05/13/02  PHONE  NO:  377-5296 

09/14/02***  97%  75% 


NH  1-9 (41)544 
GLASGOW  - EAST 


CENTURY  COMPANIES,  INC. 
PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 
17.100  km  $ 1,108,913  $ 1,062,712  $ 


908,010 


04/11/02  F.P.M.  PISK,  RANDAL 

05/22/02  PHONE  NO:  228-9478 

09/06/02  100% 


STPS  323-1(18)0 
EKALAKA- SOUTH 


PRINCE,  INC 

LEVELING,  PLANT  MIX  OVERLAY,  SEA  L & COVER 
34.788  km  $ 2,017,614  $ 2,174,091  $ 1,862,090 


05/14/02  F.P.M.  RUDE,  DWAYNE 

06/10/02  PHONE  NO:  233-3612 

06/03/02***  86% 


STPP  54-1(7)9  PRINCE,  INC 

2 KM  NORTH  OF  BIDDLE  - NORTH  PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 

16.700  km  $ 1,353,411  $ 1,285,753  $ 562,986 


05/14/02  F.P.M.  SWANSON,  ROBERT  E. 

07/26/02  PHONE  NO:  436-2704 

06/03/02***  44%  84% 


STPP  42-1 (5) 0 
JUNCTION  MT  200  - NORTH 


PRINCE,  INC 


PLANT  MIX  OVERLAY, SEAL  & COVER 


0.000  km 


$ 1,531,516  $ 1,360,184 


13,602 


05/14/02  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO:  377-5296 

09/06/02***  1%  78% 


SFCP  26-1(10)2  NORTHERN  IMPROVEMENT  COMPANY 

JUNCTION  SECONDARY- 261 -EAST  & PLANT  MIX  OVERLAY, SEAL  & COVER 

9.617  km  $ 623,074  $ 755,600  $ 7,556 


06/07/02  F.P.M.  LAUCKNER,  JAMES 

08/19/02  PHONE  NO:  377-5296 

09/20/02***  1%  73% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SFCN  57-7(16)297 

PRINCE,  INC 

LINDSAY-EAST  & WEST 

PLANT  MIX  OVERLAY, 

.LEVELING, SEA 

L & COVER 

31.967  km 

$ 

1,765,536  $ 1,772,815 

$ 

17,728 

06/07/02  F.P.M.  LAUCKNER,  JAMES 

09/09/02  PHONE  NO;  377-5296 

10/18/02***  1%  55% 


STPP  39-1(33)21 

CENTURY 

COMPANIES, 

INC. 

COLSTRIP  NORTH  & SOUTH 

PLANT  MIX 

OVERLAY, MILLING, SEAL 

& COVER 

0.000  km 

$ 

340,285  $ 

491, 988 

$ 

34,968 

06/07/02  F.P.M.  MARTIN,  DOUGLAS 

07/15/02  PHONE  NO:  748-3175 

10/25/02***  7%  50% 


STPP-STPE  27-3(8)79 
WIBAUX  - NORTH  & SOUTH 
STPP  97-1(2)0 
WIBAUX  - WEST 
CONTRACT  TOTAL 


NORTHERN  LINE  LAYERS,  INC. 
COLD  MILLING,  PLANT  MIX  OVERLAY  ,&  SEAL  & COVER 


COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  & COVER  & LIGHTING 
0.000  )cm  $ 513,074  $ 671,584  $ 


07/18/02  F.P.M.  SLASKA,  JIM 
08/19/02  PHONE  NO:  377-5296 
11/08/02*** 


13% 


Jf 


BR  9006(12) 

LITTLE  MISSOURI  RIVER-EAST  OF 


CONCRETE  PRESTRESSED  GIRDER  ST 
0.052  Icm  $ 


TRACY  COWDREY  & ASSOC. 
RUCTURE  & GRAVEL  APPROACHES 
752,692  $ 775,325  $ 


7,753 


07/18/02  F.P.M.  BACON,  DAVID 

/ / PHONE  NO:  377-5296 

10/25/02***  1% 


4% 


STPP  2-1(38)3 
MAIN  STREET  - MILES  CITY 
STPP  23-1(30)0 
MILES  CITY  - URBAN 
CONTRACT  TOTAL 


NORTHERN  LINE  LAYERS,  INC. 

MILLING, PMS  OVERLAY, SEAL  & COV  ER 

MILLING, PMS  OVERLAY, SEAL  & COV  ER  & SIDEWALKS 
0.000  mi  $ 806,939  $ 1,027,041  $ 10,270 


07/18/02  F.P.M.  MARTIN,  DOUGLAS 

/ / PHONE  NO:  748-3175 

10/25/02*** 


1% 


0% 


SMP  4499 (03) 

GLENDIVE  DISTRICT  - CRUSH  AND  CRUSH  & STOCKPILE 

0.000  )tm 


PRINCE,  INC 


$ 365,700  $ 323,000  $ 


0 


07/18/02  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO:  436-2704 

04/01/03***  0%  04/01/03 


NH-STPE  22-2(19)41 
PLENTYWOOD  - EAST  & WEST 

PL 

MIX  OVERLAY, PCCP 

PAVEMENT, S 

NORTHERN 

IDE WALKS, CURB  & 

LINE  LAYERS,  INC. 

TRAFFIC  SIGNAL 

0.100 

km 

$ 

694,859  $ 

844,771  $ 

0 

07/18/02 

08/27/02 

10/25/02*** 


F.P.M.  ARTHUR,  RONALD  T. 
PHONE  NO:  787-5701 

0%  8% 


NH  62-2(18)21  F 
SIOUX  PASS  - SOUTH 


GRADING, CEMENT-TREATED  BASE 
0.000  km 


M K WEEDEN  CONSTRUCTION, 
& PLANT  MIX  SURFACING 
$ 5,342,503  $ 4,697,074  $ 


INC. 


0 


07/18/02 

08/21/02 

10/10/03*** 


F.P.M.  ARTHUR,  RONALD  T. 
PHONE  NO:  787-5701 

0%  3% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  9040(10) 

O' FALLON  CREEK  - SW  OF 

COP  CONSTRUCTION  CO. 

MILDRED  TRUSS  BRIDGE  REPLACEMENT  & GRA  VELED  APPROACHES 

0.060  km  $ 804,603  $ 867,703  $ 8,677 

07/18/02 
/ / 

08/19/02*** 

F.P.M.  BACON,  DAVID 

PHONE  NO:  377-5296 

1% 

4% 

BR  243- 

-1(7)20 

SLETTEN 

CONSTRUCTION  CO 

08/09/02 

F.P.M.  GREUFE,  LARRY 

BRIDGE 

REPLACEMENT  ■ 

- NORTH  OF  STRUCTURES 

& APPROACHES  ON  BRI 

DGES 

/ / 

PHONE  NO:  653-1574 

0.000  km 

$ 

2,095,747  $ 

1,863,412  $ 

0 

10/31/03*** 

0% 

0% 

BR  9011(18) 

SLETTEN  CONSTRUCTION  CO 

08/09/02 

F.P.M.  BACON,  DAVID 

CABIN  CREEK  - S OF  GLENDIVE  CONCRETE 

BR  335-1(12)13 

CEDAR  CREEK- 2 0 KM  S OF  GLENDIV  CONCRETE 

CONTRACT  TOTAL  0.116  mi 

PRESTRESSED 

PRESTRESSED 

GIRDER 

GIRDER 

ST 

ST 

$ 

RUCTURE  & 

RUCTURE  & 

1, 173,525 

GRAVEL  APPROACHES 

GRAVEL  APPROACHES 

$ 1,232,464  $ 0 

/ / 

09/05/03*** 

PHONE  NO:  377-5296 

0% 

0% 

GLENDIVE  DISTRICT  TOTALS 

$126,592,237 

$126,792,010  $105,184,557 

80% 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

. DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

DPI  0194(001)  F 

SHILOH  1-90  INTERCHANGE 

NORTHERN  LINE  LAYERS,  INC. 
GRADING, AGG. SURF. PL. MIX  BIT.SU  RF . & SEAL  & COVER 

4.154  km  $ 14,524,331  $ 15,444,134  $ 15,791,219 

APPR 

05/02/01 

06/11/98 

08/10/98 

12/19/01 

F.P.M.  SLOE, 

PHONE  NO:  657 

100% 

DAVID  A. 

-0269 

99% 

STPP  14-5(15)169 
ROUNDUP -EAST 


WICKENS  CONSTRUCTION,  INC. 

GRADE, CEMENT  TREATED  BASE, PLAN  T MIX  SURFACING  & SEAL  & COVER 
19.333  km  $ 11,563,965  $ 9,648,986  $ 9,519,491 


11/25/98  F.P.M.  JAY  MUHLBEIER 

02/22/99  PHONE  NO:  323-3699 

06/14/02  100%  97% 


IM  90-8(132)438 
BILLINGS-MOSSMAIN  SCALE 
IM  90-8 (139)437 
MOSSMAIN  - BILLINGS 
CONTRACT  TOTAL 


JTL  GROUP,  INC. -BILLINGS 

PL. MIX  BIT. SURF. , OVERLAY, SEAL,  & COVER, 2 NEW  BRIDGE  & 8 

GR, AGG.SURF, PL.MIX  SURF, SEAL  & COVER , PCCP , MCS  BLDG  U SCALE 
19.734  km  $ 10,173,185  $ 9,101,273  $ 12,206,186 


APPR 

01/29/01 

APPR 

05/30/02 


12/16/98 

03/15/99 

06/22/01 


F.P.M.  SLOE,  DAVID  A. 
PHONE  NO:  657-0269 


100% 


93% 


PLH-STPS-CT  314-1(13)32 
NORTHERN  CHEYENNE  BORDER 


NOR  GRADE, AGG. SURF. , PLANT  MIX  BIT. 
19.913  km  $ 


E.H.  OFTEDAL  AND  SONS,  INC. 

SURF, SEAL  & COVER 

9,237,472  $ 7,818,266  $ 10,405,495 


APPR 

02/21/02 


09/01/99 

11/16/99 

11/01/01 


F.P.M.  FAVERO  CRAIG 
PHONE  NO:  657-0267 
100% 


93% 


BR  9048 (11) 

EDWARD 

T CORPS  CONST. 

APPR 

03/16/00 

STILLWATER  RIVER-N.E. 

OF  ABSAR  GR. , AGG. APPROACHES, PRESTRESSED 

CONCRETE  BEAM 

BRIDGE 

08/13/01 

04/05/00 

0.663  km  $ 

1,183,040  $ 

823,782  $ 

945,603 

03/18/02 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

100%  98% 


STPU  1002(9) 

WISCONSIN  TO  17TH  ON  RIMROCK 

RECONST 

W/ CURB , GUTTER , S I DEWALK 

S, 

JTL  GROUP,  INC. -BILLINGS 

PLANT  MIX  BITUMINOUS  SURF 

APPR 

08/13/01 

06/12/00 

07/10/00 

F.P.M.  SHUPAK,TOM 

PHONE  NO:  657-0271 

1.079  km 

$ 

2, 

699,863  $ 3,145,343  $ 3,523,571 

04/23/02 

100% 

97% 


BR  568-1(9) 1 

YELLOWSTONE  RIVER-NW  POMPEYS  P CONST  OF  PRESTRESSED  CONC.BEAM 

1.060  km  $ 


COP  CONSTRUCTION  CO. 
BRIDGE , GRADING , AGGERGATE 
2,736,398  $ 1,874,523  $ 


1,809, 904 


08/31/00  F.P.M.  NELSON,  ROD 

10/10/00  PHONE  NO:  657-0264 

04/13/02  100%  98% 


IM  94-2(28)51 
HYSHAM  HILLS 


EMPIRE 

SAND  AND  GRAVEL 

COMPANY 

APPR 

11/06/00 

F.P.M.  SLOE,  DAVID  A. 

COLD  MILLING, PULVERIZE, PLANT  M 

IX  SURF. , SEAL 

& COVER 

05/30/02 

01/09/01 

PHONE  NO:  657-0269 

19.149  km  $ 

6,888,544  $ 

6,131,635  $ 

6,514,465 

09/30/02*** 

98% 

97% 

STPP  28-2(22)70 
RED  LODGE  - NORTH 


RIVERSIDE  CONTRACTING, 
COLD  MILLING, COLD  RECYCLE, PLAN  T MIX  SURF., SEAL  & COVER, & PS 
50.482  km  $ 3,068,261  $ 3,225,039  $ 


INC. 

4,635,369 


APPR 

10/26/01 


11/06/00 

03/12/01 

06/28/02 


F.P.M.  JEFF  DYEKMAN  (TEMP) 
PHONE  NO:  657-0207 

100%  93% 


ESTIMATED  COMPLETION  DATE 
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IM  94-1(61)47 

BIG  HORN  INTERCHANGE  E & W 

MILL, PLANT 

17.837  km 

MIX  BITUMINOUS 

EMPIRE  SAND  AND  GRAVEL 

SURF  AC I NG, SEAL  & COVER 

$ 2,185,015  $ 2,360,221  $ 

COMPANY 

2,243 , 029 

11/27/00 

02/08/01 

09/14/02*** 

F.P.M.  SLOE, 

PHONE  NO:  657 

95% 

DAVID  A, 

-0269 

84% 

IM  90-8 (149) 399 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/27/00 

F.P.M.  JEFF  DYEKMAN 

(TEMP) 

REEDPOINT -COLUMBUS 

COLD  MILLING,  PL  MIX  BITUM  SUR 

F FILL  & OVERLAY\SEAL  & COVER 

08/13/01 

02/01/01 

PHONE  NO:  657-0207 

IM  90-7(77)364 

16  KM  EAST  OF  SWEET  GRASS 

COUN  COLD  MILLING, PLANT  MIX  BITUM. S 

URF.FILL  & OVERLAY/SEAL  & 

06/14/02 

CONTRACT  TOTAL 

23.953  km  $ 

3,191,843  $ 3,142,392 

$ 

2, 934,276 

100% 

64% 

NH  4-1(23)0  F 

CENTURY  COMPANIES, 

INC 

PEND 

12/19/00 

F.P.M.  BERGEN,  PERRY 

WARREN  - NORTH  & SOUTH 

GRADING, AGG  SURF, PL  MIX  BIT  SU 

RF,COLD  IN-PLACE  RECYCLE, 

08/30/02 

03/05/01 

PHONE  NO:  322-5870 

20.497  km  $ 

7,351,605  $ 6,409,592 

$ 

5,915,429 

06/30/03*** 

92% 

90% 

IM  90-9(93)543 

MARVIN  A.  REHBEIN 

03/09/01 

F.P.M.  JEFF  DYEKMAN 

(TEMP) 

WYOLA  - SOUTH 

COLD  MILLING, FILL, SEAL  & COVER 

05/21/01 

PHONE  NO:  657-0207 

17.624  km  $ 

2,407,066  $ 2,691,176 

$ 

2,594,296 

06/24/02 

100% 

81% 

IM  90-9(92)486 

MARVIN  A.  REHBEIN 

APPR 

03/09/01 

F.P.M.  JEFF  DYEKMAN 

(TEMP) 

TOLUCA  - EAST 

MILL, PLANT  MIX  BITUM  SURFACING 

,SEAL  & COVER 

10/26/01 

04/11/01 

PHONE  NO:  657-0207 

26.482  km  $ 

3,401,372  $ 3,883.120 

$ 

4, 965, 360 

06/25/02 

100% 

94% 

STPP  14-5(17)181 

19  KILOMETERS  EAST  OF  ROUNDUP-  GRADING,  GRAVEL  & PLANT  MIX  SUR 

12.660  km  $ 


M K WEEDEN  CONSTRUCTION,  INC. 

FACING 

6,545,224  $ 7,682,910  $ 8,819,470 


APPR 

02/26/02 


03/09/01 

04/13/01 

06/30/04*** 


F.P.M.  JAY  MUHLBEIER 
PHONE  NO;  323-3699 
98% 


97% 


IM  90-7(72)392 

REEDPOINT-E  & W STRUCTURES  STRUCTURE  REHABILITATION 

0.097  km  $ 


COP 

CONSTRUCTION  CO. 

APPR 

03/29/01 

F.P.M.  STUDEBAKER, 

RAYMOND 

01/17/02 

04/26/01 

PHONE  NO:  657-0273 

934,791 

$ 1,085,191  $ 

1,381, 502 

09/14/02*** 

98% 

80% 

IM  56683 (1) 

SOUTH  FRONTAGE  ROAD  RELOCATION  GR,GRVL,PL  MIX  BIT  SURF,PORTLA 

2.100  km  $ 


RIVERSIDE  CONTRACTING,  INC. 

ND  CEMENT  SURF, SEAL  & COVER 
3,059,893  $ 3,273,864  $ 2,880,436 


07/13/01  F.P.M.  SHUPAK,TOM 

08/06/01  PHONE  NO:  657-0271 

06/30/03***  88%  75% 


CM  16-1(43)1  MONTANA  LINES,  INC 

MAIN  STREET  - BILLINGS  HEIGHTS  UPGRADE  EXISTING  TRAFFIC  SIGN  ALS,CURB  RAMPS, SIGNING  & 

0.000  km  $ 343,469  $ 362,642  $ 405,488 


08/10/01  F.P.M.  FAVERO  CRAIG 

04/22/02  PHONE  NO;  657-0267 

09/14/02***  98%  113% 


ESTIMATED  COMPLETION  DATE 
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BR  311-2 (8)7 

BUCKINGHAM  COULEE 

- 5 KM  E. 

OF  BOX  CULVERT  & APPROACHES 

0.596  1cm 

$ 

COP 

418,763 

NH  61-3 (14)55 

BOHEMIAN  CORNER  - 

SOUTH 

PULVERIZE, WIDENING, PL  MIX 

19.008  km 

SURF 

$ 

M K 

ACING, SEAL 
4,195,363 

CONSTRUCTION  CO. 

11/21/01 

F.P.M.  SLOE,  DAVID  A. 

12/18/01 

PHONE  NO:  657-0269 

$ 332,069  $ 

325,717 

09/14/02*** 

98% 

87% 

WEEDEN  CONSTRUCTION,  INC. 

11/21/01 

F.P.M.  TILZEY,  RONALD 

& COVER 

04/08/02 

PHONE  NO;  538-1320 

$ 3,761,168  $ 2,160,474 

09/25/03*** 

57% 

42% 

SFCS  384-2(8)31 

J T L GROUP,  INC. 

- HIGHWAY 

TREASURE  COUNTY  LINE  - NORTH  LEVELING  & SEAL  5.  COVER 

STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH  R SEAL  & COVER 

CONTRACT  TOTAL  40.100  km 

$ 

507,476  $ 434,434 

$ 328,453 

02/20/02  F.P.M.  SLOE,  DAVID  A. 

05/09/02  PHONE  NO:  657-0269 

09/14/02*** 


76% 


58% 


STPP-STPS-NH-IM  0002(622) 
2002-D5-DURABLE  PAVE.  MARK. 


ARROW  STRIPING  AND 

MFG.  , 

. INC. 

PEND 

02/20/02 

F.P.M.  SLOE,  DAVID  A. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKINGS 

08/23/02 

05/09/02 

PHONE  NO:  657-0269 

0.000  km 

$ 

302,677  $ 270,839 

$ 

290,586 

06/09/02 

100%  07/01/02 

BR  61-3 (17) 67 

BOX  ELDER  CR.  - NE  OF  ROY 


CONSTRUCTION  OF  A CAST  IN  PLAC 

0.000  )cm  $ 


EDWARD  T COPPS  CONST. 
E CONCRETE  BRIDGE 

419,938  $ 442,247  $ 


212,962 


02/28/02 

05/14/02 

11/15/02*** 


F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 
48% 


57% 


IM  90-8(151) 463 

PRYOR  CREEK  - BIG  HORN  COUNTY  COLD  MILLING,  PLANT  MIX  OVERLAY 

15.700  )cm  $ 


J T L GROUP,  INC. 
,SEAL  & COVER 
4,932,017  $ 3,680,205 


HIGHWAY 
$ 3,328,698 


04/11/02  F.P.M.  STUDEBAKER,  RAYMOND 

06/13/02  PHONE  NO:  657-0273 

06/20/03***  90%  56% 


NH  61-1(12) 1 
ROUNDUP  - NORTH 


J T L GROUP,  INC.  • 

- HIGHWAY 

05/14/02 

F.P.M.  JAY  MUHLBEIER 

MILL,  PLANT 

MIX  SURFACE  OVERLAY 

,SEAL  Sc  COVER 

07/11/02 

PHONE  NO:  323-3699 

9.800  km 

$ 

668,247  $ 672,462 

$ 212,217 

06/03/02*** 

32% 

69% 

CM  7199(13) 
BRASSEY/CASINO  CR 


LEWISTOWN 


SEAL  & COVER, PMS  OVERLAY  & PAV 
0.000  )cm  $ 


CENTURY  COMPANIES, 
EMENT  MARKINGS 

99,678  $ 97,565 


INC. 

$ 


90,407 


05/14/02  F.P.M.  TILZEY,  RONALD 

07/10/02  PHONE  NO:  538-1320 

08/29/02  100%  37% 


IM 

0002 (574) 

MARVIN  A. 

REHBEIN 

D5 

- INTERSTATE  FENCING 

INTERSTATE 

FENCING  & CATTLE  GU 

ARD  IMPROVEMENTS 

0.000  km 

$ 

1,501,410  $ 1, 

769,836 

$ 

542,576 

05/14/02  F.P.M.  FAVERO  CRAIG 

06/17/02  PHONE  NO:  657-0267 

06/03/02***  31%  25% 


ESTIMATED  COMPLETION  DATE 
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BR  14-5 (23) 155 

DRAINAGE- 13  KM  NORTHEAST  OF 

LA  GRADING, GRAVEL, PLANT  MIX 

0.740  km 

J & S CONSTRUCTION  INC 

SURFA  CING,SEAL  & COVER  APP,REINF. 

$ 608,309  $ 589,139  $ 

5,091 

05/14/02 

08/12/02 

06/03/02*** 

F.P.M.  FAVERO  CRAIG 

PHONE  NO;  657-0267 

1% 

23% 

IM  90-8(150)427 

PARK  CITY  - MOSSMAIN 

MILL, HOT 

RECYCLE, PMS  OVERLAY, S 

J T L GROUP,  INC.  - HIGHWAY 

EAL  & COVER 

05/14/02 

06/24/02 

F.P.M.  SHUPAK.TOM 

PHONE  NO:  657-0271 

STPS  532-1(8)0 

LAUREL  - NORTH 

CONTRACT  TOTAL 

PAVEMENT 

0.046  km 

PULVERIZATION, TOP  COU 

$ 

RSE,PMS  OVERLAY, SEAL  & COVER 

4,931,837  $ 3,014,173  $ 972,636 

06/03/02*** 

26% 

36% 

BR  9002  (30) 

EDWARD  T 

COPPS  CONST. 

05/14/02 

F.P.M.  NELSON,  ROD 

FLY  CREEK  - 

25KM  WEST  OF  HARDI  BRIDGE  REPLACEMENT 

& APPROACH 

ROADWAY  WORK 

07/30/02 

PHONE  NO:  657-0264 

0.023  km 

$ 

379,410  $ 

396,112  $ 

32,880 

06/03/02*** 

8% 

27% 

SFCX  81016 (1) 

JTL  GROUP, 

INC. -BILLINGS 

06/07/02 

F.P.M.  BERGEN,  PERRY 

LOCKWOOD  - SOUTH 

COLD  MILLING, PLANT 

MIX 

OVERLAY 

, SEAL 

& COVER 

07/08/02 

PHONE  NO:  322-5870 

STPS  302-2(2)16 

MOLT  - EAST 

COLD  MILLING, PLANT 

MIX 

OVERLAY 

, SEAL 

& COVER 

10/18/02*** 

SFCX  56916(1) 

OLD  HARDIN  RD  - BILLINGS  EAST 

COLD  MILLING,  PLANT 

MIX 

OVERLAY 

,SEAL 

& COVER 

CONTRACT  TOTAL 

9.300  1cm 

$ 

647, 

539  $ 

671,354  $ 607,472 

90%  38% 

SFCS  522-1(4)0 

JTL  GROUP,  INC. -BILLINGS 

06/07/02 

F.P.M.  SLOE,  DAVID  A. 

HUNTLEY  INT  - EAST 

PLANT  MIX  OVERLAY, SEAL 

& COVER 

07/15/02 

PHONE  NO:  657-0269 

SFCU  1014  (3) 

07/20/02*** 

AIRPORT  RD  - BILLINGS 

COLD  MILLING, PLANT  MIX 

OVERLAY 

,SEAL  & COVER 

SFCU  1010(4) 

LAUREL  RD  TO  S 20TH  ST  ■ 

- BLGS  COLD  MILLING, PLANT  MIX 

OVERLAY 

.SEAL  & COVER 

CONTRACT  TOTAL 

0.000  kra 

$ 

1,414,721  $ 1,292,187  $ 606,163 

47% 

39% 

SFCS  342-1(1)0 

JTL  GROUP,  INC. 

- HIGHWAY 

06/07/02 

F.P.M.  SLOE,  DAVID  A. 

BATTLEFIELD  ROAD 

PLANT  MIX  OVERLAY, SSEAL 

1.100  km 

& COVE  R 

$ 145,005  $ 185,755 

$ 

171,795 

07/11/02 

08/23/02 

PHONE  NO:  657-0269 

100% 

23% 

AR  5102042(1) 

BRIDGE  REPAIR  - MOSSMAIN  INT 

BRIDGE  REPAIR-MOSSMAIN 

0.040  km 

DIAMOND  CONSTRUCTION, 

INT. 

$ 59,013  $ 78,489  $ 

INC. 

74,897 

06/07/02 

07/08/02 

08/16/02 

F.P.M.  NELSON,  ROD 

PHONE  NO:  657-0264 

100% 

50% 

ESTIMATED  COMPLETION  DATE 
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NH  14-4  (16)130 

RYEGATE  - EAST 

SHOULDER  WIDEN, PMS 

OVERLAY, SEA 

(OBS) TREASURE  STATE 

L & COVER 

CONST 

0 . 000  mi 

$ 

1,733,378  $ 1,709,134 

$ 

07/18/02  F.P.M.  JAY  MUHLBEIER 

/ / PHONE  NO:  323-3699 

08/19/02***  1%  0% 


SMP  1499(03) 

BILLINGS  DISTRICT 

- CRUSH  & ST  CRUSH  & STOCKPILE 

MONTGOMERY 

CONSTRUCTION 

0 . 000  km 

$ 

82,500  $ 

83,000  $ 

0 

08/02/02  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO:  538-1320 

11/01/02***  0%  11/01/02 


NH  57-3(38)81 

MAIN  STREET  - LEWISTOWN 

SFCU  7111(3) 

MAIN  ST  SOUTH  - LEWISTOWN 
STPP  43-1(23)0 
MAIN  ST  NORTH  - LEWISTOWN 
CONTRACT  TOTAL 


COLD  MILLING, 

COLD  MILLING, 

COLD  MILLING, 
0.000  mi 


PLANT  MIX  OVERLAY 

PLANT  MIX  OVERLAY 

PLANT  MIX  OVERLAY 

$ 


CENTURY 
, SEAL, SIDEWALK 

, SEAL, SIDEWALK 

, SEAL, SIDEWALK 
1,027,189  $ 


COMPANIES,  INC. 
& CURB  IMPROVEM 

& CURB  IMPOVEME 

& CURB  IMPROVEM 
966,215  $ 


08/09/02  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO:  538-1320 

10/18/02*** 


0% 


BILLINGS  DISTRICT  TOTALS 


$115,649,805  $109,350,472  $107,471,503 


TOTALS  FOR  ALL  PROJECTS: 


$535,359,685  $515,670,913  $425,211,563 


78% 
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DATE: 10/10/02 

625.704 

H3cr 

9/30/02 

OCT  1 8 2002  MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

MONTANA  STATE  LIBRARY  construction  report  for  period  ending  09/30/02 

1 1515  E.  6th  AVE.  ***  missoula  district  *** 

PELENA,  MONTANA  50S20 

PAGE 

) 

NO:  1 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  33-1(20)0  D.H.  BLATTNER  & SONS,  INC. 

BN  RR-LIBBY  BRIDGE  DECK  REHAB. 

BH  33-1(21) 1 

KOOTENAI  RIVER  - LIBBY  PRESTRESS  BM  STRUCTURE  & APPRO  ACHES 

STPP  33-1(24)0 

MT  37  & US  2 INTERSECTION  IMPR  STREET  Sc  SIGNAL  MODIFICATIONS 

CONTRACT  TOTAL  0.544  mi  $ 3,515,447  $ 3,348,840  $ 3,408,954 

APPR 

01/28/02 

APPR 

09/13/01 

APPR 

10/31/00 

12/16/98 

03/08/99 

08/28/02 

F.P.M.  KALBERG,  J.  GARY 

PHONE  NO:  751-2040 

100%  93% 

NH  7-1(70)0 

LOST  TRAIL  PASS 

REST  AREA 

JOHN  BIELBY  CONSTRUCTION 

REST  AREA  STRUCTURES  & PARKING 

0.000  )tm  $ 1,095,659  $ 940,332  $ 986,779 

APPR 

01/28/02 

06/15/99 

07/19/99 

10/30/01 

F.P.M.  BENEDIK,  TOM 

PHONE  NO : 

100% 

118% 

NH-STPE  7-2  (25)78  F 

LOLO- SOUTH 

JTL  GROUP,  INC.-  MISSOULA 

GR.AGG  & PL  MIX  BIT  SURF,  S Sc  C , SIGN,  CONCRETE  BEAM  BRIDGE 

8.995  mi  $ 7,551,043  $ 7,022,657  $ 6,956,879 

APPR 

08/22/01 

11/16/99 

02/14/00 

07/17/01 

F.P.M.  CYR.  MARK 

PHONE  NO:  523-5863 

100% 

100% 

CM-BR  8107(12) 

CLARK  FORK  - MISSOULA 

BODELL  CONSTRUCTION  COMPANY 

GR,AGG  Sc,  PL  MIX  BIT  SURF,  SEAL  Sc  COVER,  BRIDGE  REPLACEMENT 

0.539  (cm  $ 5,510,210  $ 7,017,632  $ 7,368,121 

02/08/00 

04/11/00 

09/14/02*** 

F.P.M.  HEMBREE,  TAMI 

PHONE  NO:  523-5856 

98% 

103% 

STPS  503-1(6)4 
FOYS  CANYON  ROAD 

SCHELLINGER  CONST  CO., INC. 

GRADE,  AGG.  , SURF.  , PLANT  MIX  SUR  F.,SEAL  S=  COVER 

3.612  )cm  $ 1,979,457  $ 1,904,198  $ 2,266,715 

APPR 

01/17/02 

10/24/00 

11/06/00 

07/18/02 

F.P.M.  HAM,  DANIEL 

PHONE  NO:  295-4049 

100% 

100% 

STPP  6-1(86)99 

DIXON  - WEST 

SCHELLINGER  CONST  CO . , INC . 

GRADE,  AGG.  SURF.  PLANT  MIX  SURF.  , SEAL  Sc  COVER 

15.750  km  $ 5,881,894  $ 6,027,749  $ 6,637,161 

PEND 

08/30/02 

11/06/00 

11/28/00 

07/29/02 

F.P.M.  JOHNSON,  ROBERT 

PHONE  NO;  523-5864 

100% 

L. 

90% 

NH  1-1(47)57  F 
PLEASANT  VALLEY 

JTL  GROUP, INC. -DBA  A-1  PAVING 

GRADING,  GRAVEL,  PLANT  MIX  BITUM  SURF, BRIDGE  REV., SEAL  Sc  COVER 

8.100  km  $ 5,749,412  $ 5,343,464  $ 6,386,952 

PEND 

08/23/02 

03/09/01 

03/26/01 

08/27/02 

F.P.M.  ROBERTS,  JAMES 
PHONE  NO;  751-2041 

100% 

95% 

BH  269-1 (22) 21 

BITTERROOT  RIVER 

FRONTIER-WEST,  L.L.C. 

-NW  STEVENSVIL  WIDEN  BRIDGE,  GRADE,  GRAVEL,  PL  M IX  SURF,  SEAL  Sc  COVER,  APPROACHE 

0.452  l<m  $ 1,878,203  $ 1,674,456  $ 1,688,630 

03/29/01 

05/01/01 

11/30/02*** 

F.P.M.  HEMBREE,  TAMI 

PHONE  NO:  523-5856 

98% 

100% 

***  ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/02 

DATE:  10/10/02  ***  MISSOULA  DISTRICT  ***  PAGE  NO;  2 


PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM-STPHS  90-1(144)5 

MEDIAN  RAIL  - MINERAL  COUNTY 

CONCRETE  MEDIAN 

RAIL  & DRAINAG 

E 

ALPINE 

CONSTRUCTION,  INC. (OBS) 

19.000  km 

$ 

4, 

483,642  $ 

3,185,412  $ 3,165,513 

03/29/01  F.P.M.  JOHNSON,  ROBERT  L. 

05/14/01  PHONE  NO:  523-5864 

11/09/01  100%  84% 


NH-BH-STPHS 

1-2(103)137 

TAMIETTI 

CONST.  CO. 

. , INC. 

PEND 

05/11/01 

BRIDGE  DECK 

- COLUMBIA  FALLS 

BRIDGE  DECK, HANDRAIL 

REPAIR, SE 

ISMIC  RETROFIT 

& GRADE, PL 

MIX 

08/23/02 

06/21/01 

0.179  km 

$ 

1,076,460  $ 

855, 651 

$ 874,658 

06/27/02 

F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

100%  80% 


BR  1-2  (86) 180 

MIDDLE  FORK  FLATHEAD  RIVER-SE 


CONST. OF  WELDED  PLT  GIRDEER  BR 
0.570  km  $ 


FRONTIER-WEST,  L.L.C. 
IDGE,GR,GRVL, PL.MIX  SURF.& 
3,765,960  $ 3,786,455  $ 


3,582, 550 


07/13/01  F.P.M.  KALBERG,  J.  GARY 

09/10/01  PHONE  NO:  751-2040 

06/30/03***  95%  77% 


NH  41(24) 

CAMP  CREEK  RESTORATION 
NH  7-1(58)9  F 
SULA  N&S 
CONTRACT  TOTAL 


D.H.  BLATTNER  & SONS,  INC. 

GR,GRVL, PL.MIX  SURF, SEAL  & COV  ER, PRESTRESSED  CONCRETE  BRIDGE 

WETLAND  MITIGATION, STREAM  PROT  ECTION 
11.821  mi  $ 12,382,249  $ 10,723,011  $ 11,443,791 


07/13/01  F.P.M.  BENEDIK,  TOM 

08/15/01  PHONE  NO: 

06/06/04*** 


98% 


80% 


SMP  3199(02)  MT  MAT'LS,  INC.(DBA)LS  JENSEN 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

57.250  mi  $ 508,406  $ 538,850  $ 568,265 


07/13/01  F.P.M.  SULLIVAN,  SHEILA 

07/18/01  PHONE  NO;  523-5877 

06/06/02  100%  11/01/01 


IM  90-3(79)173  JIM  GILMAN  EXCAVATING  INC. 

GARRISON-BECK  HILL  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

IM  90-3 (80) 180 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 
IM  90-3 (83)163 

GOLD  CREEK-EAST  & WEST  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

CONTRACT  TOTAL  41.224  km  $ 12,435,994  $ 11,751,484  $ 5,418,481 


12/13/01  F.P.M.  CYR,  MARK 

03/08/02  PHONE  NO:  523-5863 

09/06/03*** 


46% 


48% 


NH  5-2(95)47 

RONAN  TRAFFIC  SIGNALS 


UPGRADE  OF  TRAFFIC 

SIGNALS, CUR  B 

SCOTT  CONSTRUCTION, 

& SIDWALK, SIGNING  & PAVE 

INC. 

PEND 

08/30/02 

0.000  km 

$ 

140,455  $ 158,159 

$ 214,750 

02/20/02 

04/15/02 

08/23/02 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

100%  05/17/02 


STPP  56-1(3)0 
BULL  LAKE  - SOUTH 


JTL  GROUP, INC. -DBA  A-1 

PAVING 

02/20/02 

F.P.M.  HAM,  DANIEL 

WIDENING, PULVERIZING, PL  MIX 

OV 

^:RLAY,  SIGNING  & BRIDGE  REPAIR 

04/01/02 

PHONE  NO:  295-4049 

0.000  km 

$ 

4,721,656  $ 4,754,719  $ 

2,552,033 

11/15/02*** 

54% 

84% 

ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/02 

DATE:10/10/02  ***  MISSOULA  DISTRICT  ***  PAGE  NO;  3 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CON'r. 

TIME 

USED 

STPX  45(29) 

GOOSE  BAY  EQUIPMENT, 

INC. 

02/28/02 

F.P.M.  JOHNSON,  ROBERT  L. 

DIXON  WETLAND  MITIGATION 


WETLAND  MITIGATION 
0.000  km 


295,397 


182, 102 


185,685 


04/03/02 

11/30/02* 


PHONE  NO: 
98% 


523-6864 


06/01/02 


IM  90-2(102)106 
MISSOULA  - BONNER 


JTL  GROUP,  INC.-  MISSOULA 

CRACK  AND  SEAT, PLANT  MIX  SURFA  CING  OVERLAY, SEAL  AND  COVER 
0.000  km  $ 2,973,320  $ 2,326,681  $ 2,163,497 


03/25/02 

05/22/02 

11/30/02*** 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

93%  99% 


STPS  257-1(4)0 
SUPERIOR  - SOUTHEAST 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 
PLANT  MIX  OVERLAY,  SEAL  AND  COV  ER,  SLOPE  FLATTENING  7VND 
0.050  km  $ 786,396  $ 728,693  $ 654,653 


03/25/02 

05/20/02 

11/30/02*** 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

90%  97% 


NH  7-1(95)47 

SIGNAL  UPGRADE  - HAMILTON 
NH  7-1(96)67 

SIGNAL  - NW  OF  STEVENSVILLE 
CONTRACT  TOTAL 


MONT7VNA  LINES,  INC 

SIGNAL  UPGRADE,  SIGNING  & PAVEM  ENT  M7VRKING 

SIGNAL  UPGRADE,  SIGNING  & PAVEM  ENT  MARKING 
0.000  km  $ 95,889  $ 85,871  $ 77,297 


04/11/02  F.P.M.  BENEDIK,  TOM 

08/14/02  PHONE  NO: 

11/30/02*** 


90% 


63% 


NH  24-1(55)16 
POTOMAC -EAST 
SFCS  271-2(2)18 
HELMVILLE-EAST  & WEST 
SFCS  348-1(4)0 
PHILIPSBURG-WEST 
SFCP  19-1(26  )27 
GEORGETOWN  LAKE -NORTH 
CONTRACT  TOTAL 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 

PLANT  MIX  OVERLAY  AND  SEAL  & C OVER 

LEVELING,  PLANT  MIX  OVERLAY,  SEA  L & COVER 

LEVELING,  PLANT  MIX  OVERLAY,  SEA  L & COVER 

COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL  & COVER 
30.671  km  $ 3,281,528  $ 2,797,999  $ 1,503,694 


04/11/02  F.P.M.  JOHNSON,  ROBERT  L. 

06/24/02  PHONE  NO:  523-5864 

11/30/02*** 


54% 


75% 


BH  52-2 (27)50 

SPRING  CR  - E OF  KALISPELL 


BRIDGE  DECK  REHABILITATION 
0.000  km 


EDWARD  T COPPS  CONST. 
$ 215,865  $ 307,216  $ 


04/11/02 

06/11/02 

240,326  11/30/02 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

78%  67% 


NH  5-2(117)61 

POLSON  - NORTH 

STPP  33-1(32)0 

CALIFORNIA  STREET  - LIBBY 

STPP  33-1(33) 10 

LIBBY  - DAM  N.  & S. 


JTL  GROUP,  INC.  - KALISPELL 

PLANT  MIX  OVERLAY, SEAL  & COVER 
SEAL  & COVER 
SEAL  & COVER 


05/14/02  F.P.M.  HANCOCK,  DALE 

07/10/02  PHONE  NO:  751-2043 

11/30/02*** 


ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/02 

DATE : 10/10/02  ***  MISSOULA  DISTRICT  ***  PAGE  NO:  4 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  36-1(20)16 

HOT  SPRINGS  N.  & S.  PLANT  MIX  OVERLAY, SEAL  & COVER 

STPS  424-1(6)0 

KALISPELL  - NORTH  PLANT  MIX  OVERLAY, SEAL  & COVER 

SFCS  548-1  (7)0 

WEST  RESERVE  DR.-  KALISPELL  SEAL  & COVER 

STPP  52-1 (24)3 

5 KM  E.  OF  POLSON-EAST  PLANT  MIX  OVERLAY, SEAL  & COVER 

CONTRACT  TOTAL  79.950  Itm  $ 1,960,300  $ 1,687,791  $ 1,117,457 


64% 


110% 


SFCP  6-1(93)69 
HEEKSVILLE  - EAST 
STPP  6-1(96)51 
THOMPSON  FALLS  - EAST 
STPP  6-1(97)91 
PERMA  - EAST  & WEST 
SFCS  559-1(1)0 
JCT  US  93  - EAST 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 

PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 

SEAL  & COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 
SEAL  & COVER 

36.300  )cm  $ 942,391  $ 978,960  $ 880,166 


05/14/02  F.P.M.  ROBERTS,  JAMES 

05/31/02  PHONE  NO:  751-2041 

11/30/02*** 


90% 


97% 


BH  24-1 (52) 6 

TAMIETTI 

CONST . CO . , 

INC. 

BLACKFOOT  RIVER-6  KM  E OF  BONN  BRIDGE  REHABILITATION 

0.000  km 

$ 

691,276  $ 

768,552  $ 

601, 115 

05/14/02  F.P.M.  HEMBREE,  TAMI 

06/10/02  PHONE  NO:  523-5856 

11/30/02***  78%  61% 


NH  5-3(78)125  MONTANA  LINES,  INC 

SIGNAL-US93/MT40-WHITEFISH  UPGRADE  TRAFFIC  SIGNALS , LIGHTI  NG,ADA  CURBS, SIDEWALKS  & PAVE 

0.000  1cm  $ 91,381  $ 87,392  $ 875 


06/07/02 

09/30/02 

11/30/02*** 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

1%  11% 


NH  7-1(97)45 
US  93  - HAMILTON 
NH  93-1(15)0 
LOLO  PASS  - EAST 
SFCS  203-1(10)0 
STEVENSVILLE  - NORTH 
SFCX  81024 (3) 
SKALKAHO  ROAD 
CONTRACT  TOTAL 


BLAHNIK  CONSTRUCTION,  INC. 

MILLING, PMS  OVERLAY, SEAL  & COV  ER 
LEVEL, PMS  OVERLAY, SEAL  & COVER 
CRACK  SEALING, SEAL  & COVER 
LEVELING, PMS  OVERLAY, SEAL  & CO  VER 

0.000  km  $ 2,925,210  $ 3,367,790  $ 528,001 


06/07/02  F.P.M.  JOHNSON,  ROBERT  L. 

07/29/02  PHONE  NO:  523-5864 

10/25/02*** 


16% 


45% 


BR  9045(30) 

LITTLE  BITTERROOT  RIVER  - EAST 


BRIDGE  REPLACEMENT  & GRAVEL 
0.000  mi 


FRONTIER-WEST,  L.L.C. 
AP  PROACHES 

$ 330,514  $ 399,379  $ 


07/18/02 

08/27/02 

140,768  11/30/02* 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

35%  27% 


ESTIMATED  COMPLETION  DATE 


(' 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

SMP  1599(03) 
MISSOULA  DISTRICT  - 

CRUSH  AND  CRUSH  & STOCKPILE 

0.000  mi 

LHC, 

$ 392,700 

INC. 

$ 299,230 

$ 217,223 

07/18/02 

08/23/02 

11/30/02*** 

F.P.M.  HANCOCK,  DALE 

PHONE  NO:  751-2043 

73% 

10/01/02 

SMP  2099(03) 

BLAHNIK 

CONSTRUCTION , INC. 

07/18/02  F.P.M.  BENEDIK,  TOM 

MISSOULA  AND  BUTTE  DISTRICTS  - 

CRUSH  & 

STOCKPILES 

08/20/02  PHONE  NO: 

0.000  mi 

$ 

405,203 

$ 

499,917  $ 111,422 

11/30/02***  22% 

10/01/02 

SMP  3299(03) 

HERB 

RICHARDS  CONSTRUCTION  CO. 

07/18/02  F.P.M.  SULLIVAN,  SHEILA 

MISSOULA  DISTRICT  - CRUSH  AND 

CRUSH  & 

STOCKPILE 

08/21/02  PHONE  NO:  523-5877 

0.000  mi 

$ 

296,700 

$ 

268,370  $ 58,014 

11/30/02***  22% 

10/01/02 

SMP  4599(03) 

LHC, 

INC. 

07/18/02 

F.P.M.  HANCOCK,  DALE 

MISSOULA  DISTRICT 

- CRUSH  AND  CRUSH  & STOCKPILE 

08/26/02 

PHONE  NO:  751-2043 

0 . 000  km 

$ 

348,464 

$ 279,475 

$ 

154,305 

11/30/02*** 

55%  10/01/02 

NH  5-3  (82)113 

NORTH  MAIN  - KALISPELL 

NH  5-3 (83)127 

US93  - WHITEFISH 

CONTRACT  TOTAL 

PLANT  MIX 

PLANT  MIX 

0.000  mi 

OVERLAY, SEAL 

OVERLAY, SEAL 

& COVER 

& COVER 

$ 

RIVERSIDE  CONTRACTING.  INC. 

,SIDWALK  & CURB  IMPROVEMENTS 

.SIDEWALK  & CURB  IMPROVEMENTS 

1,137,398  $ 1,290,518  $ 12,908 

08/09/02 
/ / 

10/25/02*** 

F.P.M.  MITCHELL,  JAMES  D. 

PHONE  NO:  751-2046 

1%  0% 

MISSOULA  DISTRICT  TOTALS 

$ 1 

89,846,077  $ 85,389,003  $ 72,167,638 

80% 

**  ESTIMATED  COMPLETION  DATE 
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STPS  278 

CARROLL 

1-1(13)30 

HILL  - EAST  & WEST 

GR, ORAL, PL  MIX  SURFACING 
7.837  mi 

M K 

$ 3,161,119 

WEEDEN  CONSTRUCTION,  INC. 

$ 2,832,172  $ 2,900,194 

APPR 

03/06/01 

05/04/99 

05/24/99 

09/27/01 

F.P.M.  HARRIS,  DEAN 

PHONE  NO:  494-9643 

100% 

90% 

STPP  13-1(33)36 

A.M. 

WELLES,  INC. 

APPR 

10/07/99 

F.P.M.  BRAZILL, WILLIAM 

CAMERON  - NORTH  & SOUTH 

GRADE, GRAVEL, PLANT  MIX 

SURFACE 

03/06/01 

11/15/99 

PHONE  NO:  684-5609 

18.300  km 

$ 

5,735,355 

$ 5,713,401 

$ 6,003,311 

11/28/01 

100%  98% 

BR  13-2 (2)83 

JEFFERSON  RIVER  - 20.4KM  SW  OF  GR,AGG  & PL. MIX  SURF, PRESTRESS 

0.600  km  $ 

MORGEN  U OSWOOD  CONST.  CO., INC 

ED  CONCRETE  BEAM  BRIDGE 

2,712,516  $ 1,848,513  $ 1,890,280 

PEND 

09/27/02 

11/16/99 

12/21/99 

10/12/01 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

100% 

115% 

STPP  29-4 (22)89 

PARK  & GALENA-BUTTE  COLD  MILLING,  PLANT  MIX  SURFACI 

1.176  km  $ 

JIM  GILMAN  EXCAVATING  INC. 

NG,SEAL  & COVER  & SIGNALS 

799,375  $ 708,178  $ 819,789 

APPR 

03/06/01 

12/09/99 

03/21/00 

07/12/02 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

100% 

102% 

STPS  399-1(3)0 
WHITETAIL  ROAD 


JTL  GROUP,  INC. -BELGRADE 

GR. ,AGG. , BIT. SURF, PRESTRESSED  BEAM  BRIDGE  WIDENING 
16.315  km  $ 3,003,413  $ 2,693,265  $ 2,919,690 


PEND 

09/19/02 


03/16/00 

04/03/00 

05/10/02 


F.P.M.  CLARY, DAN 
PHONE  NO:  225-4295 
100% 


94% 


IM  90-5(55)249 

BLAHNIK  CONSTRUCTION,  INC. 

APPR 

04/11/00 

VmiTEHALL  - CARDWELL 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

03/06/01 

05/16/00 

IM  90-5(54)257 

APPR 

09/14/01 

CARDWELL  - EAST 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

09/17/01 

STPP  13-1(32)75 

APPR 

HARRISON  - SAPPINGTON  JCT . 

PLANT  MIX 

OVERLAY, SEAL 

& 

COVER 

03/06/01 

CONTRACT  TOTAL 

36.120  km 

$ 6,698,864  $ 7,084,784  $ 7,348,012 

F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 


100% 


98% 


BR  9016(19) 

GALLATIN  RIVER-GALLATIN  GATEWA  2 PRESTRESSED  CONC.BEAM  BRIDGE 

0.949  mi  $ 


COP  CONSTRUCTION  CO. 
S, PLANT  MIX  BITUM.APP, SEAL  & 
1,183,619  $ 1,138,408  $ 


1, 112, 197 


08/31/00  F.P.M.  MCCORMICK,  THOMAS 

01/19/01  PHONE  NO:  586-5074 

08/01/02  100%  86% 


STPHS-STPS-STPU  25(27) 
ONE  MILE  EAST  OF  HELENA 


GRADE,  AGG.  SURF,  PLANT  MIX 

SURF. 

S K CONSTRUCTION,  INC. 

,SEAL  & COVER, & CONC.SLAB 

PEND 

09/24/02 

11/06/00 

03/26/01 

F.P.M.  CARLSON, JACK 
PHONE  NO:  467-0526 

2.795  km 

$ 

2,061,164  $ 1,749,409  $ 2,206,770 

09/14/02*** 

98% 

ESTIMATED  COMPLETION  DATE 


4' 
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IM  90-3 (78)180 

JIM  GILMAN  EXCAVATING 

INC. 

APPR 

11/27/00 

F.P.M.  ARVISH,MIKE 

BECK  HILL  - DEER  LODGE  E.B. 

PLANT  MIX  OVERLAY, SEAL 

& COVER 

& BRIDGE  DECK  TREATMENT 

10/26/01 

01/29/01 

PHONE  NO:  563-7261 

13.661  km 

$ 

3,474,877  $ 2,909,950  $ 

2,886,582 

05/13/02 

100% 

96% 

BR  9016(30) 

HALL  CONSTRUCTION  SERVICES 

APPR 

11/27/00 

F.P.M.  GRAVAGE, DANIEL 

ROCKY  CREEK  BRIDGE  - 

- 3 KM  EAST  CONST  OF  PRESTRESSED  TRI -DECK 

0.340  km  $ 

BEAM  BR, GRADING  & GRAVELING 

353,061  $ 315,450  $ 291,603 

10/26/01 

03/26/01 

04/04/02 

PHONE  NO:  222-8110 

100% 

92% 

IM  15-2 (68) 130 

JIM 

GILMAN  EXCAVATING 

INC. 

11/27/00 

F.P.M.  HARRIS,  DEAN 

BUTTE -ELK  PARK 

COLD  MILLING, PAVEMENT 

PULVERIZ 

ATION, PLANT 

MIX  SURFACING 

12/03/00 

PHONE  NO:  494-9643 

IM  15-2(72)121 
NISSLER-BUTTE 

PLANT  MIX  OVERLAY,  SEAL 

& COVER 

11/30/02*** 

CONTRACT  TOTAL 

24.010  km 

$ 

8,037,938 

$ 8,527,271  $ 

11, 024, 008 

97% 

69% 

IM  15-4 (86)190 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/27/00 

F.P.M.  CARLSON, JACK 

HELENA-NORTH  & SOUTH 

COLD  MILL, PLANT 

MIX  OVERLAY, SE 

AL  & COVER, BRIDGE  REHAB 

02/27/02 

03/26/01 

PHONE  NO:  457-0526 

9.444  km 

$ 

3,194,950  $ 2,833,761  $ 

2,886,662 

11/30/02*** 

98% 

120% 

IM  90-5(57)264 

MARONICK  CONST.  LLC 

APPR 

01/31/01 

F.P.M.  CLARY, DAN 

MILLIGAN  CANYON 

SEAL 

& 

COVER 

10/26/01 

04/03/01 

PHONE  NO:  225-4295 

IM  15-3(57)163 

APPR 

11/05/01 

BOULDER  HILL 

SEAL 

Ec 

COVER 

10/26/01 

STPP  69-1 (16) 1 

APPR 

WHITEHALL  - EAST 

AND  NORTH 

SEAL 

& 

COVER 

10/26/01 

STPP  55-3(10)12 

APPR 

LEGION  AVE.  WEST 

- WHITEHALL 

SEAL 

& 

COVER 

10/26/01 

STPP  69-1(15)0 

APPR 

LEGION  AVE.  EAST 

- WHITEHALL 

SEAL 

& 

COVER 

10/26/01 

CONTRACT  TOTAL 

72.494  km 

$ 1,699,926 

$ 1,588,107  $ 

1,515,861 

100% 

113% 

BR  9029(18) 

MADISON  RIVER  - 58 

KM  SO  OF  EN  RELOCATE  THRU-TRUSS , CONCRETE  D 

0.095  km  $ 

SLETTEN  CONSTRUCTION  CO 

ECK  & ABUTMENT, AGG  SURF  APPROA 

542,443  $ 562,010  $ 528,484 

01/31/01 

06/19/01 

05/30/02 

F.P.M.  BRAZILL, WILLIAM 

PHONE  NO:  684-5609 

100%  95% 

IM  90-5 (58)274 
THREE  FORKS  - WEST 

CRACK  SEAL, PL  MIX  SURF  OVERLAY 
6.795  km  $ 

JIM  GILMAN  EXCAVATING  INC. 

,SEAL  & COVER, BRIDGE  REHAB 

4,639,919  $ 3,798,195  $ 3,535,658 

03/09/01 

04/16/01 

08/26/02 

F.P.M.  HELD,  TERRY 

PHONE  NO:  683-4434 

100%  117% 

ESTIMATED  COMPLETION  DATE 
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STPS  278-1(17)43 

JACKSON  - WISDOM 

PLANT  MIX  OVEERLAY 

& SEAL  & CO  VER 

BLAHNIK 

CONSTRUCTION, 

28 . 600  km 

$ 1,318, 

, 294  $ 

1,266,324  S 

05/11/01  F.P.M.  AR¥ISH.MIKE 

08/27/01  PHONE  NO:  563-7261 

09/04/02  100%  115% 


NH  15-4 (85) 193  F 

CEDAR  STREET  INTERCHANGE -HELEN  GRADE, AGG  SURF, PL. MIX  SURF.,SE 

2 . 6 8 8 km  $ 


MARONICK  CONST.  LLC 
AL  & COVER, SIGN, LIGHT, STEEL 
3,648,604  $ 3,153,678  $ 


3,104,251 


05/11/01  F.P.M.  CHRISTENSEN,  KEVIN 

06/26/01  PHONE  NO;  495-1506 

06/30/03***  98%  107% 


BR  9034 (4) 

SHIELDS  RIVER  BRIDGE 


SLETTEN  CONSTRUCTION  CO 

CONST  OF  REINFORCED  CAST  IN  PL  ACE  CONC  SLAB  BR,APP  & GRVL 
0.213  km  $ 348,838  $ 348,225  $ 335,741 


06/01/01 

07/17/01 

12/20/01 


F.P.M.  CHRISTENSEN, KEVIN 
PHONE  NO:  495-1506 

100%  83% 


IM  0002 (500) 

BUTTE  AREA  SEISMIC  RETROFIT 

BR 

DECK  REHAB 

& SEISMIC  RETRO, 

SLETTEN  CONSTRUCTION  CO 

BR  GIRDER  REPAIR, BR  APPR  MODIF 

APPR 

01/28/02 

06/01/01 

07/16/01 

0.308 

km 

$ 

1,390,173  $ 1,237,273  $ 1,399,085 

05/03/02 

F.P.M.  JOHNSON, RICKIE 
PHONE  NO:  494-9635 

100%  96% 


STPP  29-1(31)50 

SILVER  STAR  - NORTH  & SOUTH 


M A DEATLEY  CONSTRUCTION 


GRADING, GRAVEL  & PLANT  MIX  SUR 
6.965  km  $ 


FACING 

6,494,756 


$ 6,513,198  $ 7,247,426 


PEND 

09/23/02 


08/10/01 

09/17/01 

06/30/04*** 


F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 

98%  70% 


STPP  29-1(37)43 
TWIN  BRIDGES  - NORTH 


GRADING, GRAVEL, PLANT  MIX 

SURFA 

JIM  GILMAN  EXCAVATING  INC. 

CING 

PEND 

09/27/02 

09/07/01 

10/24/01 

F.P.M.  BRAZILL, WILLIAM 

PHONE  NO:  684-5609 

9.936  km 

$ 

4,689,089  $ 4,293,493  $ 4,322,599 

06/30/04*** 

98% 

STPU  5807(8) 

NORTH  MAIN  STREET -HELENA 
BR  8-2(47)43 
LYNDALE  OVERPASS -HELENA 
CONTRACT  TOTAL 


GR,GRAVL,PL  MIX  SURF, PED  UNDPS 

MARONICK  CONST.  LLC 

,PRSTR  CONC  BEAM  STR, WATER, 

10/11/01 

11/12/01 

F.P.M.  CHRISTENSEN, KEVIN 

PHONE  NO:  495-1506 

GRADE, GRAVEL, PLANT  MIX  SURF, PE 
1.706  mi  $ 

D UNDERPASS, WATER, SEWER, SIGNAL 

6,374,477  $ 5,843,595  $ 4,268,679 

APPR 

04/11/02 

09/30/03*** 

73% 

HDP-IR 

9113  (OOl)F 

A.M. 

WELLES,  INC. 

N 19TH 

INTERCHANGE  LANDSCAPE 

LANDSCAPING 

0.000  km 

$ 

41,960 

$ 37,540 

$ 

25, 584 

12/13/01  F.P.M.  MCCORMICK,  THOMAS 

05/13/02  PHONE  NO:  586-5074 

09/15/02***  68%  50% 


BR  422-1(5)2  SLETTEN  CONSTRUCTION  CO 

IRR  CANAL-EAST  OF  SILVER  STAR  NEW  BOX  CULVERT,  GRADING,  GRAVEL  SURFACING 


02/20/02  F.P.M.  JOHNSON, RICKIE 

04/01/02  PHONE  NO:  494-9635 


***  ESTI^4ATED  COMPLETION  DATE 


» 


4 
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BR  422-1(4)0 

JEFFERSON  RIVER  - SILVER  STAR 

CONTRACT  TOTAL 

CONCRETE  PRESTR 

0.680  km 

.GIRDER  BRIDGE, 

$ 

GRD  GRAVEL  SURFACING, PL  MIX 
1,209,338  $ 1,132,245  $ 1,051, 

475 

11/15/02*** 

91%  83% 

STPP  84-4 (9)22 

FOUR  CORNERS  - WEST 

GRADING, GRAVEL 

0.000  km 

SURFACING. PLANT 

$ 

RIVERSIDE  CONTRACTING,  INC. 

MIX  BITUMINOUS  SURFACING 

6,977,346  $ 6,597,490  $ 5,314, 

639 

02/20/02  F.P.M.  MCCORMICK,  THOMAS 

03/13/02  PHONE  NO:  586-5074 

08/29/03***  81%  48% 

STPP-STPS-STPX-NH  0002(619) 

ARROW  STRIPING  AND 

MFG.  , 

. INC. 

02/20/02 

F.P.M.  BRAZILL, WILLIAM 

2002 -D2 -DURABLE  PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

07/16/02 

PHONE  NO:  684-5609 

0.000  km 

$ 

233,942  $ 209,040 

$ 

250,692 

08/02/02 

100%  08/31/02 

IM  90-6 (100)318 

RIVERSIDE  CONTRACTING, 

INC. 

02/20/02 

F.P.M.  STARCEVICH  JOHN  R. 

BOZEMAN  - HILL 

SE7VL 

& 

COVER 

05/13/02 

PHONE  NO:  287-3868 

NH  50-1(19)70 

GALLATIN  GATEWAY  N&S 

SEAL 

& 

COVER 

09/10/02 

STPP  13-1(39)49 

ENNIS  - MCALLISTER 

SEAL 

& 

COVER 

IM  90-6 (99)279 

THREE  FORKS  - MANHATTAN 
STPP  50-2(47)82 

SEAL 

Sc 

COVER 

FOUR  CORNERS  - BOZEMAN 

SEAL 

Sc 

COVER 

CONTRACT  TOTAL 

58.830  km 

$ 1,541,881 

$ 1,309,071 

$ 

1,229,379 

100%  32% 

SFCS  280-1(15)5 

HELENA 

SAND  & 

GRAVEL  INC 

03/25/02 

F.P.M.  CLARY, DAN 

WARREN  SCHOOL  - EAST 

PLANT  MIX  BIT  SURF  OVERLAY 

& S EAL  & COVER 

04/30/02 

PHONE  NO:  225-4295 

11.655  km 

$ 686,935  $ 

587, 

246  $ 585,917 

09/05/02 

100% 

72% 

IM  15-3 (60)158 

JIM  GILMAN  EXCAVATING  INC. 

PEND 

03/25/02 

F.P.M.  CLARY, DAN 

BASIN-  BOULDER 

SEAL  AND 

COVER 

09/17/02 

06/24/02 

PHONE  NO:  225-4295 

NH  8-4 (36)57 

PEND 

09/10/02 

WINSTON  N&S 

SEAL  AND 

COVER 

08/30/02 

CONTRACT  TOTAL 

19.660  km 

$ 

385,901  $ 293,309  $ 263,154 

100%  83% 

IM  15-1(91)17 

J T L GROUP,  INC. 

- HIGHWAY 

04/11/02 

F.P.M.  HELD,  TERRY 

LIMA  - RED  ROCK 

COLDMILLING, PLANT  MIX 

OVERLAY, 

SEAL  & COVER 

08/30/02 

PHONE  NO:  683-4434 

33.500  km 

$ 

6,057,867  $ 5,165,344 

$ 856,070 

11/30/02*** 

17% 

74% 

**  ESTIMATED  COMPLETION  DATE 
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BR  9022 (22) 

BOULDER  RIVER- 6 KM  EAST  OF 

BAS  4 7 

0.303 

METER  PRESTRESSED 

km 

BEAM  STRU 

$ 

FRONTIER-WEST,  L.L.C. 

CTURE  WITH  PLANT  MIX  APPROAACH 

569,599  $ 567,376  $ 402,488 

04/11/02 

05/24/02 

11/30/02*** 

F.P.M.  CLARY, DAN 
PHONE  NO:  225-4295 

71% 

59% 

IM  90-4  (46)206 

OPPORTUNITY  - NISSLER 

STPP  19-1(30)1 

JCT  1-90  - ANACONDA 

CONTRACT  TOTAL 

SEAL  & COVER 

COLD  MILLING, PLANT  MIX  OVERLAY 
18.300  km  $ 

RIVERSIDE  CONTRACTING, 

,SEAL  & COVER, SLOPE  FLAT  & 
6,657,193  $ 5,981,697  $ 

INC. 

1,796,962 

05/14/02 

06/11/02 

11/30/02*** 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

30% 

62% 

STPP  49-1 (18) 2 

RIVERSIDE 

CONTRACTING, 

INC. 

PEND 

05/14/02 

F.P.M.  HELD,  TERRY 

DILLON-NORTH 

SEAL  Sc 

COVER 

10/02/02 

08/05/02 

PHONE  NO:  683-4434 

STPP  89-1(10) 1 

ATLANTIC  STREET -DILLON 

SEAL  Sc 

COVER 

10/02/02 

CONTRACT  TOTAL 

13.326  km 

$ 

235,406  $ 

256,564  $ 

236,099 

100% 

93% 

NH  12-1  (7)  9 

RIVERSIDE  CONTRACTING, 

INC. 

05/14/02 

F.P.M.  SCHULZ, TOM 

US  20/US  191  INTERSECTION-WEST 

PLANT  MIX  OVERLAY, SEAL  & COVER 

07/08/02 

PHONE  NO:  585-0453 

NH  12-1(12)  9 

11/30/02*** 

US  20 -WEST  YELLOWSTONE 

SEAL  & COVER 

NH  12-1(11)0 

TARGHEE-WEST  YELLOWSTONE 

GRADING, GRAVEL, PORT  CEMENT  CON 

C 

PAVE, SIGNALS 

& INTERSECTION 

CONTRACT  TOTAL  14 

.913  km  $ 

1, 

137,324  $ 

1,373,104  $ 

1,063,270 

77% 

60% 

SFCS  278-1(18)0 

RIVERSIDE 

CONTRACTING, 

INC. 

05/14/02 

F.P.M.  HELD,  TERRY 

JACKSON  INTERCHANGE-WEST 

SEAL 

Sc 

COVER 

08/05/02 

PHONE  NO:  683-4434 

SFCS  222-1(4)0 

DILLON -JACKSON  INTERCHANGE 

SFCX  01312(1) 

SEAL 

Sc 

COVER 

10/03/02 

JACKSON  INTERCHANGE -SOUTH 

SEAL 

Sc 

COVER 

SFCX  01282(1) 

BARRETTS  FRONTAGE  ROAD 

SEAL 

& 

COVER 

CONTRACT  TOTAL 

68.713  km 

$ 

540,475  $ 

521,831  $ 

458,903 

100% 

78% 

NH  8-4(39)58 
US-287  PASSING  LANES 
NH  8-4 (40) 68 
US  287  PASSING  LANES 
CONTRACT  TOTAL 


S K CONSTRUCTION,  INC. 

BAUM  RO  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  & COVER 

NORTH  0 GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  & COVER 

0.000  km  $ 3,800,652  $ 3,788,162  $ 


911,184 


06/07/02  F.P.M.  CARLSON, JACK 

07/15/02  PHONE  NO:  457-0526 

11/30/02*** 


24% 


42% 


***  ESTir4ATED  COMPLETION  DATE 


<9 


9 


J 
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STPP  14-2(22)43 

WHITE  SULPHUR  SPRINGS  - EAST 

STPP  59-1(23)7 

CLYDE  PARK  - NORTH  AND  SOUTH 

STPP  14-2(21)24 

MEAGHER  COUNTY  LINE  - EAST 

STPP  59-1(22)25 

NORTH  OF  WILSALL  - NORTH 

SFCS  360-1(2)9 

FORT  LOGAN  ROAD 

CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 

SEAL  & COVER 

PLANT  MIX  BITUMINOUS  OVERLAY, S EAL  & COVER 
SEAL  & COVER 

PLANT  MIX  BITUMINOUS  SURFACING  , SEAL  & COVER 
SEAL  & COVER 

98.290  km  $ 3,052,343  $ 3,346,379  $ 1,209,046 


06/07/02  F.P.M.  CARLSON, JACK 

07/25/02  PHONE  NO:  457  0526 

11/15/02*** 


36% 


34% 


CM  0299(12) 

SYCAMORE/PENNSYLVANIA-ANACONDA 

SFCS  569-1(2)0 

JCT  MT-1  - SOUTH 

SFCS  273-1(8)0 

ANACONDA  - GALEN 

CONTRACT  TOTAL 


MILLING, PMS  OVERLAY, SEAL  & COV 
LEVEL, PMS  OVERLAY, SEAL  & COVER 
SEAL  & COVER 

30.687  km  $ 


JIM  GILMAN  EXCAVATING  INC. 
ER 


605,031  $ 681,758  $ 396,024 


06/07/02  F.P.M.  ARVISH,MIKE 
07/12/02  PHONE  NO:  563-7261 
10/18/02*** 


58% 


53% 


SFCS  249-1(5)0 
ENNIS -SOUTH 


RIVERSIDE 

CONTRACTING,  INC. 

06/07/02 

F.P.M.  HELD,  TERRY 

PLANT  MIX 

OVERLAY, SEAL  & COVER 

08/23/02 

PHONE  NO;  683-4434 

4.670  mi 

$ 

206,559  $ 

285.120  $ 4,427 

11/30/02*** 

2% 

SMP  1699(03) 

BUTTE  DISTRICT 

- CRUSH  AND  STO  CRUSH  t STOCKPILE 

JTL 

GROUP, 

INC.  -BELGRADE 

0.000  mi 

$ 

390.712 

$ 

389,425  $ 

0 

07/18/02  F.P.M.  SCHULZ, TOM 

/ / PHONE  NO:  585-0453 

11/01/02***  0% 


11/01/02 


SMP  2599(03)  HELENA  SAND  S,  GRAVEL  INC 

BUTTE  DISTRICT  - CRUSH  AND  STO  CRUSH  & STOCKPILE 

0.000  km  $ 179,438  $ 153,719  $ 160,816 


07/18/02  F.P.M,  CLARY, DAN 

09/17/02  PHONE  NO:  225-4295 

09/26/02  100%  10/01/02 


NH  8-2(60)43  HELENA  SAND  & GRAVEL  INC 

LAST  CHANCE  GULCH  TO  PROSPECT  COLD  MILLING, RESURFACING, PAVEM  ENT  MARKING 

0.000  km  $ 563,325  $ 532,279  $ 44,092 


08/09/02  F.P.M.  CHRISTENSEN, KEVIN 

09/23/02  PHONE  NO:  495-1506 

05/23/03***  8%  29% 


STPHS  0002(617) 

1998-D2/D3- SIGNING -ELECTRICAL 


UNITED  RENTALS  HWY  TECH  INC 
1998 -D2/D3 -SIGNING-ELECTRICAL  , SIGNING  & ELECTRICAL 
0.000  km  $ 37,293  $ 41,511  $ 415 


08/09/02  F.P.M.  CLARY, DAN 

/ / PHONE  NO:  225-4295 

11/08/02***  1%  17% 


***  ESTIMATED  COMPLETION  DATE 
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NH  11-1(37)31 

TURNBAY  - EMIGRANT 

GRADING, PLANT 

0.910  Itm 

RIVERSIDE  CONTRACTING,  INC. 

MIX  BITUMINOUS  SURFACING, SEAL  & COVER 

$ 1,114,683  $ 1,199,336  $ 11,993 

09/06/02 
/ / 

10/25/02*** 

F.P.M.  SCHULZ, TOM 

PHONE  NO:  585-0453 

1% 

0% 

STPP  29-1(39)42 

MAIN  STREET-TMIN  BRIDGES 

MILLING, PLANT  MIX  BITUMINOUS  0 
1.635  km  $ 

JIM  GILMAN  EXCAVATING  INC. 

VERLAY,SEAL  & COVER, SIDEWALKS 
496,271  $ 479,150  $ 

4,791 

09/06/02  F.P.M.  BRAZILL, WILLIAM 

/ / PHONE  NO:  684-5609 

10/25/02***  1% 

0% 

STPP  69-1(17)38 

MAIN  STREET  - BOULDER 

BR  69-1(18)37 

BOULDER  RIVER-S  OF  BOULDER 

CONTRACT  TOTAL 

PRESTRESSED  CONCRETE  GIRDER 

GRADING,  GRAVEL  & PLANT  MIX 

0.054  km 

ST 

BIT 

$ 

HELENA  SAND  & GRAVEL  INC 

RUCTURE, GRADING, GRAVEL  & PLANT 

UMINOUS  SURFACING, STORM  DRAIN, 
4,515,735  $ 4,003,627  $ 

40,037 

09/06/02  F.P.M.  CLARY, DAN 

/ / PHONE  NO:  225-4295 

11/30/02*** 

1% 

0% 

STPHS  90-6 (96)317 

MEDIAN  RAIL  - BOZEMAN  PASS 

CONCRETE  MEDIAN  RAIL 

0.000  mi 

$ 

OMO  CONSTRUCTION  INC 

111,824  $ 81,132  $ 

811 

09/06/02  F.P.M.  SCHULZ, TOM 

/ / PHONE  NO:  585-0453 

10/18/02***  1% 

0% 

BUTTE  DISTRICT  TOTALS 

$112,911,798  $105,972,118  $ 86,164,127 

77% 

***  ESTIMATED  COMPLETION  DATE 


3TIM 
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NH  3-1(12)0  F 

WICKENS  CONSTRUCTION,  INC. 

APPR 

08/31/00 

F.P.M.  VOSEN,  ROBERT 

VAUGHN -SUN  RIVER 

(EAST 

SECTION  GRADING, GRAVEL, PLANT 

MIX 

SURFA  CING,SEAL 

& 

COVER, 2 STRUCTURES 

02/21/02 

11/14/00 

PHONE  NO:  454-5921 

NH  3-1(13)2  F 

APPR 

09/30/02*** 

VAUGHN -SUN  RIVER 

(WEST 

SECTION  GRADING, GRAVEL, PLANT 

MIX 

SURFA  CING.SEAL 

& 

COVER 

02/21/02 

CONTRACT  TOTAL 

12.189  km 

$ 12,371,554 

$ 11,306,051 

$ 11,522,301 

98% 

100% 

BR  9007(32) 

TAMIETTI  CONST.  CO. 

, INC. 

08/31/00 

F.P.M.  ROBERT  VOSEN 

SUN  RIVER  - MANCHESTER 

GRADING, PLANT 

MIX  APPROACHES  & CONT. STEEL 

GIDER  BRIDGE 

11/30/00 

PHONE  NO:  455-8323 

0.314  km 

$ 1,252,045 

$ 1,062,068 

$ 1,006,419 

07/24/02 

100% 

105% 

NH  0002(379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3  (43)209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO 

BRIDGE  WATER  MAIN  RECON, GRADE,  GRAVEL, PLANT  MIX  BITUMINOUS 


GRADING, SEEDING  AND  FENCING 
0.500  l<m 


APPR 

08/13/01 


$ 1,964,581  $ 2,159,610  $ 2,009,366 


11/27/00 

02/20/01 

09/14/02* 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 


IM  15-8(55)389 
SUNBURST  - SWEETGRASS 


JTL  GROUP, INC. -DBA  A-1  PAVING 
MILL, FILL, EXC, HOT  RECYCLE  PL  M IX  BITUM  SURF, SEAL  & COVER 
13.700  km  $ 5,682,958  $ 5,243,251  $ 5,188,595 


03/09/01  F.P.M.  BECKEDAHL  MARK 

04/10/01  PHONE  NO:  873-8624 

09/11/02  100% 


961 


NH  10-3 (10)89 
BOX  ELDER -HAVRE 


BLAHNIK  CONSTRUCTION,  INC. 

PLANT  MIX  SURFACING  & SEAL  & C OVER 

35.742  km  $ 2,326,601  $ 2,252,775  $ 2,124,383 


05/11/01  F.P.M.  BERG,  GARY 

07/19/01  PHONE  NO:  265-6821 

07/31/02  100%  102% 


IM  15-8(54)398 
SWEETGRASS  REST  AREA 


SWANK  ENTERPRISES 


NEW  REST  AREA  & LANDSCAPING 
0.000  km 


$ 1,509,202  $ 1,952,930  $ 1,939,626 


05/11/01  F.P.M.  BECKEDAHL  MARK 

06/22/01  PHONE  NO:  873-8624 

08/09/02  100%  91% 


IM-STPS-NH-STPP  0002(583) 

2001 -D3 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 

34.600  mi  $ 572,596 


HIGHWAY  SPECIALTIES,  INC. 

$ 548,017  $ 582,629 


APPR  05/24/01  F.P.M.  KLETTE,  MIKE 

01/28/02  08/16/01  PHONE  NO:  278-7078 

10/18/01  100%  09/14/01 


PLH-STPU  5221(3) 

GIANT  SPRINGS  ROAD-GREAT  FALLS 

GRADE, AGG  & 

PL  MIX  BITUM  SURF, 

UNITED  MAT'LS  OF  GREAT 

SEAL  & COVER  & PED  UNDERPASS 

FALLS 

0.980  km 

$ 

758,075  $ 818,784  $ 

776,506 

08/10/01 

09/19/01 

07/26/02 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 

100%  97% 


***  ESTIMATED  COMPLETION  DATE 


DATE: 10/10/02 
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IM  15-6 (34)301 
POWER  - NORTH  & SOUTH 


MILL, FILL, PMS  OVERLAY  & SEAL  & 
12.476  )^m  $ 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 
COVER  OF  MAINLINE  & HOT 
3,544,167  $ 3,399,300  $ 3,623,769 


PEND 

09/17/02 


08/10/01  F.P.M.  WOODHOUSE,  HAROLD 

10/04/01  PHONE  NO:  738-4505 

06/20/03***  98%  107% 


BR  444-1(4)4 

WILLOW  CREEK-NORTHEAST  OF  BLAC 
BR  444-1(5)4 

CUT  BANK  CREEK-NORTHEAST  OF  BL 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 

PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 
0.890  l<m  $ 1,551,062  $ 1,672,569  $ 1,501,488 


09/07/01  F.P.M.  BECKEDAHL  MARK 

10/22/01  PHONE  NO:  873-8624 

11/30/02*** 


90% 


87% 


NH  1-5(5)308  F 
LOTHAIR  - EAST 


GRADING, GRAVEL, PLANT  MIX  BIT.S 
21.569  Icm  $ 


SCHELLINGER  CONST  CO., INC. 
URFACE,SEAL  & COVER 

8,518,696  $ 9,073,543  $ 5,643,362 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  62%  61% 


IM  15-5(100)291 
VAUGHN -NORTH 


GRADE,  AGG 

SCHELLINGER  CONST  CO., INC. 

SURF, COLD  MILL,  PL  MI  X BIT  SURF, SEAL  & COVER, REHAB 

10/11/01 

11/06/01 

F.P.M.  AAFEDT,  RANDY 

PHONE  NO:  454-5920 

16.211  )cm 

$ 12,118,035  $ 11,612,453  $ 7,367,193 

11/30/02*** 

63% 

40% 

NH-RAD-MT  98(01) 

MALMSTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB  .,  PORT  CMNT  CONC 

0.233  Icm  $ 


UNITED  MAT'LS  OF  GREAT  FALLS 
PAVE,STRM  DRN, WATER  MAIN, SIGN 
909,244  $ 881,874  $ 815,809 


11/21/01  F.P.M.  AAFEDT,  RANDY 

03/11/02  PHONE  NO:  454-5920 

11/30/02***  93%  91% 


IM  0002(501) 

COP 

CONSTRUCTION  CO 

DIST  3 - BRIDGE  DECK  IMPVT 

BRIDGE  DECK  REHABILITATION 
0.783  )cm  $ 

2,676,901 

$ 2,147,208 

11/21/01  F.P.M.  VOSEN,  ROBERT 

04/03/02  PHONE  NO:  454-5921 

06/30/04***  63%  91% 


IM  15-4 (95)240 

DEARBORN  REST  AREA -PHASE  1 


NELSON ' S 

CONSTRUCTION 

PEND 

11/21/01 

F.P.M.  VOSEN,  ROBERT 

REST  AREA-PHASE 

1, WATER  WELL  D RILLING  & WATER 

SYSTEM 

10/02/02 

02/19/02 

PHONE  NO:  454-5921 

0.000  km 

$ 214,628  $ 

144,422  $ 

179,341 

05/30/02 

100% 

13% 

IM  15-6(32)322 

BRADY -N&S  (SOUTHBOUND  ONLY) 


COLD  MILLING, 

PLANT  MIX  OVERLAY 

J T L GROUP,  INC. 

AND  GUARDRAIL 

- HIGHWAY 

PEND 

09/17/02 

03/25/02 

05/10/02 

F.P.M.  WOODHOUSE,  HAROLD 

PHONE  NO:  738-4505 

16.900  km 

$ 

2,612,828  $ 1,927,583 

$ 1,935,831 

11/30/02*** 

98%  ! 

STPS-NH-STPX-U-P-IM  0002(620) 

2002 -D3 -DURABLE  PAVE.  MARK. 

EPOXY  PAVEMENT  MARKINGS 

UNITED 

RENTALS  HWY 

TECH 

INC 

0.000  km 

$ 1,107,905  $ 

766,230 

$ 

714,561 

03/25/02  F.P.M.  KLETTE,  MIKE 

04/24/02  PHONE  NO:  278-7078 

07/24/02  100%  06/30/02 
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IM  15-5 (99) 277 

NORTHERN  LINE  LAYERS, 

INC. 

04/11/02 

F.P.M.  VOSEN,  ROBERT 

GORE  HILL  INTERCHANGE  - GREAT 

GRADING, GRAVEL, PLANT  MIX, DRAIN 

AGE, GUARDRAIL  & SIGNING 

06/05/02 

PHONE  NO:  454-5921 

0.000  km 

$ 

1,153,215  $ 1,138,297  $ 

781,737 

11/30/02*** 

69% 

87% 

SFCS  432-1(4)10 

CENTURY  COMPANIES,  INC. 

04/11/02 

F.P.M.  WOODHOUSE,  HAROLD 

17KM  WEST  OF  BIG  SANDY-WEST 

PLANT  MIX  LEVELING 

AND  OVERLAY 

WITH  SEAL  & COVER 

06/04/02 

PHONE  NO:  738-4505 

STPS  534-1  (4)23 

11/30/02*** 

CONRAD-WEST 

PLANT  MIX  LEVELING 

AND  OVERLAY 

WITH  SEAL  & COVER 

CONTRACT  TOTAL 

16.993  km 

$ 

830,093  $ 907,774  $ 

872,666 

95% 

95% 

BR  234-1(9) 11 

TAM I ETT I CONST . CO  . , 

INC. 

04/11/02 

F.P.M.  BERG,  GARY 

BEAVER  CREEK  - 17.1  KM  SOUTH  0 

BR  RE PL  WITH  CAST  IN  PLACE  CON 

CRETE  SLAB  BR  AND  APP, INC  DETO 

06/25/02 

PHONE  NO:  265-6821 

0.018  km 

$ 

493,378  $ 696,138  $ 

370,288 

11/30/02*** 

53% 

68% 

STPS  213-1(11)7 

SCHELLINGER  CONST  CO. 

, INC. 

04/11/02 

F.P.M.  BECKEDAHL  MARK 

JUNCTION  SECONDARY  214-NORTHWE 

PLANT  MIX  LEVELING, 

.OVERLAY  AND 

SEAL  Sc  COVER 

05/02/02 

PHONE  NO:  873-8624 

3.901  km 

$ 

1,236,685  $ 1,263,321  $ 

1,253,658 

07/12/02 

100% 

62% 

ETPP  44-1(11)0 

WICKENS  CONSTRUCTION, 

INC. 

05/14/02 

F.P.M.  KLETTE,  MIKE 

VALIER  - WEST 

GRADE , GRAVEL , PLANT 

MIX  BIT.  SU 

RFACING,2  PRESTRESSED  CONC 

07/16/02 

PHONE  NO:  278-7078 

0.000  km 

$ 

9,146,530  $ 8,088,006  $ 

1,987,854 

10/24/03*** 

25% 

28% 

BR  9008 (19) 

SLETTEN  CONSTRUCTION  CO 

05/14/02 

F.P.M.  VOSEN,  ROBERT 

SHONKIN  CR-5  KM  SE  OF  FORT  BEN 

COMPOSITE  STEEL  t CONCREE  GIRD 

ER  BRIDGE  t GRAVEL  APPROACHES 

06/18/02 

PHONE  NO:  454-5921 

0.002  km 

$ 

245,906  $ 236,402  $ 

164,553 

11/30/02*** 

70% 

76% 

SFCS  358-1(4)0 
VALIER-NORTHWEST 
SFCS  220-1(5)0 
CHOTEAU- NORTH 
CONTRACT  TOTAL 


JTL  GROUP,  INC.  - KALISPELL 
PLANT  MIX  OVERLAY,  LEVELING,  SEA  L & COVER 

PLANT  MIX  OVERLAY,  LEVELING,  SEA  L & COVER 
34.500  km  $ 1,476,530  $ 1,644,418  $ 1,418,070 


05/14/02 

07/11/02 

11/30/02* 


F.P.M.  KLETTE,  MIKE 
PHONE  NO:  278-7078 


86% 


STPS  464-1(8)22  SYNERGY  BUILDERS,  INC. 

DRY  FORK  - MILK  RIVER  LIVING  SNOW , SNOW , FARM , FENCE  & GAURDRAIL  REPLACEMENT 

STPHS  58-1(22)0 

SIGNING  - NORTHWEST  OF  BROWNIN  SIGNING  UPGRADE 

CONTRACT  TOTAL  0.000  mi  $ 226,206  $ 238,369  $ 17,090 


06/07/02  F.P.M.  BECKEDAHL  MARK 

08/29/02  PHONE  NO:  873-8624 

11/30/02*** 


29% 
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SMP  0799 (03) 

KONITZ 

CONTRACTING, 

INC. 

07/18/02 

F.P.M.  AAFEDT,  RANDY 

GREAT  FALLS  DISTRICT  ■ 

- CRUSH  A CRUSH  & STOCKPILE 

09/06/02 

PHONE  NO:  454-5920 

0.000  km 

$ 616,999  $ 

452,642 

$ 37,968 

11/01/02*** 

8% 

11/01/02 

BH  9025(33) 

SLETTEN 

CONSTRUCTION  CO 

08/09/02 

F.P.M.  AAFEDT,  HANDY 

DEARBORN  RIVER  - 

■ 20  KM  SOUTH  0 REHABILITION  OF  A 

STEEL  TRUSS 

BRIDGE 

/ / 

PHONE  NO:  454-5920 

0.075  km 

$ 

1,016,045  $ 

1,061,094  $ 

0 

09/05/03*** 

0% 

0% 

STPS-BR  234-1  (7) 9 

14  KM  SOUTH  OF  HAVRE 

- SOUTH 

GRADING, GRAVEL, PLANT  MIX 

0.000  mi 

RIVERSIDE  CONTRACTING,  INC. 

SURF,  SEAL  & COVER  & CAST  IN  PLACE 

$ 5,653,397  $ 5,690,494  $ 56,905 

08/09/02 

09/11/02 

05/28/04*** 

F.P.M.  BSRG,  GARY 

PHONE  NO:  265-6821 

1% 

5% 

GREAT  FALLS  DISTRICT 

TOTALS 

$ 81,686,060  $ 78,385,623 

$ 55,238,601 

70% 

***  ESTIf^TED  COMPLETION  DATE 
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STPP  2-1 (28)6 

MILES  CITY  - EAST 

AMERICAN  CONTRACTING,  INC. 

GRADING,  AGG. SURF.  , PIANT  MIX  BI  T . SURF  . & SEAL  & COVER 

10.800  km  $ 6,210,231  $ 5,653,388  $ 6,235,534 

PEND 

08/22/02 

04/13/99 

06/14/99 

06/21/01 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

101% 

STPP  22-2(15)30 
PLENTYWOOD  - WEST 

S K CONSTRUCTION,  INC. 

GRADING,  GRAVEL,  PLANT  MIX  BITUM  SURF  & PRESTRESSED  BEAM  BRIDG 

17.613  km  $ 7,245,674  $ 6,171,379  $ 7,234,090 

PEND 

09/23/02 

07/06/00 

07/19/00 

06/19/03*** 

F.P.M.  ARTHUR,  RONALD  ' 

PHONE  NO:  787-5701 

98% 

T. 

101% 

NH  37-2(16)42  F 

LAME  DEER- EAST 

RIVERSIDE  CONTRACTING,  INC. 

GRADE, AGG.CTB, PLANT  MIX  SURF, S EAL  & COVER, & WETLAND 

11.190  km  $ 8,910,576  $ 9,038,202  $ 9,230,236 

APPR 

04/24/02 

11/06/00 

12/12/00 

08/18/03*** 

F.P.M.  MARTIN,  DOUGLAS 

PHONE  NO;  748-3175 

98% 

104% 

NH  37-2  (17)49  F 

11  KM  EAST  OF  LAME  DEER  - 

RIVERSIDE  CONTRACTING,  INC. 

EAST  GRADE  AGG  SURF .,  CTB , PLANT  MIX  SURF  .,  SEAL  Se  COVER 

8.925  km  $ 8,308,921  $ 8,831,903  $ 8,959,825 

APPR 

05/01/02 

11/06/00 

12/12/00 

08/21/03*** 

F.P.M.  MARTIN,  DOUGLAS 

PHONE  NO:  748-3175 

98% 

104% 

NH  23-2(18)64  F 

OLIVE  N & S 

E.H.  OFTEDAL  AND  SONS,  INC. 

GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING  & PRESTRESSED  CONC.BEAM 

19.100  km  $ 9,371,165  $ 10,642,287  $ 10,218,181 

PEND 

09/23/02 

11/27/00 

03/12/01 

06/30/04*** 

F.P.M.  SWANSON,  ROBERT 

PHONE  NO:  436-2704 

96% 

E. 

100% 

NH  99-1(4)29 

LORING  - NORTH  & SOUTH 

PRINCE,  INC 

LEVELING, COLD  MILLING, PLANT  MI  X OVERLAY, SEAL  & COVER, SIGN 

39.980  km  $ 2,180,496  $ 1,935,631  $ 1,963,313 

PEND 

10/03/02 

11/27/00 

05/24/01 

08/16/02 

F.P.M.  PISK,  RANDAL 
PHONE  NO:  228  9478 

100% 

83% 

NH  23-2(20)56  F 

COALWOOD  - SOUTH 

E.H.  OFTEDAL  AND  SONS,  INC. 
GRADING, GRAVEL, PL  MIX  SURF, SEA  L & COVER 

13.249  km  $ 7,520,509  $ 7,095,158  $ 7,221,882 

APPR 

04/24/02 

12/19/00 

02/13/01 

09/30/03*** 

F.P.M.  SWANSON,  ROBERT 

PHONE  NO:  436-2704 

98% 

E. 

100% 

IM  94-3(54)116 
HATHAWAY-EAST  & WEST(WB) 

PRINCE,  INC 

MILL, FILL, PLANT  MIX  OVERLAY, SE  AL  & COVER 

20.502  km  $ 3,457,200  $ 3,100,000  $ 3,258,567 

APPR 

05/30/02 

01/31/01 

06/07/01 

07/17/02 

F.P.M.  MIKE  BUTZLAFF 

PHONE  NO;  653-1577 

100% 

111% 

NH  23-1(19)48  F 

COALWOOD -NORTH 

E.H.  OFTEDAL  AND  SONS,  INC. 
GRADING, GRAVEL, PLANT  MIX  SURFA  CING, SEAL  & COVER 

13.294  km  $ 6,017,266  $ 6,485,034  $ 5,508,851 

03/29/01 

08/28/01 

09/30/03*** 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

85% 

93% 

ESTIMATED  COMPLETION  DATE 
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STPP  23-1 (26) 0 

CENTURY 

COMPANIES, 

INC. 

APPR 

05/11/01 

F.P.M.  BARTH,  TIM 

JCT  MT  59  & US  12  EAST 

PLANT  MIX 

BIT .OVERLAY, SEAL 

& C OVER 

01/17/02 

06/11/01 

PHONE  NO:  233-3628 

CM  8005(2) 

PEND 

07/15/02 

BRIDGE  STREET  - MILES  CITY 

PLANT  MIX 

BIT . OVERLAY , SEAL 

& C OVER 

01/11/02 

CONTRACT  TOTAL 

1.299  km 

$ 649,989 

$ 

794,861 

$ 1,015,827 

100% 

138% 


NH  23-3(10) 130 
ALZADA-EAST  & WEST 


WIDENING, CEMENT  TREATED  PULV  B 
15.298  )<:m  $ 


RIVERSIDE  CONTRACTING,  INC. 
ASE,PL  MIX  OVERLAY  & SEAL  & CO 
5,040,955  $ 4,929,743  $ 4,909,790 


06/01/01  F.P.M.  BARTH,  TIM 

07/10/01  PHONE  NO:  233-3628 

09/08/03***  99%  125% 


STPP  31-1(13)0 
GLASGOW  - NORTH 


RIVERSIDE 

CONTRACTING, 

INC. 

07/13/01 

F.P.M.  PISK,  RANDAL 

PLANT  MIX  OVERLAY, LEVELING, 

SEA 

L & COVER 

09/11/01 

PHONE  NO:  228-9478 

27 .260  mi 

$ 

1,639,613  $ 1, 

593,197  $ 

1, 577,045 

10/02/02 

100% 

93% 

STPP  2-1(33)46 
CUSTER/ FALLON  CO  LINE 


PRINCE,  INC 

COLD  MILLING, PLANT  MIX  & SEAL  & COVER 
20.814  )<m  $ 2,925,888  $ 3,222,322  $ 3,084,281 


08/10/01  F.P.M.  RUDE,  DWAYNE 

09/26/01  PHONE  NO:  233-3612 

06/30/03***  96%  87% 


NH  1-9 (37)541 
GLASGOW  EAST  & WEST 


CENTURY  COMPANIES, 

INC. 

PEND 

08/10/01 

F.P.M.  PISK,  RANDAL 

PLANT  MIX 

BITUMINOUS  OVERLAY,? 

CCP,MILL  & LEVELING 

09/13/02 

09/12/01 

PHONE  NO:  228-9478 

5.267  km 

$ 

2,903,857  $ 2,718,447 

$ 2,934,962 

06/30/03*** 

98% 

73% 

STPS  438-1(10)29 

J T 

L GROUP,  INC.  ■ 

- HIGHWAY 

46  KM  NORTH  OF  NASHUA-NORTH 
STPS  438-1 (15) 21 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

CING  & SEAL 

& COVER 

34  KM  NORTH  OF  NASHUA -NORTH 

LEVELING, PMS  OVERLAY, SEAL 

& CO 

VER 

CONTRACT  TOTAL 

11.922  km 

$ 

2,439,686 

$ 2,980,507 

$ 3,142,847 

08/10/01 

09/26/01 

08/06/02 


F.P.M.  PISK,  RANDAL 
PHONE  NO:  228-9478 


100% 


83% 


NH-STPS-STPP  0002(584) 

2 001 -D4 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY 

PAVEMENT 

HIGHWAY  SPECIALTIES,  INC. 

MARKING  MATERIAL 

PEND 

09/23/02 

08/10/01 

08/12/02 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

19.640  km 

$ 

117,177  $ 115,683  $ 107,840 

08/20/02 

100% 

93% 


NH-STPS-BR  6(10) 

WATERSHED  16  - WETLAND  MITIGAT  COSTRUCTION  OF  A 58-METER  DIKE 

0.000  km  $ 


DEBCON,  INC 

EMBANKMENT  & CREATION  OF  A 
85,903  $ 64,986  $ 


APPR  08/10/01 

02/21/02  10/05/01 

67,275  11/06/01 


F.P.M.  BARTH,  TIM 
PHONE  NO:  233-3628 
100% 


17% 
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CM  1405(1) 

COUNTY  ROAD  350 -SIDNEY 

PLANT  MIX  BITUMINOUS 

1.260  km 

OVERLAY, & 

$ 

FRANZ  CONSTRUCTION, 

SEAL  & COVER 

102,743  $ 122,620 

INC 

$ 94,434 

08/10/01 

05/21/02 

06/10/02 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

100% 

67% 

BR  9053 (27) 

MILK  RIVER  - N OF  TAMPICO 

CONST  OF  CONTINUOUS 

0.449  km 

STEEL  BEAM 

$ 

SLETTEN  CONSTRUCTION  CO 

STRUCTURE  WITH  GRAVELED  APPRO 

1,884,743  $ 1,236,837  $ 1,162,626 

09/07/01 

10/18/01 

11/30/02*** 

F.P.M.  GREUFE,  LARRY 

PHONE  NO:  653-1574 

94% 

63% 

PLH-STPS  323-1(13)62 

ALZADA  - NORTH 

GRADING  & GRAVEL  SURFACING 
16.100  km  $ 

WICKENS  CONSTRUCTION,  INC. 

4,080,875  $ 4,178,086  $ 4,023,786 

10/11/01 

11/05/01 

06/30/04*** 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

96% 

70% 

IM  94-6(47)231 

WIBAUX-EAST  AND  WEST 

MILLING, FILLING, 

PL  MIX  OVERLAY 

RIVERSIDE  CONTRACTING,  INC. 

& CULVERT  REPLACEMENT 

PEND 

10/03/02 

11/21/01 

04/09/02 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

19.818  km 

$ 

4,963,749  $ 4,678,083  $ 4,718,109 

10/08/02 

100% 

87% 

STPP-NH-STPS-IM- 

■STPX 

0002 (621) 

UNITED 

RENTALS  HWY 

TECH 

INC 

03/25/02 

F.P.M.  ARTHUR,  RONALD  T. 

2002 -D4 -DURABLE 

PAVE. 

, MARK. 

EPOXY  PAVEMENT  MARKINGS 

06/15/02 

PHONE  NO:  787-5701 

0.000  km 

$ 

628,410  $ 

536,689 

$ 

226,824 

10/02/02 

100%  107% 

NH  1-7(32)429 

RIVERSIDE  CONTRACTING, 

INC. 

PEND 

04/11/02 

F.P.M.  MIKE  BUTZLAFF 

FORT  BELKNAP  - EAST 

PLANT  MIX 

OVERLAY , LEVELING , SEA 

L 

& COVER 

09/23/02 

06/07/02 

PHONE  NO:  653-1577 

NH  1-8  (24)446 

PHILLIPS  COUNTY  LINE  - 

EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L 

& COVER 

11/30/02*** 

CONTRACT  TOTAL 

31.490  km 

$ 

2, 

.961,459 

$ 3,975,012 

$ 

3,931,457 

96% 

92% 

STPS  253-1(8)0 

TERRY -NORTH 

LEVELING, SEAL 

& COVER  AND  PIPE 

J T L GROUP,  INC. 
REPLACEMENT 

- HIGHWAY 

04/11/02 

05/13/02 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

0.431  km 

$ 

1,722,548  $ 1,648,429 

$ 1,634,454 

11/30/02*** 

99%  83% 

NH  1-9  (41)  544 

CENTURY  COMPANIES, 

INC. 

04/11/02 

F.P.M.  PISK,  RANDAL 

GLASGOW  - EAST 

PLANT  MIX  OVERLAY, LEVELING, SEA 

L & COVER 

05/22/02 

PHONE  NO:  228-9478 

17.100  km  $ 

1,108,913  $ 1,062,712 

$ 

947,659 

09/06/02 

100% 

77% 

STPS  323-1(18)0 

PRINCE, 

INC 

06/14/02 

F.P.M.  RUDE,  DWAYNE 

EKALAKA- SOUTH 

LEVELING, PLANT 

MIX  OVERLAY, SEA 

L & COVER 

06/10/02 

PHONE  NO:  233-3612 

34.788  km 

$ 

2,017,614  $ 

2, 174,091 

$ 2,104,394 

10/07/02 

100% 

82% 
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STPP  54-1(7)9 

PRINCE, 

INC 

05/14/02 

F.P.M.  SWANSON,  ROBERT  E. 

2 KM  NORTH  OF  BIDDLE  - NORTH 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

07/26/02 

PH0^4E  NO:  436-2704 

16.700  km 

$ 

1,353,411  $ 

1, 285,753 

$ 

1, 130, 356 

11/30/02*** 

88%  108% 

STPP  42-1(5)0 

PRINCE, 

INC 

05/14/02 

F.P.M.  LAUCKNER,  JAMBS 

JUNCTION  MT  200  - NORTH 

PLANT  MIX 

OVERLAY, SEAL  & COVER 

09/25/02 

PHONE  NO:  377-5296 

0.000  km 

$ 

1,531,516  $ 

1,360, 184 

$ 

13,602 

11/30/02*** 

1%  124% 

SFCP  26-1 (10) 2 

NORTHERN  IMPROVEMENT  COMPANY 

PEND 

06/07/02 

F.P.M.  LAUCKNER,  JAMES 

JUNCTION  SECONDARY- 261 -EAST 

& PLANT  MIX 

OVERLAY, SEAL  & COVER 

09/24/02 

08/19/02 

PHONE  NO:  377-5296 

9.617  km 

$ 

623,074  $ 

755,600 

$ 

775, 292 

11/30/02*** 

98%  96% 

SFCN  57-7 (16) 297 

PRINCE, 

INC 

06/07/02 

F.P.M.  LAUCKNER,  JAMES 

LItroSAY-EAST  & WEST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

09/09/02 

PHONE  NO:  377-5296 

31.967  km 

$ 

1,765,536  $ 

1,772,815 

$ 

328,927 

10/18/02*** 

19%  90% 

STPP  39-1(33)21 

CENTURY 

' COMPANIES, 

INC. 

06/07/02 

F.P.M.  MARTIN,  DOUGLAS 

COLSTRIP  NORTH  & SOUTH 

PLANT  MIX 

OVERLAY, MILLING, SEAL 

& COVER 

07/15/02 

PHONE  NO:  748-3175 

0.000  km 

$ 

340,285  $ 

491, 988 

$ 

200, 109 

11/30/02*** 

41%  87% 

STPP-STPE  27-3(8)79 

NORTHERN  LINE  LAYERS, 

INC. 

07/18/02 

F.P.M.  SKASKA,  JIM 

VJIBAUX  - NORTH  & SOUTH 

COLD  MILLING, PLANT  MIX  OVERLAY 

, & SEAL  & COVER 

08/19/02 

PHONE  NO:  377-5296 

STPP  97-1(2)0 

11/08/02*** 

WIBAUX  - WEST 

COLD  MILLING, PLANT  MIX  OVERLAY 

,SEAL  & COVER 

& LIGHTING 

CONTRACT  TOTAL 

0 . 000  km 

$ 

513,074  $ 

671,584 

$ 

101,204 

15%  69% 

BR  9006 (12) 

TRACY  COWDREY  & ASSOC. 

07/18/02 

F.P.M.  BACON,  DAVID 

LITTLE  MISSOURI  RIVER-EAST  OF 

CONCRETE 

PRESTRESSED  GIRDER  ST 

RUCTURE  & GRAVEL  APPROACHES 

09/06/02 

PHONE  NO:  377-5296 

0.052  km 

$ 

752,692  $ 775,325  $ 

15,453 

10/25/02*** 

2% 

22% 

STPP  2-1(38)3 

t4AIN  STREET  - MILES  CITY 

MILLING, PMS 

OVERLAY, SEAL  & 

cov 

NORTHERN  LINE  LAYERS,  INC. 

ER 

07/18/02  F.P.M.  MARTIN,  DOUGLAS 

09/30/02  PHONE  NO:  748-3175 

STPP  23-1(30)0 

MILES  CITY  - URBAN 

MILLING, PMS 

OVERLAY, SEAL  & 

COV 

ER  Sc  SIDEWALKS 

10/25/02*** 

CONTRACT  TOTAL 

0.000  mi 

$ 

806,939  $ 1,027,041  $ 10,270 

1%  30% 

ESTIMATED  COMPLETION  DATE 
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SMP  4499(03) 

PRINCE,  INC 

07/18/02 

F.P.M.  SWANSON,  ROBERT  1 

GLENDIVE  DISTRICT  - 

CRUSH  AND 

CRUSH  & STOCKPILE 

/ / 

PHONE  NO:  436-2704 

0.000  )^m 

$ 

365,700  $ 323,000  $ 

0 

04/01/03*** 

0%  04/01/03 

NH-STPE  22-2(19)41 

NORTHERN  LINE  LAYERS,  INC. 

07/18/02 

F.P.M.  ARTHUR,  RONALD  T 

PLENTYWOOD  - EAST  & 

WEST 

PL  MIX  OVERLAY, PCCP  PAVEMENT, S 

IDEWALKS,CURB  & TRAFFIC  SIGNAL 

08/27/02 

PHONE  NO:  787-5701 

0.100  )cm 

$ 

694,859  $ 844,771  $ 

36,368 

10/25/02*** 

4% 

48% 

NH  62-2 (18)21  F 

M K WEEDEN  CONSTRUCTION, 

INC. 

07/18/02 

F.P.M.  ARTHUR,  RONALD  T 

SIOUX  PASS  - SOUTH 

GRADING, CEMENT -TREATED  BASE 

& : 

PLANT  MIX  SURFACING 

08/21/02 

PHONE  NO:  787-5701 

0.000  km 

$ 

5,342,503  $ 4,697,074  $ 

207,282 

10/10/03*** 

4% 

19% 

BR  9040 (10) 

COP  CONSTRUCTION  CO. 

07/18/02 

F.P.M.  BACON,  DAVID 

O' FALLON  CREEK  - SW 

OF  MILDRED 

TRUSS  BRIDGE  REPLACEMENT  & 

GRA 

VELED  APPROACHES 

08/19/02 

PHONE  NO:  377-5296 

0 . 060  km 

$ 

804,603  $ 867,703  $ 

132,440 

11/30/02*** 

15% 

23% 

BR  243-1(7)20 

SLETTEN  CONSTRUCTION  CO 

08/09/02 

F.P.M.  GREUFE,  LARRY 

BRIDGE  REPLACEMENT  - 

- NORTH  OF 

STRUCTURES  & APPROACHES  ON 

BRI 

DGES 

10/08/02 

PHONE  NO:  653-1574 

0.000  )cm 

$ 

2,095,747  $ 1,863,412  $ 

18,634 

10/31/03*** 

1% 

7% 

BR  9011(18) 

SLETTEN  CONSTRUCTION  CO 

08/09/02 

F.P.M.  BACON,  DAVID 

CABIN  CREEK  - S OF  GLENDIVE 

CONCRETE  PRESTRESSED  GIRDER 

ST 

RUCTURE  & GRAVEL  APPROACHES 

/ / 

PHONE  NO:  377-5296 

BR  335-1 (12) 13 

09/05/03*** 

CEDAR  CREEK-20  KM  S 

OF  GLENDIV 

CONCRETE  PRESTRESSED  GIRDER 

ST 

RUCTURE  & GRAVEL  APPROACHES 

CONTRACT  TOTAL 

0 . 116  )tm 

$ 

1,173,525  $ 1,232,464  $ 

12,324 

1% 

12% 

STPP-NH-STPX  0002(506) 

MARTIN  CONSTRUCTION  INC. 

09/06/02 

F.P.M.  LAUCKNER,  JAMES 

D4  CULVERTS  - SOUTH 

D4  CULVERTS -SOUTH  DRAINAGE 

IMP 

ROVMENTS 

/ / 

PHONE  NO:  377-5296 

0.000  Itm 

$ 

1,296,016  $ 1,441,748  $ 

0 

11/30/02*** 

0% 

0% 

STPP  22-1  (7) 8 

M K WEEDEN  CONSTRUCTION, 

INC. 

09/06/02 

F.P.M.  MIKE  BUTZLAFF 

FLAXVILLE  - E & W 

GRADING  GRAVEL,  PLANT  MIX  BITUM 

INOUS  SURFACING, SEAL  6 COVER 

/ / 

PHONE  NO:  653-1577 

11.500  )<m 

$ 

3,982,293  $ 4,064,874  $ 

0 

/ / *** 

0% 

0% 

BR  9010(11) 

POPLAR  RIVER-NW  OF  SCOBEY 


SLETTEN  CONSTRUCTION  CO 

CONCRETE  PRESTRESSED  GIRDER  ST  RUCTURE  & GRAVEL  APPROACHES 
0.000  mi  $ 618,274  $ 656,349  $ 


09/06/02  F.P.M.  MARK  KUROKAWA 

/ / PHONE  NO:  653-1574 

11/30/02***  0% 
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GLENDIVE  DISTRICT  TOTALS 

$118,656,204 

$119,116,969  $ 

98,496,349 
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DPI  0194(001)  F 

SHILOH  1-90  INTERCHANGE 

GRADING, AGG . SURF . PL . MIX 

4.154  km 

NORTHERN  LINE  LAYERS,  INC. 

BIT.su  RF.  & SEAL  & COVER 

$ 14,524,331  $ 15,444,134  $ 15,791,219 

APPR 

05/02/01 

06/11/98 

08/10/98 

12/19/01 

F.P.M.  SLOE, 

PHONE  NO:  657 

100% 

DAVID  A. 

-0269 

99% 

STPP  14-5(15)169 
ROUNDUP -EAST 


WICKENS  CONSTRUCTION,  INC. 

GRADE, CEMENT  TREATED  BASE, PLAN  T MIX  SURFACING  & SEAL  & COVER 
19.333  km  $ 11,563,965  $ 9,648,986  $ 9,519,491 


11/25/98  F.P.M.  JAY  MUHLBEIER 

02/22/99  PHONE  NO:  323-3699 

06/14/02  100%  97% 


IM  90-8 (132)438 
BILLINGS -MOSSMAIN  SCALE 
IM  90-8 (139)437 
MOSSMAIN  - BILLINGS 
CONTRACT  TOTAL 


JTL  GROUP,  INC. -BILLINGS 

PL. MIX  BIT. SURF. , OVERLAY, SEAL,  & COVER, 2 NEW  BRIDGE  & 8 

GR,AGG.SURF, PL.MIX  SURF, SEAL  & COVER, PCCP, MCS  BLDG  & SCALE 
19.734  km  $ 10,173,185  $ 9,101,273  $ 12,206,186 


APPR 

01/29/01 

APPR 

05/30/02 


12/16/98 

03/15/99 

06/22/01 


F.P.M.  SLOE,  DAVID  A. 
PHONE  NO:  657-0269 


100% 


93% 


PLH-STPS-CT  314-1(13)32 
NORTHERN  CHEYENNE  BORDER 


NOR  GRADE, AGG. SURF. , PLANT  MIX  BIT. 
19.913  km  $ 


E.H.  OFTEDAL  AND  SONS,  INC. 

SURF,  SEAL  & COVER 

9,237,472  $ 7,818,266  $ 10,405,495 


APPR 

02/21/02 


09/01/99 

11/16/99 

11/01/01 


F.P.M.  FAVERO  CRAIG 
PHONE  NO:  657-0267 
100% 


93% 


BR  9048 (11) 

EDWARD 

T COPPS  CONST. 

APPR 

03/16/00 

STILLWATER  RIVER-N.E.  OF  ABSAR  GR. 

, AGG . APPROACHES , PRESTRESSED 

CONCRETE  BEAM 

BRIDGE 

08/13/01 

04/05/00 

0.663 

km  $ 

1,183,040  $ 

823,782  $ 

945,603 

03/18/02 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

100%  98% 


STPU  1002(9) 

WISCONSIN  TO  17TH  ON  RIMROCK 

RECONST 

W/CURB, GUTTER, SIDEWALK 

s. 

JTL  GROUP,  INC. -BILLINGS 

PLANT  MIX  BITUMINOUS  SURF 

APPR 

08/13/01 

06/12/00 

07/10/00 

F.P.M.  SHUPAK.TOM 

PHONE  NO:  657-0271 

1.079  km 

$ 

2, 

699,863  $ 3,145,343  $ 3,523,571 

04/23/02 

100% 

97% 


IM  94-2 (28)51 
HYSHAM  HILLS 


EMPIRE 

SAND  AND  GRAVEL 

COMPANY 

APPR 

11/06/00 

F.P.M.  SLOE,  DAVID  A. 

COLD  MILLING, PULVERIZE, 

PLANT  M IX  SURF., SEAL 

& COVER 

05/30/02 

01/09/01 

PHONE  NO:  657-0269 

19.149  km 

$ 6,888,544  $ 

6,131,635  $ 

6,514,465 

09/09/02 

100% 

97% 

STPP  28-2(22) 70 
RED  LODGE  - NORTH 


RIVERSIDE  CONTRACTING, 
COLD  MILLING, COLD  RECYCLE, PLAN  T MIX  SURF., SEAL  & COVER, & PS 
50.482  km  $ 3,068,261  $ 3,225,039  $ 


INC. 

4,635,369 


PEND 

09/24/02 


11/06/00 

03/12/01 

06/28/02 


F.P.M.  JEFF  DYEKMAN  (TEMP) 
PHONE  NO:  657-0207 

100%  93% 


IM  94-1(61)47 

BIG  HORN  INTERCHANGE  E & W 


MILL, PLANT  MIX  BITUMINOUS  SURF 
17.837  km  $ 


EMPIRE  SAND  AND  GRAVEL 
AGING, SEAL  & COVER 
2,185,015  $ 2,360,221  $ 


COMPANY 

2,243,029 


11/27/00  F.P.M.  SLOE,  DAVID  A. 

02/08/01  PHONE  NO:  657-0269 

09/09/02  100%  84% 
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IM  90-8(149)399 
REEDPOINT-COLUMBUS 

IM  90-7  (77)364 

16  KM  EAST  OF  SWEET  GRASS 

CONTRACT  TOTAL 

RIVERSIDE  CONTRACTING, 
COLD  MILLING,  PL  MIX  BITUM  SUR  F FILL  & OVERLAY\SEAL  & COVER 

COUN  COLD  MILLING, PLANT  MIX  BITUM. S URF.FILL  & OVERLAY/SEAL  & 

23.953  km  $ 3,191,843  $ 3,142,392  $ 

INC. 

2,934,276 

PEND 

09/26/02 

11/27/00 

02/01/01 

06/14/02 

F.P.M.  JEFF  DYEKMAN 

PHONE  NO:  657-0207 

100% 

(TEMP)  : 

64% 

NH  4-1  (23) 0 F 

CENTURY  COMPANIES, 

INC. 

PEND 

12/19/00 

F.P.M.  BERGEN,  PERRY 

WARREN  - NORTH  & SOUTH 

GRADING, AGG 

SURF, PL  MIX  BIT  SU 

RF,COLD  IN-PLACE  RECYCLE, 

08/30/02 

03/05/01 

PHONE  NO:  657-0259 

20.497  km 

$ 

7,351,605  $ 6,409,592 

$ 6,965,453 

06/30/03*** 

98% 

97% 

IM  90-9(93)543 

MARVIN  A. 

REHBEIN 

03/09/01 

F.P.M.  JEFF  DYEKMAN 

(TEMP) 

Vri'OLA  - SOUTH 

COLD  MILLING, FILL, SEAL  & COVER 

05/21/01 

PHONE  NO:  657-0207 

17.624  km  $ 

2,487,066  $ 2, 

,691, 176 

$ 

2,594,296 

06/24/02 

100% 

81% 

IM  90-9(92)486 

MARVIN  A. 

REHBEIN 

PEND 

03/09/01 

F.P.M.  JEFF  DYEKMAN 

(TEMP) 

TOLUCA  - EAST 

MILL, PLANT  MIX  BITUM  SURFACING 

,SEAL  & COVER 

09/26/02 

04/11/01 

PHONE  NO:  657-0207 

26.482  km  $ 

3,401,372  $ 3, 

, 883, 120 

$ 

4, 965, 360 

06/25/02 

100% 

94% 

STPP  14-5(17)181 

19  KILOMETERS  EAST  OF  ROUNDUP-  GRADING,  GRAVEL  & PLANT  MIX  SUR 

12.660  km  $ 


M K WEEDEN  CONSTRUCTION,  INC. 

FACING 

6,545,224  $ 7,682,910  $ 8,827,113 


PEND 

09/13/02 


03/09/01  F.P.M.  JAY  MUHLBEIER 

04/13/01  PHONE  NO:  323-3699 

06/30/04***  98% 


98% 


IM  90-7(72)392 

REEDPOINT-E  & W STRUCTURES  STRUCTURE  REHABILITATION 

0.097  km  $ 


COP 

CONSTRUCTION  CO. 

APPR 

03/29/01 

F.P.M.  STUDEBAKER, 

RAYMOND 

01/17/02 

04/26/01 

PHONE  NO:  657-0273 

934,791 

$ 1,085,191  $ 

1,455,941 

11/30/02*** 

98% 

80% 

IM  56683 (1) 

SOUTH  FRONTAGE  ROAD  RELOCATION  GR,GRVL,PL  MIX  BIT  SURF.PORTLA 

2.100  km  $ 


RIVERSIDE  CONTRACTING, 
ND  CEMENT  SURF, SEAL  & COVER 
3,059,893  $ 3,273,864  $ 


INC. 

2, 898, 800 


07/13/01  F.P.M.  SHUPAK.TOM 

08/06/01  PHONE  NO:  657-0271 

06/30/03***  89%  90% 


04  16-1(43)1 

MONTANA  LINES, 

INC 

PEND 

08/10/01 

f4AIN  STREET  - 

BILLINGS  HEIGHTS  UPGRADE 

EXISTING  TRAFFIC  SIGN 

ALS,CURB  RAMPS, SIGNING 

& 

09/18/02 

04/22/02 

0.000  km 

$ 

343,469  $ 362, 

642  $ 

410,767 

09/27/02 

F.P.M.  FAVERO  CRAIG 
PHONE  NO:  657-0267 

100%  113% 


BR  311-2(8)7 

BUCKINGHAM  COULEE  - 5 KM  E . OF  BOX  CULVERT  & APPROACHES 

0.596  km 


COP  CONSTRUCTION  CO. 

$ 418,763  $ 332,069  $ 


PEND 

09/26/02 

353,510 


11/21/01 

12/18/01 

11/30/02*** 


F.P.M.  SLOE,  DAVID  A. 
PHONE  NO:  657-0269 
98% 


87% 
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NH  61-3 (14)55 

M K 

WEEDEN  CONSTRUCTION, 

BOHEMIAN  CORNER  - SOUTH 

PULVERIZE, WIDENING, PL  MIX 

SURF 

ACING,SEAL 

& COVER 

19.008  km 

$ 

4 , 195,363 

$ 3,761,168  $ 2 

11/21/01  F.P.M.  TILZEY,  RONALD 

04/08/02  PHONE  NO;  538-1320 

09/25/03***  67%  56% 


SFCS  384-2(8)31  J T L GROUP,  INC.  - HIGHWAY 

TREASURE  COUNTY  LINE  - NORTH  LEVELING  & SEAL  & COVER 

STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH  R SEAL  & COVER 

CONTRACT  TOTAL  40.100  km  $ 507,476  $ 434,434  $ 330,118 


02/20/02  F.P.M.  SLOE,  DAVID  A. 

05/09/02  PHONE  NO;  657-0269 

09/16/02 


100% 


58% 


STPP-STPS-NH-IM  0002(622) 
2002-D5-DURABLE  PAVE.  MARK. 


ARROW  STRIPING  AND 

MFG.  , 

INC. 

PEND 

02/20/02 

F.P.M.  SLOE,  DAVID  A. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKINGS 

08/23/02 

05/09/02 

PHONE  NO:  657-0269 

0.000  km 

$ 

302,677  $ 270,839 

$ 

290,586 

06/09/02 

100%  07/01/02 

BR  61-3 (17) 67 

BOX  ELDER  CR . - NE  OF  ROY 


CONSTRUCTION  OF  A CAST  IN  PLAC 
0 . 0 0 0 km  $ 


EDWARD  T COPPS  CONST. 
E CONCRETE  BRIDGE 

419,938  $ 442,247  $ 


306,420 


02/28/02 

05/14/02 

11/30/02*** 


F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 

69%  75% 


IM  90-8(151)463 

PRYOR  CREEK  - BIG  HORN  COUNTY 

COLD  MILLING, PLANT 

MIX  OVERLAY 

J T L GROUP,  INC. 
,SEAL  & COVER 

- HIGHWAY 

PEND 

10/02/02 

15.700  km 

$ 

4,932,017  $ 3,680,205 

$ 3,976,292 

04/11/02 

06/13/02 

06/20/03*** 


F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

98%  64% 


NH  61-1(12)1 
ROUNDUP  - NORTH 


J T L GROUP,  INC. 

- HIGHWAY 

05/14/02 

F.P.M.  JAY  MUHLBEIER 

MILL,  PLANT  MIX 

SURFACE  OVERLAY 

, SEAL  & COVER 

07/11/02 

PHONE  NO:  323-3699 

9.800  km 

$ 

668,247  $ 672,462 

$ 662,062 

11/30/02*** 

98% 

78% 

CM  7199(13) 
BRASSEY/CASINO  CR 


LEWISTOWN 


SEAL  & COVER,  PMS  OVERLAY  & PAV 
0.000  km  $ 


CENTURY  COMPANIES, 
EMENT  MARKINGS 

99,678  $ 97,565 


INC. 

$ 


96,607 


05/14/02  F.P.M.  TILZEY,  RONALD 

07/10/02  PHONE  NO:  538-1320 

08/29/02  100%  37% 


IM  0002(574)  MARVIN  A.  REHBEIN 

D5  - INTERSTATE  FENCING  INTERSTATE  FENCING  & CATTLE  GU  ARD  IMPROVEMENTS 

0.000  km  $ 1,501,410  $ 1,769,836  $ 794,686 


05/14/02  F.P.M.  FAVERO  CRAIG 

06/17/02  PHONE  NO:  657-0267 

11/30/02***  45%  38% 


BR  14-5(23)155 

DRAINAGE-13  KM  NORTHEAST  OF  LA 

0 


GRADING, GRAVEL, PLANT  MIX  SURFA 
740  km  $ 


J & S CONSTRUCTION  INC. 
CING,SEAL  & COVER  APP,REINF. 
608,309  $ 589,139  $ 


05/14/02 

08/12/02 

112,688  11/30/02*** 


F.P.M.  FAVERO  CRAIG 
PHONE  NO:  657-0267 

19%  60% 
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IM  90-8(150)427  J T L GROUP,  INC.  - HIGHWAY 

PARK  CITY  - MOSSMAIN  MILL,  HOT  RECYCLE,  PMS  OVERLAY,  S EAL  & COVER 

STPS  532-1(8)0 

LAUREL  - NORTH  PAVEMENT  PULVERIZATION, TOP  COU  RSE, PMS  OVERLAY, SEAL  & COVER 

CONTRACT  TOTAL  0.046  km  $ 4,931,837  $ 3,814,173  $ 2,137,660 


05/14/02  F.P.M.  SHUPAK,TOM 

06/24/02  PHONE  NO:  657-0271 

11/30/02*** 


56% 


61% 


BR  9002(30)  EDWARD  T CORPS  CONST. 

FLY  CREEK  - 25KM  WEST  OF  HARDI  BRIDGE  REPLACEMENT  & APPROACH  ROADWAY  WORK 

0.023  km  $ 379,410  $ 396,112  $ 141,312 


05/14/02  F.P.M.  NELSON,  ROD 
07/30/02  PHONE  NO:  657-0264 
11/30/02***  36% 


59% 


SFCX  81016 (1) 

LOCKWOOD  - SOUTH 
STPS  302-2(2)16 
MOLT  - EAST 
SFCX  56916(1) 

OLD  HARDIN  RD  - BILLINGS  EAST 
CONTRACT  TOTAL 


JTL  GROUP,  INC. -BILLINGS 
COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL  & COVER 


COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  & COVER 

COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL  & COVER 
9.300  km  $ 647,539  $ 671,354  $ 631,919 


06/07/02  F.P.M.  BERGEN,  PERRY 

07/08/02  PHONE  NO:  657-0259 

10/18/02*** 


94% 


40% 


SFCS  522-1(4)0 
HUNTLEY  INT  - EAST 
SFCU  1014 (3) 

AIRPORT  RD  - BILLINGS 
SFCU  1010(4) 

LAUREL  RD  TO  S 20TH  ST 
CONTRACT  TOTAL 


JTL  GROUP,  INC. -BILLINGS 

PLANT  MIX  OVERLAY, SEAL  & COVER 

COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL  & COVER 

BLGS  COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL  & COVER 

0.000  km  $ 1,414,721  $ 1,292,187  $ 895,408 


06/07/02  F.P.M.  SLOE,  DAVID  A. 

07/15/02  PHONE  NO:  657-0269 

11/30/02*** 


69% 


39% 


SFCS  342-1(1)0 
BATTLEFIELD  ROAD 


JTL  GROUP,  INC. 

PLANT  MIX  OVERLAY , SSEAL  & COVE  R 
1.100  km  $ 145,005  $ 185,755 


HIGHWAY 
$ 178,389 


06/07/02  F.P.M.  SLOE,  DAVID  A. 

07/11/02  PHONE  NO:  657-0269 

08/23/02  100%  23% 


HH  14-4 (16)130 
RYEGATE  - EAST 


(OBS) TREASURE  STATE 

CONST . 

07/18/02 

F.P.M.  JAY  MUHLBEIER 

SHOULDER  WIDEN, PMS  OVERLAY, 

, SEA 

L & COVER 

/ / 

PHONE  NO:  323-3699 

0.000  mi 

$ 

1,733,378  $ 1,709,134 

$ 17,091 

11/30/02*** 

1% 

SMP  1499(03) 
BILLINGS  DISTRICT 

CRUSH  & ST  CRUSH  & STOCKPILE 

MONTGOMERY 

CONSTRUCTION 

0.000  km 

$ 

82,500  $ 

83,000  $ 

0 

08/02/02 

/ / 

11/01/02*** 


F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 

0%  11/01/02 
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MODIF. 
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NH  57-3 (38)81 

MAIN  STREET  - LEWISTOWN 

COLD 

MILLING, PLANT  MIX 

CENTURY  COMPANIES,  INC. 

OVERLAY  , SEAL, SIDEWALK  & CURB  IMPROVEM 

08/09/02 
/ / 

F.P.M.  TILZEY,  RONALD 

PHONE  NO:  538-1320 

SFCU  7111(3) 

MAIN  ST  SOUTH  - LEWISTOWN 
STPP  43-1(23)0 
MAIN  ST  NORTH  - LEWISTOWN 
CONTRACT  TOTAL 


COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL, SIDEWALK  6 CURB  IMPOVEME 

COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL, SIDEWALK  & CURB  IMPROVEM 
0.000  )<m  $ 1,027,189  $ 966,215  $ 


10/18/02* 


9, 662 


13% 


STPHS  532-1(4)12 

SLOPE  FLATTENING -NORTH  OF  LAUR  SLOPE  FLATTENING -NORTH  OF  LAUR  EL 

0.840  km  $ 121,638 


J & S CONSTRUCTION  INC. 
$ 118,008  $ 


09/06/02  F.P.M.  BERGEN,  PERRY 

/ / PHONE  NO:  657-0259 

11/30/02***  0% 


0% 


BR  308-1  (23) 0 

ROCK  CREEK- RED  LODGE 


TAMIETTI  CONST.  CO.,  INC. 

PRESTRESSED  CONCRETE  BEAM  BRID  GE, GRADING, AGGREGATE, PLANT  MIX 
0.000  km  $ 1,090,505  $ 998,351  $ 


09/06/02  F.P.M.  NELSON,  ROD 

/ / PHONE  NO:  657-0264 

10/25/02***  0% 


STPU  1020(15) 

MONTANA  AVE  OVERPASS-BILLINGS 


STRUCTURE  REHABILITAION 
0.000  km 


SCOTT  LONG  CONSTRUCTION,  INC. 
640,269  $ 547,393  $ 


09/06/02  F.P.M.  NELSON,  ROD 

/ / PHONE  NO:  657-0264 

10/18/02***  0% 


0% 


BR  9014 (22) 
MCDONALD  CR. 


SW  OF  GRASS  RAN  BOX  CULVERT  & APPROACHES 
0.000  mi 


WICKENS  CONSTRUCTION,  INC. 
238,775  $ 222,735  $ 


09/06/02  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO:  538-1320 

10/25/02***  0% 


BILLINGS  DISTRICT  TOTALS 


$114,945,580  $109,283,946  $110,277,478 


90% 


TOTALS  FOR  ALL  PROJECTS: 


$517,945,720  $498,147,659  $422,344,194 


80% 
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PROJECT 

NUMBER 

^'ELENA,  MONTANA  59620 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  7-1(70)0 

LOST  TRAIL  PASS  REST  AREA 


JOHN 

BIELBY  CONSTRUCTION 

APPR 

06/15/99 

F.P.M.  BENEDIK,  TOM 

REST  AREA  STRUCTURES 

& PARKING 

01/28/02 

07/19/99 

PHONE  NO : 

0.000  )cm 

$ 1,095,659 

$ 940,332  $ 986,779 

10/30/01 

100% 

118% 

NH-STPE  7-2(25)78  F 
LOLO- SOUTH 


GR.AGG  Sc  PL  MIX  BIT  SURF,  S 

JTL  GROUP,  INC.-  MISSOULA 
& C , SIGN,  CONCRETE  BEAM  BRIDGE 

APPR 

08/22/01 

11/16/99 

02/14/00 

F.P.M.  CYR,  MARK 

PHONE  NO:  523-5863 

8.995  mi 

$ 7,551,043  $ 7,022,657  $ 6,956,879 

07/17/01 

100% 

100% 

CM-BR  8107(12) 

CLARK  FORK  - MISSOULA 


BODELL 

CONSTRUCTION 

COMPANY 

PEND 

02/08/00 

F.P.M.  HEMBREE,  TAMI 

GR,AGG  &,PL  MIX  BIT  SURF,  SEAL 

Sc  COVER,  BRIDGE 

REPLACEMENT 

10/22/02 

04/11/00 

PHONE  NO;  523-5856 

0.539  )Lm  $ 

5,510,210  $ 

7,017,632 

$ 7,383,096 

10/15/02*** 

98% 

104% 

STPS  503-1 (6)4 
FOYS  CANYON  ROAD 


SCHELLINGER  CONST  CO., INC. 

APPR 

10/24/00 

F.P.M.  HAM,  DANIEL 

GRADE,  AGG.  , SURF. 

, PLANT  MIX  SUR  F.,SEAL  & COVER 

01/17/02 

11/06/00 

PHONE  NO;  295-4049 

3.612  km 

$ 1,979,457  $ 1,904,198  $ 2,266,715 

07/18/02 

100% 

STPP  6-1(86)99 
DIXON  - WEST 


GRADE,  AGG. SURF.  PLANT  MIX  SURF. 
15.750  Icm  $ 


SCHELLINGER  CONST  CO., INC. 

,SEAL  & COVER 

5,881,894  $ 6,027,749  $ 6,637,161 


PEND 

08/30/02 


11/06/00 

11/28/00 

07/29/02 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

100%  90% 


NH  1-1(47)57  F 
PLEASANT  VALLEY 


GRADING,  GRAVEL,  PLANT 

MIX  BITUM 

JTL  GROUP, INC. -DBA  A-1  PAVING 
SURF,  BRIDGE  REV  .,  SEAL  Sc  COVER 

PEND 

08/23/02 

03/09/01 

03/26/01 

F.P.M.  ROBERTS,  JAMES 
PHONE  NO:  751-2041 

8 . 100  km 

$ 

5,749,412  $ 5,343,464  $ 6,386,952 

08/27/02 

100% 

95% 

BH  269-1(22)21 

BITTERROOT  RIVER-NW  STEVENSVIL  WIDEN  BRIDGE, GRADE, GRAVEL,  PL  M 

0.452  l<m  $ 


FRONTIER -WEST,  L.L.C. 

IX  SURF,  SEAL  & COVER , APPROACHE 
1,878,203  $ 1,674,456  $ 1,689,665 


PEND 

10/10/02 


03/29/01 

05/01/01 

10/15/02*** 


F.P.M.  HEMBREE,  TAMI 
PHONE  NO:  523-5856 
98% 


100% 


IM-STPHS  90-1(144)5 
MEDIAN  RAIL  - MINERAL  COUNTY 


ALPINE  CONSTRUCTION,  INC. (OBS) 


CONCRETE  MEDIAN  RAIL  & DRAINAG 
19.000  )cm  $ 


E 

4,483,642 


$ 3,185,412 


$ 3,165,513 


03/29/01 

05/14/01 

11/09/01 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

100%  84% 


NH-BH-STPHS 

1-2(103)137 

TAMIETTI 

CONST.  CO 

. , INC. 

PEND 

05/11/01 

BRIDGE  DECK 

- COLUMBIA  FALLS 

BRIDGE  DECK, HANDRAIL 

REPAIR, SE 

ISMIC  RETROFIT 

Sc  GRADE,  PL 

MIX 

08/23/02 

06/21/01 

0.179  km 

$ 

1,076,460  $ 

855,651 

$ 874,658 

06/27/02 

F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

100%  80% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 


DATE: 11/13/02 

***  MISSOULA  DISTRICT  *** 

PAGE  NO : 2 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  1-2(86)180  FRONTIER-WEST,  L.L.C. 

MIDDLE  FORK  FLATHEAD  RIVER-SE  CONST. OF  WELDED  PLT  GIRDEER  BR  IDGE, GR, GRVL, PL . MIX  SURF.& 

0.570  km  $ 3,765,960  $ 3,786,455  $ 3,593,433 


07/13/01  F.P.M.  KALBERG,  J.  GARY 

09/10/01  PHONE  NO:  751-2040 

06/30/03***  95%  84% 


NH  41(24)  D.H.  BLATTNER  & SONS,  INC. 

CAMP  CREEK  RESTORATION  GR, GRVL,  PL. MIX  SURF,  SEAL  & COV  ER,  PRESTRESSED  CONCRETE  BRIDGE 

NH  7-1(58)9  F 

SULA  N&S  WETLAND  MITIGATION,  STREAM  PROT  ECTION 

CONTRACT  TOTAL  11.821  mi  $ 12,382,249  $ 10,723,011  $ 11,691,588 


07/13/01  F.P.M.  BENEDIK,  TOM 

08/15/01  PHONE  NO: 

06/06/04*** 


98% 


89% 


SMP  3199(02)  MT  MAT’LS,  INC.(DBA)LS  JENSEN 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

57.250  mi  $ 508,406  $ 538,850  $ 568,265 


07/13/01 

07/18/01 

06/06/02 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

100%  11/01/01 


IM  90-3(79)173  JIM  GILMAN  EXCAVATING  INC. 

GARRISON-BECK  HILL  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

IM  90-3 (80) 180 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 
IM  90-3(83)163 

GOLD  CREEK-EAST  & WEST  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

CONTRACT  TOTAL  41.224  km  $ 12,435,994  $ 11,751,484  $ 6,814,948 


12/13/01  F.P.M.  CYR,  MARK 

03/08/02  PHONE  NO:  523-5863 

09/06/03*** 


58% 


57% 


STPP  56-1(3)0 
BULL  LAKE  - SOUTH 


JTL  GROUP,  INC. -DBA  A-1 
WIDENING,  PULVERIZING,  PL  MIX  OV  ERLAY,  SIGNING  & BRIDGE  REPAIR 
0.000  km  $ 4,721,656  $ 4,754,719  $ 


PAVING 

3,109,310 


02/20/02  F.P.M.  HAM,  DANIEL 

04/01/02  PHONE  NO:  295-4049 

11/15/02***  65%  98% 


STPX  45(29) 

DIXON  WETLAND  MITIGATION  WETLAND  MITIGATION 

0.000  km 


GOOSE  BAY 

EQUIPMENT, 

INC. 

02/28/02 

04/03/02 

F.P.M.  JOHNSON,  ROBERT  L. 

PHONE  NO:  523-5864 

295,397  $ 

182,102  $ 

222,995 

12/29/02*** 

98%  06/01/02 

IM  90-2(102)106 
MISSOULA  - BONNER 


CRACK  AND  SEAT,  PLANT  MIX  SURFA 
0.000  km  $ 


JTL  GROUP,  INC.-  MISSOULA 
CING  OVERLAY,  SEAL  AND  COVER 
2,973,320  $ 2,326,681  $ 2,186,202 


03/25/02 

05/22/02 

10/22/02 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

100%  99% 


STPS  257-1(4)0 
SUPERIOR  - SOUTHEAST 


PLANT  MIX  OVERLAY,  SEAL  AND  COV 
0.050  km  $ 


MT  MAT'LS,  INC.(DBA)LS 
ER, SLOPE  FLATTENING  AND 

786,396  $ 728,693  $ 


JENSEN 

669,591 


03/25/02 

05/20/02 

10/15/02*** 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

92%  98% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 

DATE:  11/13/02  ***  MISSOULA  DISTRICT  ***  PAGE  NO:  3 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  7-1(95)47 

SIGNAL  UPGRADE  - HAMILTON 
NH  7-1(96)67 

SIGNAL  - NW  OF  STEVENSVILLE 
CONTRACT  TOTAL 


MONTANA  LINES,  INC 

SIGNAL  UPGRADE,  SIGNING  t PAVEM  ENT  MARKING 


SIGNAL  UPGRADE,  SIGNING  & 
0.000  )c[n 


PAVEM  ENT  MARKING 
$ 95,889 


$ 


85, 871 


77,297 


04/11/02  F.P.M.  BENEDIK,  TOM 

08/14/02  PHONE  NO: 

12/29/02*** 


90% 


63% 


NH  24-1(55)16 
POTOMAC-EAST 
SFCS  271-2(2)18 
HELMVILLE-EAST  t WEST 
SFCS  348-1(4)0 
PHILIPSBURG-WEST 
SFCP  19-1(26  )27 
GEORGETOWN  LAKE -NORTH 
CONTRACT  TOTAL 


MT  MAT'LS,  INC.(DBA)LS  JENSEN 

PLANT  MIX  OVERLAY  AND  SEAL  & C OVER 

LEVELING,  PLANT  MIX  OVERLAY,  SEA  L & COVER 

LEVELING,  PLANT  MIX  OVERLAY,  SEA  L & COVER 

COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  & COVER 
30.671  km  $ 3,281,528  $ 2,797,999  $ 2,103,827 


04/11/02  F.P.M.  JOHNSON,  ROBERT  L. 

06/24/02  PHONE  NO:  523-5864 

12/29/02*** 


75% 


89% 


BH  52-2(27)50 

SPRING  CR  - E OF  KALISPELL 


BRIDGE  DECK  REHABILITATION 
0.000  km 


EDWARD  T COPPS  CONST. 
$ 215,865  $ 307,216  $ 


04/11/02 

06/11/02 

288,440  12/29/02* 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

94%  86% 


NH  5-2(117)61 

POLSON  - NORTH 

STPP  33-1(32)0 

CALIFORNIA  STREET  - LIBBY 

STPP  33-1(33)10 

LIBBY  - DAM  N.  & S. 

STPP  36-1(20)16 
HOT  SPRINGS  N.  & S. 

STPS  424-1(6)0 

KALISPELL  - NORTH 

SFCS  548-1(7)0 

WEST  RESERVE  DR.-  KALISPELL 

STPP  52-1(24)3 

5 KM  E.  OF  POLSON -EAST 

CONTRACT  TOTAL 


JTL  GROUP,  INC.  - KALISPELL 

PLANT  MIX  OVERLAY, SEAL  & COVER 
SEAL  & COVER 
SEAL  & COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 
PLANT  MIX  OVERLAY,  SEAL  £=  COVER 
SEAL  Sc  COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 

79.950  km  $ 1,960,300  $ 1,687,791  $ 1,280,421 


05/14/02  F.P.M.  HANCOCK,  DALE 

07/10/02  PHONE  NO:  751-2043 

12/29/02*** 


73% 


115% 


SFCP  6-1(93)69  RIVERSIDE  CONTRACTING,  INC. 

WEEKSVILLE  - EAST  PLANT  MIX  OVERLAY,  LEVELING,  SEA  L & COVER 

STPP  6-1(96)51 

THOMPSON  FALLS  - EAST  SEAL  & COVER 


05/14/02  F.P.M.  ROBERTS,  JAMES 

05/31/02  PHONE  NO:  751-2041 

12/29/02*** 


*•*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 11/13/02 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 
***  MISSOULA  DISTRICT  *** 

PAGE  NO : 4 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  6-1(97)91 

PERMA  - EAST  & WEST 

SFCS  559-1(1)0 

JCT  US  93  - EAST 

CONTRACT  TOTAL 

PLANT  MIX  OVERLAY, SEAL  & COVER 

SEAL  & COVER 

36.300  km  $ 942,391  $ 978,960 

$ 880,166 

90% 

97% 

BH  24-1(52)6 

BLACKFOOT  RIVER-6  KM  E OF  BONN  BRIDGE  REHABILITATION 

0.000  km 


TAMIETTI  CONST.  CO.,  INC. 


691,276 


768,552  $ 672,143 


05/14/02  F.P.M.  HEMBREE,  TAMI 

06/10/02  PHONE  NO:  523-5856 

12/29/02***  87%  77% 


NH  5-3  (78)125  MONTANA  LINES,  INC 

SIGNAL-US93/MT40-WHITEFISH  UPGRADE  TRAFFIC  SIGNALS,  LIGHTI  NG,ADA  CURBS,  SIDEWALKS  & PAVE 

0.000  km  $ 91,381  $ 87,392  $ 94,706 


06/07/02 

09/30/02 

10/25/02 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

100%  11% 


NH  7-1(97)45 
US  93  - HAMILTON 
NH  93-1(15)0 
LOLO  PASS  - EAST 
SFCS  203-1(10)0 
STEVENSVILLE  - NORTH 
SFCX  81024 (3) 
SKALKAHO  ROAD 
CONTRACT  TOTAL 


BLAHNIK  CONSTRUCTION,  INC. 

MILLING, PMS  OVERLAY, SEAL  & COV  ER 
LEVEL, PMS  OVERLAY, SEAL  & COVER 
CRACK  SEALING,  SEAL  £.  COVER 
LEVELING, PMS  OVERLAY, SEAL  & CO  VER 

0.000  km  $ 2,925,210  $ 3,367,790  $ 1,424,509 


06/07/02  F.P.M.  JOHNSON,  ROBERT  L. 

07/29/02  PHONE  NO:  523-5864 

12/29/02*** 


42% 


62% 


BR  9045(30) 

LITTLE  BITTERROOT  RIVER  - EAST 

0 


BRIDGE  REPLACEMENT  & GRAVEL  A 
000  mi  $ 


FRONTIER-WEST,  L.L.C. 
PROACHES 

330,514  $ 399,379  $ 


07/18/02 

08/27/02 

321,110  07/04/03* 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

80%  49% 


SMP  1599(03) 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSH  & STOCKPILE 

0.000  mi 


LHC,  INC. 


$ 392,700  $ 299,230  $ 284,351 


07/18/02 

08/23/02 

10/11/02 


F.P.M.  HANCOCK,  DALE 
PHONE  NO:  751-2043 

100%  10/01/02 


SMP  2099(03) 

MISSOULA  AND  BUTTE  DISTRICTS  - 

CRUSH  Cl  stockpiles 

BLAHNIK 

CONSTRUCTION, 

0.000  mi 

$ 

405,203  $ 

499,917  ! 

07/18/02 

08/20/02 

12/29/02*** 


F.P.M.  BENEDIK,  TOM 
PHONE  NO : 

98% 


10/01/02 


SMP  3299(03)  HERB  RICHARDS  CONSTRUCTION  CO. 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSH  & STOCKPILE 

0.000  mi  $ 296,700  $ 268,370  $ 167,233 


07/18/02 

08/21/02 

12/29/02*** 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

62%  10/01/02 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 

DATE:ll/13/02  ***  MISSOULA  DISTRICT  ***  PAGE  NO;  5 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODI F . 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SMP  4599(03) 

LHC,  INC. 

07/18/02 

F.P.M.  HANCOCK,  DALE 

MISSOULA  DISTRICT  - 

CRUSH 

AND  CRUSH  & STOCKPILE 

08/26/02 

PHONE  NO:  751-2043 

0.000  l<m 

$ 

348,464  $ 279,475 

$ 

281,033 

10/09/02 

100% 

10/01/02 

NH  5-3 (82) 113 

RIVERSIDE  CONTRACTING, 

INC. 

08/09/02 

F.P.M.  MITCHELL,  JAMES  D. 

NORTH  MAIN  - KALISPELL 

PLANT  MIX  OVERLAY,  SEAL 

& 

CX)VER 

,SIDWALK  & CURB  IMPROVEMENTS 

/ / 

PHONE  NO:  751-2046 

NH  5-3 (83)127 

12/29/02*** 

US93  - WHITEFISH 

PLANT  MIX  OVERLAY, SEAL 

& 

CXIVER 

, SIDEWALK  & CURB  IMPROVEMENTS 

CONTRACT  TOTAL 

0 . 000  1cm 

$ 

1,137,398  $ 1,290,518 

$ 

12,908 

1% 

33% 

SFCP  1-2(119)129 

JTL  GROUP,  INC.  - 

KALISPELL 

09/26/02 

F.P.M.  MITCHELL,  JAMES  D. 

GLACIER  AIRPORT  - NORTH 

LEVELING, PMS, OVERLAY  & 

SEAL  & 

COVER 

/ / 

PHONE  NO;  751-2046 

7.356  km 

$ 

1,465,780  $ 1,058,278 

$ 

0 

07/11/03*** 

0% 

0% 

IM  90-1(138)5 

BODELL  CONSTRUCTION  COMPANY 

09/26/02 

F.P.M.  JOHNSON,  ROBERT  L. 

DENA  MORA  REST  AREA 

REST  AREAS,  SIT  IMPROVEMENTS , LA 

NDSCAPING  & RELATED  WORK 

/ / 

PHONE  NO:  523-5864 

0.000  mi 

$ 

3,533,077  $ 2,940,415 

$ 

0 

06/18/04*** 

0% 

0% 

SMP  3199(03) 

TREASURE  STATE  CONSTRUCTION 

09/26/02 

F.P.M.  SULLIVAN,  SHEILA 

MISSOULA  DISTRICT  - 

CRUSH 

& ST  STOCKPILE 

/ / 

PHONE  NO:  523-5877 

0.000  mi 

$ 

194,063  $ 243,825 

$ 

0 

11/01/02*** 

0% 

04/01/03 

MISSOULA  DISTRICT  TOTALS 


$ 91,383,095  $ 86,124,522  $ 73,594,449 


81% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT 

DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPS  278-1(13)30 
CARROLL  HILL  - EAST  & WEST 


GR,GRAL,PL  MIX  SURFACING 
7.837  mi 


M K WEEDEN  CONSTRUCTION,  INC.  APPR 

03/06/01 

3,161,119  $ 2,832,172  $ 2,900,194 


05/04/99 

05/24/99 

09/27/01 


F.P.M.  HARRIS,  DEAN 
PHONE  NO:  494-9643 

100%  90% 


STPP  13-1(33)36 
CAMERON  - NORTH  & SOUTH 


A.M. 

WELLES,  INC. 

APPR 

10/07/99 

F.P.M.  LIEBEL, DUANE 

GRADE, GRAVEL, PLANT  MIX  SURFACE 

03/06/01 

11/15/99 

PHONE  NO:  684-5609 

18.300  )cm  $ 

5,735,355 

$ 5,713,401 

$ 6,003,311 

11/28/01 

100% 

98% 

BR  13-2(2)83 
JEFFERSON  RIVER 


20.4KM  SW  OF  GR,AGG  & PL. MIX  SURF, PRESTRESS 
0.600  )cm  $ 


MORGEN  & OSWOOD  CONST. 
ED  CONCRETE  BEAM  BRIDGE 
2,712,516  $ 1,848,513  $ 


CO. , INC 


1,890,280 


PEND 

09/27/02 


11/16/99 

12/21/99 

10/12/01 


F.P.M.  COLLINGHOOD,  MATT 
PHONE  NO:  585-0453 

100%  115% 


STPP  29-4 (22)89 
PARK  & GALENA -BUTTE 


COLD  MILLING,  PLANT  MIX  SURFACI 
1.176  )cm  $ 


JIM  GILMAN  EXCAVATING 
NG,SEAL  & COVER  & SIGNALS 
799,375  $ 708,178  $ 


INC. 

819,789 


APPR 

03/06/01 


12/09/99 

03/21/00 

07/12/02 


F.P.M.  ARVISH,MIKE 
PHONE  NO:  563-7261 
100% 


102% 


STPS  399-1(3)0 
WHITETAIL  ROAD 


JTL  GROUP,  INC. -BELGRADE 

GR. ,AGG. , BIT. SURF, PRESTRESSED  BEAM  BRIDGE  WIDENING 
16.315  l<m  $ 3,003,413  $ 2,693,265  $ 2,919,690 


PEND 

09/19/02 


03/16/00 

04/03/00 

05/10/02 


F.P.M.  CLARY, DAN 
PHONE  NO:  225-4295 
100% 


94% 


IM  90-5(55)249 

BLAHNIK  CONSTRUCTION,  INC. 

APPR 

04/11/00 

WHITEHALL  - CARDWELL 

IM  90-5(54)257 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

03/06/01 

APPR 

05/16/00 

09/14/01 

CARDWELL  - EAST 

STPP  13-1(32)75 

PLANT  MIX 

OVERLAY,  SEAL 

& 

COVER 

09/17/01 

APPR 

HARRISON  - SAPPINGTON  JCT. 

CONTRACT  TOTAL 

PLANT  MIX 

36.120  )cm 

OVERLAY, SEAL 

& 

COVER 

$ 6,698,864  $ 7,084,784  $ 7,348,012 

03/06/01 

F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 


100% 


98% 


BR  9016(19) 

GALLATIN  RIVER-GALLATIN  GATEWA  2 PRESTRESSED  CONC.BEAM  BRIDGE 

0.949  mi  $ 


COP  CONSTRUCTION  CO. 
S, PLANT  MIX  BITUM.APP,SEAL  & 
1,183,619  $ 1,138,408  $ 


1,112, 197 


PEND 

10/22/02 


08/31/00 

01/19/01 

08/01/02 


F.P.M.  MCCORMICK,  THOMAS 
PHONE  NO:  586-5074 

100%  86% 


STPHS-STPS-STPU  25(27) 
ONE  MILE  EAST  OF  HELENA 


S K CONSTRUCTION,  INC. 

PEND 

11/06/00 

F.P.M.  CARLSON,  JACK 

GRADE,  AGG.  SURF,  PLANT  MIX  SURF. 

,SEAL  & COVER, & CONC.SLAB 

09/24/02 

03/26/01 

PHONE  NO:  457-0526 

2.795  )cm  $ 

2,061,164  $ 1,749,409  $ 2,219,131 

10/15/02*** 

98% 

104% 

***  ESTIMATED  COMPLETION  DATE 


,*Tr  , ^ 


y-auBitfe  iiwteWi*T«**S, 

W v'  'V*-  '^'S"  ' ■■?■»<»»«  « 

fS.'H’Sa'  S’SWJf  f ; 


ryjc-; 


: ' imuQ- 
-^■,-^  -rr^AMA 


0..'. ..  , ■ .<i  , ‘ 4 


_ , 'T'-^"  — ^--w, 


<«rai«ss^  *i»  i^  ■*.  J 


■ ‘i^'- 


RisJ  M£>«? 


,^— — 9C^S'0«-aF  >ittf  ^5^11 

A rrtswi  • '> 

. '*■■  na 

4 •«^ 

t*<s5S-rt  ittJ' 


s»J  W>f.O 


no  uss  wtrias  - 'mtiiM 


i.H5"i.^a  4.^>'  ,':;r-K'fUCO 

: ,iW  i^VX  ( 


suwa-iWEJWw  a 

, ...in 


w:-.-? 


•n-  .'>30 

■M^’  :.re,s* 


7 


va 


-M':  ■■ 

J!V.'  ,,  ,».••  , '‘.U.'-.IS’-’O  Xt.ifi  "E(^^.'' 


tj*£tae)3!'a«  >*«■  I® 

■ 40^S<W(*W(fc'  ; ■■  M 


. ‘ssaai  ■ -VW 


QfltMl,  .xpB'sraiir,, 


a?  ... 

. '1“;  i ■■■■'■.  .4 


. 4.-  .^ 


V'  A -• 

4 I . .. 


.n® 

; ..  t -n.rAJMii-fiSVl'*  .^'' 


i- 


'iys>«E''ca’S!^-a«sa'3arer||3  -.^ 


;.!'in  iKit.  ‘ iMir 


,«3esk;sBS  «o'  rswa  Wi'  . % 


K*m  »oiT?UiMro  * •" 


1 wT^r: 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  9016(30) 

ROCKY  CREEK  BRIDGE  - 

3 KM  EAST  CONST  OF 

PRESTRESSED  TRI-DECK 

HALL  CONSTRUCTION  SERVICES 

BEAM  BR, GRADING  & GRAVELING 

APPR 

10/26/01 

11/27/00 

03/26/01 

F.P.M.  GRAVAGE, DANIEL 

PHONE  NO:  222-8110 

0.340  km 

$ 

353,061  $ 315,450  $ 291,603 

04/04/02 

100% 

92% 

IM  15-2(68)130 

JIM 

GILMAN  EXCAVATING 

INC. 

11/27/00 

F.P.M.  HARRIS,  DEAN 

BUTTE -ELK  PARK 

COLD  MILLING, PAVEMENT 

PULVERIZ 

ATION, PLANT 

MIX  SURFACING 

12/03/00 

PHONE  NO:  494  9643 

IM  15-2 (72)121 
NISSLER-BUTTE 

PLANT  MIX  OVERLAY,  SEAL 

& COVER 

09/30/02*** 

CONTRACT  TOTAL 

24.010  km 

$ 

8,037,938 

$ 8,527,271  $ 

11,869,072 

97% 

77% 

IM  15-4 (86) 190 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/27/00 

F.P.M.  CARLSON, JACK 

HELENA -NORTH  t SOUTH 

COLD  MILL,  PLANT  MIX 

OVERLAY, SE 

AL  & COVER, BRIDGE  REHAB 

02/27/02 

03/26/01 

PHONE  NO:  457-0526 

9.444  km 

$ 

3,194,950  $ 2,833,761  $ 

2,888,068 

12/29/02*** 

98% 

120% 

IM  90-5(57)264 

MARONICK  CONST.  LLC 

APPR 

01/31/01 

F.P.M.  CLARY, DAN 

MILLIGAN  CANYON 

SEAL 

& 

COVER 

10/26/01 

04/03/01 

PHONE  NO:  225-4295 

IM  15-3(57)163 

APPR 

11/05/01 

BOULDER  HILL 

SEAL 

& 

COVER 

10/26/01 

STPP  69-1(16)1 

APPR 

WHITEHALL  - EAST 

AND  NORTH 

SEAL 

& 

COVER 

10/26/01 

STPP  55-3(10) 12 

APPR 

LEGION  AVE.  WEST 

- WHITEHALL 

SEAL 

& 

COVER 

10/26/01 

STPP  69-1(15)0 

APPR 

LEGION  AVE.  EAST 

- WHITEHALL 

SEAL 

& 

COVER 

10/26/01 

CONTRACT  TOTAL 

72.494  km 

$ 1,699,926 

$ 1,588,107  $ 

1, 515,861 

100% 

113% 

BR  9029(18) 
MADISON  RIVER  - 

58  KM  SO  OF  EN  RELOCATE 

SLETTEN  CONSTRUCTION  CO 

THRU-TRUSS , CONCRETE  D ECK  & ABUTMENT,  AGG  SURF  APPROA 

01/31/01 

06/19/01 

F.P.M.  LIEBEL, DUANE 

PHONE  NO:  684-5609 

0.095  km 

$ 542,443  $ 562,010  $ 528,484 

05/30/02 

100% 

95% 

IM  90-5(58)274 

THREE  FORKS  - WEST 

CRACK  SEAL,  PL  MIX 
6.795  km 

SURF  OVERLAY 

$ 

JIM  GILMAN  EXCAVATING 
,SEAL  & COVER,  BRIDGE  REHAB 
4,639,919  $ 3,798,195  $ 

INC. 

3,535,658 

03/09/01 

04/16/01 

08/26/02 

F.P.M.  HELD,  TERRY 

PHONE  NO:  683-4434 

100% 

117% 

STPS  278-1(17)43 

JACKSON  - WISCOM 

PLANT  MIX  OVEERLAY 

28.600  km 

& SEAL  & CO 

$ 

BLAHNIK  CONSTRUCTION, 

VER 

1,318,294  $ 1,266,324  $ 

INC. 

1,298,979 

PEND 

10/10/02 

05/11/01 

08/27/01 

09/04/02 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

100% 

115% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 


DATE: 11/13/02 

***  BUTTE  DISTRICT  *** 

PAGE  NO : 8 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  15-4(85)193  F MARONICK  CONST.  LLC 

CEDAR  STREET  INTERCHANGE-HELEN  GRADE,  AGG  SURF,  PL. MIX  SURF.,SE  AL  & COVER,  SIGN,  LIGHT,  STEEL 

2.688  km  $ 3,648,604  $ 3,153,678  $ 3,179,866 


PEND 

10/30/02 


05/11/01  F.P.M.  FELLOWS, TIM 
06/26/01  PHONE  NO:  495-1506 
06/30/03***  98% 


107% 


BR  9034(4) 

SHIELDS  RIVER  BRIDGE 


SLETTEN  CONSTRUCTION  CO 

S.E.  OF  CONST  OF  REINFORCED  CAST  IN  PL  ACE  CONC  SLAB  BR,APP  & GRVL 

0.213  km  $ 348,838  $ 348,225  $ 335,741 


PEND 

10/22/02 


06/01/01 

07/17/01 

12/20/01 


F.P.M.  FELLOWS, TIM 
PHONE  NO:  495-1506 
100% 


83% 


IM  0002(500) 

BUTTE  AREA  SEISMIC  RETROFIT 

BR 

DECK  REHAB 

St  SEISMIC  RETRO, 

SLETTEN  CONSTRUCTION  CO 

BR  GIRDER  REPAIR,  BR  APPR  MODIF 

APPR 

01/28/02 

06/01/01 

07/16/01 

0.308 

km 

$ 

1,390,173  $ 1,237,273  $ 1,399,085 

05/03/02 

F.P.M.  JOHNSON, RICKIE 
PHONE  NO:  494-9635 

100%  96% 


STPP  29-1(31)50 

SILVER  STAR  - NORTH  St  SOUTH 


M A DEATLEY  CONSTRUCTION 


GRADING, GRAVEL  S.  PLANT  MIX  SUR 
6 . 965  km  $ 


FACING 

6,494,756 


$ 6,513,198  $ 7,366,018 


PEND 

09/23/02 


08/10/01 

09/17/01 

06/30/04*** 


F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 

98%  78% 


STPP  29-1(37)43 
TWIN  BRIDGES  - NORTH 


JIM 

GILMAN  EXCAVATING  INC. 

PEND 

09/07/01 

F.P.M.  LIEBEL, DUANE 

GRADING, GRAVEL,  PLANT  MIX 

SURFA 

CING 

09/27/02 

10/24/01  _ 

PHONE  NO:  684-5609 

9 . 936  km 

$ 

4,689,089 

$ 4,293,493  $ 4,452,959 

06/30/04*** 

98% 

STPU  5807(8) 

NORTH  MAIN  STREET-HELENA 
BR  8-2(47)43 
LYNDALE  OVER  PASS -HE  LENA 
CONTRACT  TOTAL 


GR,GRAVL,PL  MIX  SURF,  PED  UNDPS 

MARONICK  CXJNST.  LLC 
, PRSTR  CONC  BEAM  STR, WATER, 

10/11/01 

11/12/01 

F.P.M.  FELLOWS, TIM 

PHONE  NO:  495-1506 

GRADE, GRAVEL, PLANT  MIX  SURF, PE 
1.706  mi  $ 

D UNDERPASS, WATER, SEWER, SIGNAL 

6,374,477  $ 5,843,595  $ 4,811,733 

APPR 

04/11/02 

09/30/03*** 

82% 

HDP-IR  9113 (OOl)F 

N 19TH  INTERCHANGE  LANDSCAPE  LANDSCAPING 

0.000  km 


A.M.  WELLES,  INC. 

$ 41,960  $ 37,540  $ 28,138 


12/13/01 

05/13/02 

10/16/02 


F.P.M.  MCCXIRMICK,  THOMAS 
PHONE  NO:  586-5074 

100%  50% 


BR  422-1(5)2 

SLETTEN  CONSTRUCTION  CO 

PEND 

IRR  CANAL-EAST  OF 
BR  422-1(4)0 

SILVER 

STAR 

NEW  BOX  CULVERT, GRADING, GRAVEL 

SURFACING 

10/25/02 

PEND 

JEFFERSON  RIVER  - 

CONTRACT  TOTAL 

SILVER 

STAR 

CONCRETE  PRESTR. GIRDER  BRIDGE, 

0 . 6 8 0 km  $ 

GRD  GRAVEL  SURFACING,  PL  MIX 

1,209,338  $ 1,132,245  $ 1,140,442 

10/31/02 

02/20/02  F.P.M.  JOHNSON, RICKIE 

04/01/02  PHONE  NO:  494-9635 

11/15/02*** 


98% 


96% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT 

DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP 

84-4 (9)22 

RIVERSIDE  CONTRACTING,  INC. 

02/20/02 

F.P.M.  MCCORMICK,  THOMAS 

FOUR 

CORNERS  - WEST 

GRADING, GRAVEL  SURFACING . PLANT 
0 . 000  km  $ 

MIX  BITUMINOUS  SURFACING 

6,977,346  $ 6,597,490  $ 5,735,710 

03/13/02 

08/29/03*** 

PHONE  NO:  586 -5074 

87%  59% 

STPP-STPS-STPX-NH  0002(619) 

ARROW  STRIPING  AND 

MFG.  , 

INC. 

PEND 

02/20/02 

F.P.M.  LIEBEL, DUANE 

2002 -D2 -DURABLE  PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

10/24/02 

07/16/02 

PHONE  NO:  684-5609 

0.000  km 

$ 

233,942  $ 209,040 

$ 

250,692 

08/02/02 

100%  08/31/02 

IM  90-6(100)318 

RIVERSIDE  CONTRACTING,  INC. 

02/20/02 

F.P.M.  STARCEVICH  JOHN  R. 

BOZEMAN  - HILL 

SEAL 

& 

COVER 

05/13/02 

PHONE  NO:  287-3868 

NH  50-1(19)70 

09/10/02 

GALLATIN  GATEWAY  N&S 

SEAL 

Sc 

COVER 

STPP  13-1(39)49 

ENNIS  - MCALLISTER 

SEAL 

& 

COVER 

IM  90-6(99)279 

THREE  FORKS  - MANHATTAN 

SEAL 

Sc 

COVER 

STPP  50-2 (47) 82 

FOUR  CORNERS  - BOZEMAN 

SEAL 

& 

COVER 

CONTRACT  TOTAL 

58.830  km 

$ 1,541,881 

$ 1,309,071 

$ 1,229,379 

100%  32% 

SFCS  280-1(15)5 
WARREN  SCHOOL  - 

EAST 

PLANT  MIX  BIT  SURF  OVERLAY  & S 
11.655  km  $ 

HELENA  SAND  & GRAVEL  INC 

EAL  & COVER 

686,935  $ 587,246  $ 585,917 

PEND 

10/09/02 

03/25/02 

04/30/02 

09/05/02 

F.P.M.  CLARY, DAN 

PHONE  NO:  225-4295 

100% 

72% 

IM  15-3 (60) 158 
BASIN-  BOULDER 
NH  8-4(36)57 
WINSTON  N&S 

CONTRACT  TOTAL 

SEAL  AND  COVER 

SEAL  AND  COVER 

19.660  km  $ 

JIM  GILMAN  EXCAVATING  INC. 

385,901  $ 293,309  $ 263,154 

PEND 

09/17/02 

PEND 

08/30/02 

03/25/02 

06/24/02 

09/10/02 

F.P.M.  CLARY, DAN 

PHONE  NO:  225-4295 

100% 

83% 

IM  15-1(91)17 
LIMA  - RED  ROCK 

COLDMILLING, PLANT  MIX  OVERLAY, 
33.500  km  $ 

J T L GROUP,  INC.  - HIGHWAY 

SEAL  & COVER 

6,057,867  $ 5,165,344  $ 1,941,271 

04/11/02 

08/30/02 

12/29/02*** 

F.P.M.  HELD,  TERRY 
PHONE  NO:  683-4434 

38% 

92% 

BR  9022(22) 
BOULDER  RIVER-6 

KM  EAST  OF 

BAS  47  METER  PRESTRESSED  BEAM  STRU 

0.303  km  $ 

FRONTIER-WEST,  L.L.C. 

CTURE  WITH  PLANT  MIX  APPROAACH 

569,599  $ 567,376  $ 491,180 

04/11/02 

05/24/02 

12/29/02*** 

F.P.M.  CLARY, DAN 

PHONE  NO:  225-4295 

87% 

74% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  90-4 (46)206 

RIVERSIDE  CONTRACTING,  INC. 

05/14/02 

F.P.M.  ARVISH,MIKE 

OPPORTUNITY  - NISSLER 

SEAL  & COVER 

06/11/02 

PHONE  NO:  563  7261 

STPP  19-1(30)1 

12/29/02*** 

JCT  1-90  - ANACONDA 

COLD  MILLING,  PLANT  MIX  OVERLAY 

,SEAL  & COVER,  SLOPE  FLAT  Sc 

CONTRACT  TOTAL 

18.300  km 

$ 

6,657,193  $ 5,981,697  $ 2,061,554 

34% 

69% 

STPP  49-1(18)2 

RIVERSIDE  CONTRACTING,  INC. 

PEND 

05/14/02 

F.P.M.  HELD,  TERRY 

DILLON-NORTH 

SEAL  & COVER 

10/02/02 

08/05/02 

PHONE  NO:  683-4434 

STPP  89-1(10)1 

PEND 

10/02/02 

ATLANTIC  STREET-DILLON 

SEAL  & COVER 

10/17/02 

CONTRACT  TOTAL 

13.326  km 

$ 

235,406  $ 256,564  $ 240,978 

100% 

93% 

NH  12-1(7)9 

RIVERSIDE  CONTRACTING,  INC. 

05/14/02 

F.P.M.  COLLINGWOOD, 

MATT 

US  20/US  191  INTERSECTION-WEST  PLANT  MIX  OVERLAY,  SEAL  & 

COVER 

07/08/02 

PHONE  NO:  585-0453 

NH  12-1(12)9 

12/29/02*** 

US  20 -WEST  YELLOWSTONE 

SEAL  Sc  COVER 

NH  12-1(11)0 

TARGHEE-WEST  YELLOWSTONE 

GRADING, GRAVEL, PORT  CEMENT  CON 

C PAVE,  SIGNALS  Sc  INTERSECTION 

CONTRACT  TOTAL 

14.913  km 

$ 

1,137,324  $ 1,373,104  $ 1,073,427 

78% 

60% 

SFCS  278-1(18)0 

RIVERSIDE  CONTRACTING,  INC. 

05/14/02 

F.P.M.  HELD,  TERRY 

JACKSON  INTERCHANGE-WEST 

SEAL  & COVER 

08/05/02 

PHONE  NO:  683-4434 

SFCS  222-1(4)0 

10/03/02 

DILLON- JACKSON  INTERCHANGE 

SEAL  Sc  COVER 

SFCX  01312(1) 

PEND 

JACKSON  INTERCHANGE-SOUTH 

SEAL  Sc  COVER 

10/21/02 

SFCX  01282(1) 

PEND 

BARRETTS  FRONTAGE  ROAD 

SEAL  Sc  COVER 

10/21/02 

CONTRACT  TOTAL 

68.713  km 

$ 

540,475  $ 521,831  $ 477,640 

100% 

78% 

NH  8-4 (39) 58 

S K CONSTRUCTION,  INC. 

06/07/02 

F.P.M.  CARLSON, JACK 

US-287  PASSING  LANES  - BAUM  RO  GRADING, GRAVEL,  PLANT  MIX 

SURFA 

CING,SEAL  & COVER 

07/15/02 

PHONE  NO:  457-0526 

NH  8-4 (40)68 

05/30/03*** 

US  287  PASSING  LANES  - NORTH 

O GRADING, GRAVEL,  PLANT  MIX 

SURFA 

CING,SEAL  Sc  COVER 

CONTRACT  TOTAL 

0.000  km 

$ 

3,800,652  $ 3,788,162  $ 1,528,494 

40% 

59% 

STPP  14-2 (22)43 

RIVERSIDE  CONTRACTING,  INC. 

06/07/02 

F.P.M.  CARLSON, JACK 

WHITE  SULPHUR  SPRINGS  - EAST 

SEAL  Sc  COVER 

07/25/02 

PHONE  NO:  457-0526 

STPP  59-1(23)7 

11/15/02*** 

CLYDE  PARK  - NORTH  AND  SOUTH  PLANT  MIX  BITUMINOUS  OVERLAY,  S EAL  6 COVER 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  14-2(21)24 

MEAGHER  COUNTY  LINE  - EAST 

STPP  59-1(22)25 

NORTH  OF  WILSALL  - NORTH 

SFCS  360-1(2)9 

FORT  LOGAN  ROAD 

CONTRACT  TOTAL 


SEAL  & COVER 

PLANT  MIX  BITUMINOUS 

SEAL  & COVER 
98.290  km 


SURFACING  .SEAL  & COVER 

$ 3,052,343  $ 


3,346,379  $ 2,665,351 


80% 


50% 


CM  0299(12) 

SYCAMORE/ PENNSYLVANIA -ANACONDA 

SFCS  569-1(2)0 

JCT  MT-1  - SOUTH 

SFCS  273-1(8)0 

ANACONDA  - GALEN 

CONTRACT  TOTAL 


MILLING, PMS  OVERLAY, SEAL  & COV  ER 
LEVEL, PMS  OVERLAY, SEAL  & COVER 
SEAL  & COVER 

30.687  km  $ 


JIM  GILMAN  EXCAVATING  INC. 


605,031  $ 681,758  $ 396,024 


06/07/02  F.P.M.  ARVISH,MIKE 
07/12/02  PHONE  NO:  563-7261 
12/29/02*** 


58% 


53% 


SFCS  249-1(5)0 
ENNIS-SOUTH 


RIVERSIDE 

CONTRACTING, 

INC. 

06/07/02 

F.P.M.  HELD,  TERRY 

PLANT  MIX  OVERLAY,  SEAL  & 

COVER 

08/23/02 

PHONE  NO:  683-4434 

4.670  mi 

$ 

206,559  $ 

285,120  $ 

195,229 

12/29/02*** 

68% 

SMP  1699(03) 

BUTTE  DISTRICT  - CRUSH  AND  STO  CRUSH  & STOCKPILE 

0.000  mi 


JTL  GROUP,  INC. -BELGRADE 
390,712  $ 389,425  $ 118,861 


07/18/02  F.P.M.  COLLINGWOOD,  MATT 
02^  PHONE  NO:  585-0453 
^11/01/02***  31%  11/01/02 


SMP  2599(03) 

BUTTE  DISTRICT  - CRUSH  AND  STO  CRUSH  & STOCKPILE 

0.000  km 


HELENA  SAND  & GRAVEL  INC 

07/18/02 

F.P.M.  CLARY, DAN 

09/17/02 

PHONE  NO:  225-4295 

179,438  $ 153,719  $ 160,816 

09/26/02 

100% 

10/01/02 

NH  8-2(60)43 

LAST  CHANCE  GULCH  TO  PROSPECT 


HELENA 

COLD  MILLING,  RESURFACING,  PAVEM  ENT  MARKING 
0.000  km  $ 563,325  $ 


SAND  t GRAVEL  INC 
532,279  $ 


71,675 


08/09/02 

09/23/02 

05/23/03*** 


F.P.M.  FELLOWS, TIM 
PHONE  NO:  495-1506 
13% 


40% 


STPHS  0002(617)  UNITED  RENTALS  HWY  TECH  INC 

1998 -D2/D3 -SIGNING-ELECTRICAL  1998 -D2/D3 -SIGNING-ELECTRICAL  .SIGNING  & ELECTRICAL 

0.000  km  $ 37,293  $ 41,511  $ 24,605 


08/09/02  F.P.M.  CLARY, DAN 

PHONE  NO:  225-4295 
11/08/02***  59% 


63% 


NH  11-1(37)31 
TURNBAY  - EMIGRANT 


RIVERSIDE  CONTRACTING, 

GRADING, PLANT  MIX  BITUMINOUS  SURFACING, SEAL  & COVER 
0.910  km  $ 1,114,683  $ 1,199,336  $ 


INC. 

15,721 


09/06/02  F.P.M.  COLLINGWOOD,  MATT 

10/16/02  PHONE  NO:  585-0453 

12/29/02***  1%  8% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 

DATE:ll/13/02  ***  BUTTE  DISTRICT  ***  PAGE  NO:  12 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  29-1(39)42 

JIM 

GILMAN  EXCAVATING  INC. 

09/06/02 

F.P.M.  LIEBEL, DUANE 

MAIN  STREET-TWIN  BRIDGES 

MILLING, PLANT  MIX  BITUMINOUS  0 

VERLAY,SEAL  & COVER,  SIDEWALKS 

/ / 

PHONE  NO:  684-5609 

1.635  )<m 

$ 

496,271 

$ 479,150 

$ 4,791 

12/29/02*** 

1% 

0% 

STPP  69-1(17)38 

HELENA  SAND  & GRAVEL  INC 

09/06/02 

F.P.M.  CLARY, DAN 

MAIN  STREET  - BOULDER 

PRESTRESSED  CONCRETE  GIRDER  ST 

RUCTURE,  GRADING,  GRAVEL  & PLANT 

10/15/02 

PHONE  NO:  225-4295 

BR  69-1(18)37 

08/29/03*** 

BOULDER  RIVER- S OF  BOULDER 

GRADING, GRAVEL  & PLANT 

MIX 

BIT 

UMINOUS  SURFACING, STORM  DRAIN, 

CX)NTRACT  TOTAL 

0.054  )cm 

$ 

4,515,735 

$ 4,003,627 

$ 76,022 

2% 

14% 

STPHS  90-6(96)317 

OMO 

CONSTRUCTION  INC 

09/06/02 

F.P.M.  COLLINGWOOD, 

MATT 

MEDIAN  RAIL  - BOZEMAN  PASS 

CONCRETE  MEDIAN  RAIL 

/ / 

PHONE  NO:  585-0453 

0.000  )cm 

$ 

111,824 

$ 81,132 

$ 811 

12/29/02*** 

1% 

47% 

STPP  84-2(4)12 

JIM 

GILMAN  EXCAVATING  INC. 

09/26/02 

F.P.M.  STARCEVICH  JOHN  R. 

MADISON  RIVER  - EAST 

GRADING, GRAVEL  & PLANT 

MIX 

BIT 

UMINOUS  SURFACING 

/ / 

PHONE  NO:  287-3868 

0.000  mi 

$ 

9,627,840 

$ 8,685,411 

$ 0 

09/03/04*** 

0% 

0% 

BUTTE  DISTRICT  TOTALS 

$119,064,762 

$111,747,580 

$ 89,463,612 

75% 

•**  ESTIMATED  COMPLETION  DATE 
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DATE: 11/13/02 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 
***  GREAT  FALLS  DISTRICT  *** 

PAGE  NO:  13 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

WICKENS  CONSTRUCTION,  INC. 

GRADING, GRAVEL,  PLANT  MIX  SURFA  CING,SEAL  & COVER,  2 STRUCTURES 


NH  3-1(12)0  F 

VAUGHN- SUN  RIVER  (EAST  SECTION 
NH  3-1(13)2  F 

VAUGHN-SUN  RIVER  (WEST  SECTION  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,  SEAL  & COVER 
CONTRACT  TOTAL  12.189  )cm  $ 12,371,554  $ 11,306,051 


APPR 

02/21/02 

APPR 

02/21/02 


$ 11,562,788 


08/31/00  F.P.M.  VOSEN,  ROBERT 

11/14/00  PHONE  NO;  454-5921 

09/30/02*** 


98% 


100% 


BR  9007(32) 

SUN  RIVER  - MANCHESTER 


GRADING,  PLANT  MIX  APPROACHES  & 
0.314  )cm  $ 


TAMIETTI  CONST.  CO. 
CONT. STEEL  GIDER  BRIDGE 
1,252,045  $ 1,062,068 


INC. 

$ 1,006,419 


08/31/00 

F.P.M.  ROBERT  VOSEN 

11/30/00 

PHONE  NO;  455-8323 

07/24/02 

100% 

105% 

NH  0002(379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3(43)209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO  APPR 

BRIDGE  WATER  MAIN  RECON, GRADE,  GRAVEL,  PLANT  MIX  BITUMINOUS  08/13/01 

GRADING,  SEEDING  AND  FENCING 

0.500  Icm  $ 1,964,581  $ 2,159,610  $ 2,038,390 


11/27/00  F.P.M.  BECKEDAHL  MARK 

02/20/01  PHONE  NO:  873-8624 

10/15/02*** 


94% 


97% 


IM  15-8(55)389 
SUNBURST  - SWEETGRASS 


MILL, FILL, EXC, HOT  RECYCLE  PL  M 
13.700  )cm  $ 


JTL  GROUP,  INC. -DBA  A-1  PAVING 
IX  BITUM  SURF, SEAL  & COVER 
5,682,958  $ 5,243,251  $ 5,188,595 


03/09/01 

04/10/01 

09/11/02 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 

100%  96% 


NH  10-3(10)89 
BOX  ELDER -HAVRE 


BLAHNIK 

CONSTRUCTION, 

INC. 

05/11/01 

F.P.M.  BERG,  GARY 

PLANT  MIX 

SURFACING  & SEAL  & C OVER 

07/19/01 

PHONE  NO:  265-6821 

35.742  1cm 

$ 2,326,601  $ 

2,252,775  $ 

2, 124,383 

07/31/02 

100% 

102% 

IM  15-8(54)398 
SWEETGRASS  REST  AREA 


NEW  REST  AREA  & LANDSCAPING 
0.000  Icm  $ 


SWANK  ENTERPRISES 
1,509,202  $ 1,952,930 


$ 1,939,626 


05/11/01 

06/22/01 

08/09/02 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 

100%  91% 


IM-STPS-NH-STPP  0002(583)  HIGHWAY  SPECIALTIES,  INC.  APPR  05/24/01 

2001 -D3 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS  01/28/02  08/16/01 

34.600  mi  $ 572,596  $ 548,017  $ 582,629  10/18/01 


F.P.M.  KLETTE,  MIKE 
PHONE  NO:  278-7078 

100%  09/14/01 


PLH-STPU  5221(3) 

GIANT  SPRINGS  ROAD-GREAT  FALLS 

GRADE, AGG 

& PL  MIX  BITUM  SURF, 

UNITED  MAT'LS  OF  GREAT 

SEAL  t COVER  & PED  UNDERPASS 

FALLS 

0.980  Icm 

$ 

758,075  $ 818,784  $ 

776,506 

08/10/01 

09/19/01 

07/26/02 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 

100%  97% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 
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PROJECT  NUMBER 

PRIME  CXINTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CX)NT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CXINTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  15-6(34)301 
POWER  - NORTH  & SOUTH 


MT  MAT'LS,  INC. (DBA) LS  JENSEN  PEND  08/10/01 

MILL,  FILL,  PMS  OVERLAY  & SEAL  & COVER  OF  MAINLINE  & HOT  09/17/02  10/04/01 

12.476  )cm  $ 3,544,167  $ 3,399,300  $ 3,646,335  10/25/02 


F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  107% 


BR  444-1(4)4  SLETTEN  CX)NSTRUCTION  CO  PEND 

WILLOW  CREEK -NORTHEAST  OF  BLAC  PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES  10/09/02 

BR  444-1(5)4 

CUT  BANK  CREEK-NORTHEAST  OF  BL  PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 
CONTRACT  TOTAL  0.890  )tm  $ 1,551,062  $ 1,672,569  $ 1,638,243 


09/07/01  F.P.M.  BECKEDAHL  MARK 

10/22/01  PHONE  NO:  873-8624 

10/15/02*** 


98% 


95% 


NH  1-5(5)308  F 
LOTHAIR  - EAST 


GRADING, GRAVEL,  PLANT  MIX  BIT.S 
21.569  )cm  $ 


SCHELLINGER  CONST  CXI.,  INC. 
URFACE,SEAL  & COVER 

8,518,696  $ 9,073,543  $ 7,702,699 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  85%  72% 


IM  15-5(100)291 
VAUGHN-NORTH 


SCHELLINGER  CONST  CO.,  INC. 

GRADE,  AGG  SURF,  COLD  MILL,  PL  MI  X BIT  SURF,  SEAL  & COVER,  REHAB 
16.211  Itm  $ 12,118,035  $ 11,612,453  $ 8,026,295 


10/11/01  F.P.M.  AAFEDT,  RANDY 

11/06/01  PHONE  NO:  454-5920 

12/29/02***  69%  48% 


NH-RAD-MT  98(01) 

MALMSTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB .,  PORT  CMNT  CXINC 

0.233  )cm  $ 


UNITED  MAT'LS  OF  GREAT  FALLS 
PAVE,STRM  DRN,  WATER  MAIN,  SIGN 
909,244  $ 881,874  $ 826,399 


11/21/01  F.P.M.  AAFEDT,  RANDY 

03/11/02  PHONE  NO:  454-5920 

12/29/02***  94%  94% 


IM  0002(501) 

COP 

CONSTRUCTION  CO 

DIST  3 - BRIDGE  DECK  IMPVT 

BRIDGE  DECK  REHABILITATION 
0.783  1cm  $ 

2,676,901 

$ 2,147,208 

11/21/01  F.P.M.  VOSEN,  ROBERT 

04/03/02  PHONE  NO:  454-5921 

06/30/04***  83%  93% 


IM  15-4 (95)240 

DEARBORN  REST  AREA-PHASE  1 


NELSON ' S 

CONSTRUCTION 

PEND 

11/21/01 

F.P.M.  VOSEN,  ROBERT 

REST  AREA -PHASE 

1, WATER  WELL  D RILLING  & WATER 

SYSTEM 

10/02/02 

02/19/02 

PHONE  NO:  454-5921 

0.000  km 

$ 214,628  $ 

144,422  $ 

179,341 

05/30/02 

100% 

13% 

IM  15-6(32)322 

BRADY -N&S  (SOUTHBOUND  ONLY) 


J T L GROUP,  INC. 

- HIGHWAY 

PEND 

03/25/02 

F.P.M.  WOODHOUSE,  HAROLD 

COLD  MILLING,  PLANT  MIX  OVERLAY 

AND  GUARDRAIL 

09/17/02 

05/10/02 

PHONE  NO:  738-4505 

16.900  km  $ 

2,612,828  $ 1,927,583 

$ 1,964,463 

12/29/02*** 

98%  ! 

STPS-NH-STPX-U-P-IM  0002(620) 

2002 -D3 -DURABLE  PAVE.  MARK.  EPOXY  PAVEMENT  MARKINGS 

0.000  )cni 


UNITED  RENTALS  HWY  TECH  INC 
$ 1,107,905  $ 766,230  $ 714,561 


03/25/02 

04/24/02 

07/24/02 


F.P.M.  KLETTE,  MIKE 
PHONE  NO:  278-7078 

100%  06/30/02 


***  ESTIMATED  CXIMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 

DATE:ll/13/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  15 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  15-5(99)277  NORTHERN  LINE  LAYERS,  INC. 

GORE  HILL  INTERCHANGE  - GREAT  GRADING,  GRAVEL,  PLANT  MIX,  DRAIN  AGE,  GUARDRAIL  & SIGNING 

0.000  km  $ 1,153,215  $ 1,138,297  $ 832,153 


04/11/02  F.P.M.  VOSEN,  ROBERT 

06/05/02  PHONE  NO;  454-5921 

10/15/02***  73%  102% 


SFCS  432-1(4)10 

CENTURY  COMPANIES, 

INC. 

04/11/02 

17KM  WEST  OF  BIG  SANDY-WEST 

PLANT  MIX 

LEVELING 

AND 

OVERLAY 

WITH  SEAL 

& COVER 

06/04/02 

STPS  534-1(4)23 

PEND 

10/15/02 

CONRAD -WEST 

PLANT  MIX 

LEVELING 

AND 

OVERLAY 

WITH  SEAL 

& COVER 

10/09/02 

CONTRACT  TOTAL 

16.993  km 

$ 

830,093 

$ 907,774 

$ 

885,734 

F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 


100% 


95% 


BR  234-1(9)11 
BEAVER  CREEK  - 


17.1  KM  SOUTH  0 BR  REPL  WITH  CAST  IN  PLACE  CON 
0.018  km  $ 


TAMIETTI  CONST.  CO.,  INC. 

CRETE  SLAB  BR  AND  APP, INC  DETO 

493,378  $ 696,138  $ 580,215 


04/11/02 

06/25/02 

10/15/02*** 


F.P.M.  BERG,  GARY 
PHONE  NO:  265-6821 
83% 


84% 


STPS  213-1(11)7  SCHELLINGER  CONST  CO., INC. 

JUNCTION  SECONDARY  214-NORTHWE  PLANT  MIX  LEVELING,  OVERLAY  AND  SEAL  & COVER 

3.901  km  $ 1,236,685  $ 1,263,321  $ 1,253,658 


04/11/02  F.P.M.  BECKEDAHL  MARK 

05/02/02  PHONE  NO:  873-8624 

07/12/02  100%  62% 


STPP  44-1(11)0 
VALIER  - WEST 


GRADE, GRAVEL, PLANT  MIX  BIT.  SU 
0.000  km  $ 


WICKENS  CONSTRUCTION, 
RFACING,2  PRESTRESSED  CONC 
9,146,530  $ 8,088,006  $ 


INC. 

3, 145, 169 


05/14/02  F.P.M.  KLETTE,  MIKE 

07/16/02  PHONE  NO;  278-7078 

10/24/03***  39%  37% 


BR  9008(19) 

SHONKIN  CR-5  KM  SE  OF  PORT  BEN  COMPOSITE  STEEL  & CONCREE  GIRD 

0.002  km  $ 


SLETTEN  CONSTRUCTION  CO 
ER  BRIDGE  & GRAVEL  APPROACHES 
245,906  $ 236,402  $ 


223,776 


05/14/02  F.P.M.  VOSEN,  ROBERT 

06/18/02  PHONE  NO:  454-5921 

12/29/02***  95%  76% 


SFCS  358-1(4)0 
VALIER -NORTHWEST 
SFCS  220-1(5)0 
CHOTEAU-NORTH 
CONTRACT  TOTAL 


JTL 

GROUP,  INC.  - KALISPELL 

05/14/02 

F.P.M.  KLETTE,  MIKE 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

07/11/02 

12/29/02*** 

PHONE  NO:  278-7078 

PLANT  MIX 

OVERLAY , LEVELING , SEA 

L & COVER 

34.500  km 

$ 

1,476,530 

$ 1,644,418  $ 1,420,962 

86% 

115% 

STPS  464-1(8)22  SYNERGY  BUILDERS,  INC. 

DRY  FORK  - MILK  RIVER  LIVING  SNOW,  SNOW,  FARM,  FENCE  & GAURDRAIL  REPLACEMENT 

STPHS  58-1(22)0 

SIGNING  - NORTHWEST  OF  BROWNIN  SIGNING  UPGRADE 

CONTRACT  TOTAL  0.000  mi  $ 226,206  $ 238,369  $ 46,199 


06/07/02  F.P.M.  BECKEDAHL  MARK 

08/29/02  PHONE  NO:  873-8624 

12/29/02*** 


19% 


58% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 

DATE:ll/13/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  16 


PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

SMP  0799(03) 

KONITZ 

CONTRACTING, 

INC. 

07/18/02 

F.P.M.  AAFEDT,  RANDY 

GREAT  FALLS  DISTRICT  - 

CRUSH  A CRUSH  & STOCKPILE 

09/06/02 

PHONE  NO:  454-5920 

0.000  )cm 

$ 516,999  $ 

452,642 

$ 229,518 

11/01/02*** 

51% 

11/01/02 

BH  9025(33) 

SLETTEN 

CONSTRUCTION  CO 

08/09/02 

F.P.M.  AAFEDT,  RANDY 

DEARBORN  RIVER  - 

20  KM  SOUTH  0 REHABILITION  OF  A 

STEEL  TRUSS 

BRIDGE 

/ / 

PHONE  NO:  454-5920 

0 . 075  )tm 

$ 

1,016,045  $ 

1,061,094  $ 

0 

09/05/03*** 

0% 

0% 

STPS-BR  234-1(7)9 

14  KM  SOUTH  OF  HAVRE  - SOUTH 

GRADING,  GRAVEL,  PLANT  MIX 
0.000  1cm 

SURF, 

$ 

RIVERSIDE  CONTRACTING,  INC. 

SEAL  & COVER  & CAST  IN  PLACE 

5,653,397  $ 5,690,494  $ 368,002 

08/09/02  F.P.M.  BERG,  GARY 

09/11/02  PHONE  NO:  265-6821 

05/28/04***  6% 

14% 

SFCN  10-2(27)52 

LOMA  - BOX  ELDER 

PLANT  MIX  OVERLAY, LEVELING, SEA 
59.000  km  $ 

PRINCE,  INC 

L St  COVER 

4,519,540  $ 4,355,420  $ 

0 

09/26/02  F.P.M.  BERG,  GARY 

/ / PHONE  NO:  265-6821 

11/24/02***  0% 

0% 

SFCN  1-4  (27)271 

SHELBY -WEST 

PLANT  MIX  OVERLAY, SEAL  & 
11.389  km 

COVER 

$ 

RIVERSIDE  CONTRACTING,  INC. 

772,207  $ 812,426  $ 

0 

09/26/02  F.P.M.  BECKEDAHL  MARK 

/ / PHONE  NO:  873-8624 

11/24/02***  0% 

0% 

SFCI  15-4(98)196 

HELENA  - NORTH 

SFCI  15-4(97)200 

NORTH  OF  HELENA  - NORTH 

CONTRACT  TOTAL 

SEAL  St  COVER 

SEAL  & COVER 

35.075  mi 

$ 

JIM  GILMAN  EXCAVATING  INC. 

881,249  $ 782,370  $ 

0 

09/26/02  F.P.M.  CARLSON,  JACK 

/ / PHONE  NO:  457-0526 

11/24/02*** 

0% 

0% 

SMP  1899(03) 

GREAT  FALLS  DISTRICT 

- CRUSH  A STOCKPILE 

0.000  km 

$ 

TREASURE  STATE  CONSTRUCTION 

487,193  $ 491,198  $ 

0 

09/26/02  F.P.M.  BECKEDAHL  MARK 

/ / PHONE  NO:  873-8624 

10/01/03***  0%  10/01/03 

SFCI  15-4(96)218 

WOLF  CREEK  - NORTH  St 

SOUTH  MILL, FILL, SEAL  & COVER 

17.486  km 

$ 

JIM  GILMAN  EXCAVATING  INC. 

1,979,293  $ 1,829,876  $ 

0 

09/26/02  F.P.M.  CARLSON,  JACK 

/ / PHONE  NO:  457-0526 

11/24/02***  0% 

0% 

STPU  5201(11) 

6TH  ST. NW- CENTRAL  TO 

NW  BYPASS  GRADING, GRAVEL, PCCP  STORM 

0.000  mi 

DRAI 

$ 

UNITED  MAT'LS  OF  GREAT  FALLS 

N St  WATERMAIN 

3,056,743  $ 2,624,935  S 

0 

09/26/02  F.P.M.  VOSEN,  ROBERT 

11/12/02  PHONE  NO:  454-5921 

07/15/03***  0% 

07/15/03 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

GREAT  FALLS  DISTRICT  TOTALS 


$ 93,382,284  $ 89,281,846  $ 60,682,802 


67% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 

DATE:  11/13/02  ***  GLENDIVE  DISTRICT  ***  PAGE  NO:  18 


PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

. DEPT.  FIELD 

PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  2-1(28)6 

MILES  CITY  - EAST 

GRADING, AGG. SURF.  , PLANT  MIX 
10.800  km 

AMERICAN  CONTRACTING, 
BI  T.SURF.&  SEAL  & COVER 
$ 6,210,231  $ 5,653,388  $ 

INC. 

6,235, 534 

PEND 

08/22/02 

04/13/99 

06/14/99 

06/21/01 

F.P.M.  BARTH, 
PHONE  NO:  233 

100% 

TIM 

-3628 

101% 

STPP  22-2(15)30 

PLENTYWOOD  - WEST 

GRADING,  GRAVEL,  PLANT 
17.613  km 

MIX  BITUM 

$ 

S K CONSTRUCTION,  INC. 

SURF  & PRESTRESSED  BEAM  BRIDG 

7,245,674  $ 6,171,379  $ 7,260,106 

PEND 

09/23/02 

07/06/00 

07/19/00 

10/18/02 

F.P.M.  ARTHUR,  RONALD  ' 

PHONE  NO:  787-5701 

100% 

r. 

101% 

NH  37-2 (16)42  F 

LAME  DEER -EAST 

GRADE , AGG . CTB , PLANT 
11.190  km 

MIX  SURF,S 
$ 

RIVERSIDE  CONTRACTING,  INC. 

EAL  t COVER, & WETLAND 

8,910,576  $ 9,038,202  $ 9,230,236 

APPR 

04/24/02 

11/06/00 

12/12/00 

08/18/03*** 

F.P.M.  MARTIN,  DOUGLAS 

PHONE  NO:  748-3175 

98% 

104% 

NH  37-2(17)49  F 

11  KM  EAST  OF  LAME  DEER  - 

EAST  GRADE  AGG  SURF.,  CTB, 

8.925  km 

RIVERSIDE  CONTRACTING,  INC. 

PLANT  MIX  SURF., SEAL  & COVER 

$ 8,308,921  $ 8,831,903  $ 8,978,550 

APPR 

05/01/02 

11/06/00 

12/12/00 

08/21/03*** 

F.P.M.  MARTIN,  DOUGLAS 

PHONE  NO:  748-3175 

98% 

104% 

NH  23-2(18)64  F 

OLIVE  N & S 

GRADING, GRAVEL, PLANT 
19.100  km 

MIX  SURFA 

$ 

E.H.  OFTEDAL  AND  SONS,  INC. 

CING  Sc  PRESTRESSED  CONC.BEAM 

9,371,165  $ 10,642,287  $ 10,251,858 

PEND 

09/23/02 

11/27/00 

03/12/01 

06/30/04*** 

F.P.M.  SWANSON,  ROBERT 

PHONE  NO:  436-2704 

96% 

E. 

100% 

NH  99-1(4)29 

PRINCE, 

INC 

PEND 

11/27/00 

F.P.M.  PISK,  RANDAL 

LORING  - NORTH  & SOUTH 

LEVELING, COLD  MILLING, PLANT  MI 

X OVERLAY, SEAL 

& COVER, SIGN 

10/03/02 

05/24/01 

PHONE  NO:  228-9478 

39.980  km  $ 

2,180,496  $ 

1,935,631  $ 

1,963,313 

08/16/02 

100% 

83% 

NH  23-2(20)56  F 

E.H. 

OFTEDAL  AND  SONS,  INC. 

APPR 

12/19/00 

F.P.M.  SWANSON,  ROBERT 

E. 

COALWOOD  - SOUTH 

GRADING, GRAVEL, PL  MIX 

SURF, SEA 

L & COVER 

04/24/02 

02/13/01 

PHONE  NO:  436-2704 

13.249  km 

$ 

7,520,509 

$ 7,095,158  $ 7,231,495 

09/30/03*** 

98% 

100% 

IM  94-3 (54)116 

PRINCE,  INC 

APPR 

01/31/01 

F.P.M.  MIKE  BUTZLAFF 

HATHAWAY -EAST  & WEST(WB) 

MILL, FILL, PLANT  MIX  OVERLAY, SE 

AL  Sc  COVER 

05/30/02 

06/07/01 

PHONE  NO:  653-1577 

20.502  km  $ 

3,457,200  $ 3,100,000 

$ 3,270,819 

07/17/02 

100% 

111% 

NH  23-1(19)48  F 

E.H.  OFTEDAL  AND  SONS, 

INC. 

03/29/01 

F.P.M.  RUDE,  DWAYNE 

COALWOOD -NORTH 

GRADING, GRAVEL,  PLANT  MIX 

SURFA 

CING,  SEAL  Sc  COVER 

08/28/01 

PHONE  NO:  233-3612 

13.294  km 

$ 

6,017,266  $ 6,485,034  $ 

5,587,736 

09/30/03*** 

86% 

100% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 11/13/02 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 
***  GLENDIVE  DISTRICT  *** 

PAGE  NO:  19 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  23-1(26)0 

JCT  MT  59  & US  12  EAST 

CM  8005(2) 

BRIDGE  STREET  - MILES  CITY 

CONTRACT  TOTAL 

PLANT  MIX 

PLANT  MIX 

1.299  )<m 

BIT. OVERLAY, SEAL  & C 

BIT. OVERLAY, SEAL  & C 

$ 

CENTURY  COMPANIES,  INC. 

OVER 

OVER 

649,989  $ 794,861  $ 1,015,827 

APPR 

01/17/02 

PEND 

01/11/02 

05/11/01 

06/11/01 

07/15/02 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

138% 

NH  23-3(10) 130 

ALZADA-EAST  & WEST 

WIDENING,  CEMENT  TREATED  PULV  B 
15.298  )<m  $ 

RIVERSIDE  CONTRACTING,  INC. 

ASE,PL  MIX  OVERLAY  & SEAL  & CO 

5,040,955  $ 4,929,743  $ 4,924,747 

06/01/01 

07/10/01 

11/01/02 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

125% 

STPP  31-1(13)0 

GLASGOW  - NORTH 

PLANT  MIX 

27.260  mi 

OVERLAY, LEVELING, SEA 

$ 

RIVERSIDE  CONTRACTING,  INC. 

L & COVER 

1,639,613  $ 1,593,197  $ 1,606,026 

07/13/01 

09/11/01 

10/02/02 

F.P.M.  PISK,  RANDAL 
PHONE  NO:  228-9478 

100% 

93% 

STPP  2-1(33)46 

CUSTER/FALLON  CO  LINE  - E & 

PRINCE,  INC 

W COLD  MILLING, PLANT  MIX  & SEAL  & COVER 

20.814  km  $ 2,925,888  $ 3,222,322 

$ 3,085,316 

08/10/01 

09/26/01 

10/16/02 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

100% 

87% 

NH  1-9(37)541 

GLASGOW  EAST  & WEST 

CENTURY  COMPANIES, 

PLANT  MIX  BITUMINOUS  OVERLAY, P CCP,MILL  & LEVELING 

5.267  km  $ 2,903,857  $ 2,718,447 

INC. 

$ 2,987,559 

PEND 

09/13/02 

08/10/01 

09/12/01 

11/01/02 

F.P.M.  PISK,  RANDAL 
PHONE  NO:  228-9478 

100% 

73% 

STPS  438-1(10)29 

46  KM  NORTH  OF  NASHUA -NORTH 
STPS  438-1(15)21 

34  KM  NORTH  OF  NASHUA -NORTH 

CONTRACT  TOTAL 

J T L GROUP,  INC. 

GRADING, GRAVEL,  PLANT  MIX  SURFA  CING  & SEAL  & COVER 

LEVELING, PMS  OVERLAY, SEAL  & CO  VER 

11.922  km  $ 2,439,686  $ 2,980,507 

- HIGHWAY 

$ 3,142,847 

PEND 

10/09/02 

08/10/01 

09/26/01 

08/06/02 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

100% 

83% 

NH-STPS-STPP  0002(584) 

2001-D4-DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY 

PAVEMENT 

HIGHWAY  SPECIALTIES,  INC. 

MARKING  MATERIAL 

PEND 

09/23/02 

08/10/01 

08/12/02 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

19.640  km 

$ 

117,177  $ 115,683  $ 107,840 

08/20/02 

100% 

93% 

NH-STPS-BR  6(10) 

DEBCON, 

INC 

APPR 

08/10/01 

F.P.M.  BARTH,  TIM 

WATERSHED  16  - WETLAND  MITIGAT  COSTRUCTION  OF  A 

58 -METER  DIKE 

EMBANKMENT  & CREATION  OF  A 

02/21/02 

10/05/01 

PHONE  NO:  233-3628 

0 . 000  km 

$ 

85,903  $ 

64,986  $ 

67,275 

11/06/01 

100% 

17% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

CM  1405(1) 

COUNTY  ROAD  350-SIDNEY 

PLANT  MIX  BITUMINOUS  OVERLAYS 
1.260  )cm  $ 

FRANZ  CONSTRUCTION,  INC 

SEAL  & COVER 

102,743  $ 122,620  $ 94,434 

PEND 

10/21/02 

08/10/01 

05/21/02 

06/10/02 

F.P.M.  SLASKA,  JIM 
PHONE  NO:  377-5296 

100% 

67% 

BR  9053(27) 

MILK  RIVER  - N OF  TAMPICO 

CONST  OF  CONTINUOUS  STEEL  BEAM 
0.449  km  $ 

SLETTEN  CONSTRUCTION  CO 

STRUCTURE  WITH  GRAVELED  APPRO 

1,884,743  $ 1,236,837  $ 1,231,731 

PEND 

10/31/02 

09/07/01 

10/18/01 

09/30/02*** 

F.P.M.  GREUFE,  LARRY 

PHONE  NO:  653-1574 

99% 

70% 

PLH-STPS  323-1(13)62 

ALZADA  - NORTH 

GRADING  Sc  GRAVEL  SURFACING 
16.100  km  $ 

WICKENS 

4,080,875  $ 

CONSTRUCTION,  INC. 

4,178,086  $ 4,091,782 

10/11/01 

11/05/01 

11/04/02 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

70% 

IM  94-6(47)231 

RIVERSIDE  CONTRACTING,  INC. 

PEND 

11/21/01 

F.P.M.  SLASKA,  JIM 

WIBAUX-EAST  AND  WEST 

MILLING,  FILLING,  PL  MIX  OVERLAY 
19.818  km  $ 

Sc  CULVERT  REPLACEMENT 

4,963,749  $ 4,678,083  $ 4,719,791 

10/03/02 

04/09/02 

10/08/02 

PHONE  NO:  377-5296 

100% 

85% 

STPP-NH-STPS-IM-STPX 

0002 (621) 

UNITED 

RENTALS  HWY 

TECH 

INC 

PEND 

03/25/02 

F.P.M.  ARTHUR,  RONALD  T. 

2002-D4-DURABLE  PAVE. 

, MARK. 

EPOXY  PAVEMENT  MARKINGS 

10/31/02 

06/15/02 

PHONE  NO:  787-5701 

0.000  km 

$ 

628,410  $ 

536,689 

$ 

487,864 

10/02/02 

100%  107% 

NH  1-7(32)429 

RIVERSIDE  CONTRACTING,  INC. 

PEND 

04/11/02 

F.P.M.  MIKE  BUTZLAFF 

FORT  BELKNAP  - EAST 

PLANT  MIX 

OVERLAY,  LEVELING,  SEA 

L & COVER 

09/23/02 

06/07/02 

PHONE  NO:  653-1577 

NH  1-8 (24)446 

PHILLIPS  COUNTY  LINE  - EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

10/18/02 

CONTRACT  TOTAL 

31.490  km 

$ 

2,961,459  $ 3,975,012  $ 4,042,827 

100% 

92% 

STPS  253-1(8)0 

J T L GROUP,  INC. 

- HIGHWAY 

04/11/02 

F.P.M.  LAUCKNER,  JAMES 

TERRY-NORTH 

LEVELING,  SEAL  Sc  COVER  AND  PIPE 
0.431  km  $ 

REPLACEMENT 
1,722,548  $ 

1,648,429 

$ 

1, 654,082 

05/13/02 

12/29/02*** 

PHONE  NO:  377-5296 

98% 

88% 

NH  1-9(41)544 

GLASGOW  - EAST 

PLANT  MIX  OVERLAY, LEVELING, SEA 
17.100  km  $ 

CENTURY 

L Si  COVER 
1,108,913  $ 

COMPANIES, 

1,062,712 

INC, 

$ 

977,188 

04/11/02 

05/22/02 

09/06/02 

F.P.M.  PISK,  RANDAL 
PHONE  NO:  228-9478 

100% 

77% 

STPS  323-1(18)0 
EKALAKA- SOUTH 

LEVELING,  PLANT  MIX  OVERLAY,  SEA 
34.788  km  $ 

PRINCE, 

L Si  COVER 
2,017,614  $ 

INC 

2,174,091 

$ 

2,111, 736 

05/14/02 

06/10/02 

10/07/02 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

100% 

82% 

***  ESTIMATED  CXIMPLETION  DATE 


fyuftstf  wjsi^a^ip  .«,^ 


■ ■ ■“  ■ ■"  • —>«■  I II  .^9^2',!  : "j  ''y//j  _ 


■>'■'  '•a?t<w,«r."-(j4(r.'  s%wi 


'■'  • I 


ET'-.ir^; 


m.  # ^35  •< 


■■■' i . ifJT=fS,  f-'  .Ts™;^  '. . 

w!‘  iti'.t 


, ’«o  .18  '-fc  sSspiiiic  ^ ij} 


’■^  » i'  '■"'UVATfiJ  d . 

~ .>«J^  00  f &*■ 


JV  ■n,|l 

aTsi<a«. 

. ■ ' 1^^ 


J'i  V' IW/.UTSII 

j ; tj  ^ 


‘(C.-.-.i^V  WJfj 

■a;,  .'yx)  i; 


^.S«'jrr.©o  ^<lT8-«|>fif3w«FfiW*’  « 

W/M  .^Ai(*  'S.iSAftyrA-.^citFCadc' 


■3t 


'*  - -a'' 


V'^  \ii  rfW.-j 

■■«■'  • > i .: 


o^orasu  yjK?8’^ 
“A*  - saw  '■nWioc?,  ' 

<3 


•i'*yk  ipec 


'*-iU . 


m ’'- 

'r%AiS  . ■,•" 


‘ l/j^f 
: aFjtr 


.VT'./I  wcriTjj'jMTo  ■*** 


) 


DATE: 11/13/02 


X) 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 
***  GLENDIVE  DISTRICT  *** 


PAGE  NO:  21 


PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT 

DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  54-1(7)9 
2 KM  NORTH  OF  BIDDLE 


NORTH 


PLANT  MIX  OVERLAY, LEVELING, SEA 
16.700  1cm  $ 


PRINCE, 
L & COVER 
1,353,411  $ 


INC 

1,285,753 


$ 1,134,169 


05/14/02  F.P.M.  SWANSON,  ROBERT  E. 

07/26/02  PHONE  NO;  436-2704 

12/29/02***  88%  108% 


STPP  42-1(5)0 

PRINCE,  INC 

JUNCTION  MT  200  - NORTH 

PLANT  MIX  OVERLAY, SEAL 

& COVER 

0.000  km 

$ 1,531,516  $ 1,360,184 

$ 1,083,777 

05/14/02  F.P.M.  LAUCKNER,  JAMES 

09/25/02  PHONE  NO:  377-5296 

12/29/02***  80%  138% 


SFCP  26-1(10)2 

JUNCTION  SECONDARY -261 -EAST  & PLANT  MIX  OVERLAY,  SEAL  & COVER 

9.617  1cm  $ 


NORTHERN  IMPROVEMENT  COMPANY  PEND 

09/24/02 

623,074  $ 755,600  $ 776,537 


06/07/02  F.P.M.  LAUCKNER,  JAMES 

08/19/02  PHONE  NO:  377-5296 

12/29/02***  98%  96% 


SFCN  57-7(16)297 
LINDSAY-EAST  & WEST 


PLANT  MIX  OVERLAY, LEVELING, SEA 
31.967  km  $ 


PRINCE, 
L & COVER 
1,765,536  $ 


INC 

1,772,815 


$ 1,427,994 


06/07/02 

09/09/02 

12/29/02*** 


F.P.M.  LAUCKNER,  JAMES 
PHONE  NO:  377-5296 
81% 


90% 


STPP  39-1(33)21 

CENTURY 

COMPANIES, 

INC. 

COLSTRIP  NORTH  Sc  SOUTH 

PLANT  MIX  OVERLAY,  MILLING,  SEAL 

& COVER 

0.000  km  $ 

340,285  $ 

491,988 

$ 

460, 416 

06/07/02 

07/15/02 

12/29/02*** 


F.P.M.  MARTIN,  DOUGLAS 
PHONE  NO:  748-3175 

94%  87% 


STPP-STPE  27-3(8)79 
WIBAUX  - NORTH  & SOUTH 
STPP  97-1(2)0 
WIBAUX  - WEST 
CONTRACT  TOTAL 


NORTHERN  LINE  LAYERS,  INC. 
COLD  MILLING,  PLANT  MIX  OVERLAY  ,&  SEAL  & COVER 


COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  t COVER  & LIGHTING 
0.000  km  $ 513,074  $ 671,584  $ 


414,354 


07/18/02  F.P.M.  SLASKA,  JIM 
08/19/02  PHONE  NO:  377-5296 
11/08/02*** 


62% 


91% 


BR  9006(12) 

LITTLE  MISSOURI  RIVER-EAST  OF 


CONCRETE  PRESTRESSED  GIRDER  ST 
0.052  km  $ 


TRACY  COWDREY  & ASSOC. 
RUCTURE  Sc  GRAVEL  APPROACHES 
752,692  $ 775,325  $ 


54,253 


07/18/02  F.P.M.  BACON,  DAVID 

09/06/02  PHONE  NO:  377-5296 

12/29/02***  7%  36% 


STPP  2-1(38)3 
MAIN  STREET  - MILES  CITY 
STPP  23-1 (30) 0 
MILES  CITY  - URBAN 
CONTRACT  TOTAL 


NORTHERN  LINE  LAYERS,  INC. 

MILLING,  PMS  OVERLAY,  SEAL  Sc  COV  ER 

MILLING,  PMS  OVERLAY,  SEAL  Sc  COV  ER  Sc  SIDEWALKS 
0.000  mi  $ 806,939  $ 1,027,041  $ 17,573 


07/18/02  F.P.M.  MARTIN,  DOUGLAS 

09/30/02  PHONE  NO:  748-3175 

12/29/02*** 


58% 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 
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TYPE  OF  WORK 
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AWARD  AMT. 

PAYMENTS 
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WORK  COMP. 

COMPLETED 

USED 

SMP  4499(03) 

GLENDIVE  DISTRICT  - CRUSH  AND 


CRUSH  & STOCKPILE 
0.000  )cm  $ 


PRINCE,  INC 

365,700  $ 323,000  $ 


07/18/02 

10/18/02 

0 04/01/03*** 


F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO:  436-2704 

0%  04/01/03 


NH-STPE  22-2(19)41 
PLENTYWOOD  - EAST  & WEST 


PL  MIX  OVERLAY,  PCCP  PAVEMENT,  S 
0.100  km  $ 


NORTHERN  LINE  LAYERS,  INC. 
IDEWALKS,CURB  & TRAFFIC  SIGNAL 

694,859  $ 844,771  $ 204,011 


07/18/02 

08/27/02 

12/29/02*** 


F.P.M.  ARTHUR,  RONALD  T. 
PHONE  NO:  787-5701 

24%  72% 


NH  62-2(18)21  F 
SIOUX  PASS  - SOUTH 


M K WEEDEN  CONSTRUCTION,  INC. 
GRADING,  CEMENT-TREATED  BASE  & PLANT  MIX  SURFACING 
0.000  km  $ 5,342,503  $ 4,697,074  $ 1,082,427 


07/18/02 

08/21/02 

10/10/03*** 


F.P.M.  ARTHUR,  RONALD  T. 
PHONE  NO;  787-5701 

23%  30% 


BR  9040(10) 

O' FALLON  CREEK 


COP  CONSTRUCTION  CO. 

SW  OF  MILDRED  TRUSS  BRIDGE  REPLACEMENT  & GRA  VELED  APPROACHES 

0.060  km  $ 804,603  $ 867,703  $ 


354,758 


07/18/02  F.P.M.  BACON,  DAVID 

08/19/02  PHONE  NO:  377-5296 

12/29/02***  41%  38% 


BR  243-1(7)20 
BRIDGE  REPLACEMENT 


NORTH  OF 


SLETTEN  CONSTRUCTION  CO 


STRUCTURES  & APPROACHES  ON  BRI 
0.000  km  $ 


DOES 

2, 096, 747 


$ 1,863,412 


$ 


24,883 


08/09/02  F.P.M.  GREUFE,  LARRY 

10/08/02  PHONE  NO:  653-1574 

10/31/03***  1%  19% 


BR  9011(18) 

CABIN  CREEK  - S OF  GLENDIVE  CONCRETE  PRESTRESSED  GIRDER  ST 

BR  335-1(12)13 

CEDAR  CREEK-20  KM  S OF  GLENDIV  CONCRETE  PRESTRESSED  GIRDER  ST 
CONTRACT  TOTAL  0.116  km  $ 


SLETTEN  CONSTRUCTION  CO 
RUCTURE  & GRAVEL  APPROACHES 

RUCTURE  & GRAVEL  APPROACHES 
1,173,525  $ 1,232,464  $ 


16,314 


08/09/02  F.P.M.  BACON,  DAVID 

/ / PHONE  NO:  377-5296 

09/05/03*** 


1% 


8% 


STPP-NH-STPX 

0002(506) 

MARTIN 

CONSTRUCTION 

INC. 

D4  CULVERTS  - 

• SOUTH 

D4 

CULVERTS -SOUTH  DRAINAGE 

IMP 

ROVMENTS 

0.000 

km 

$ 

1,296,016  $ 

1,441, 748 

$ 

0 

09/06/02  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO:  377-5296 

08/15/03***  0%  4% 


STPP  22-1(7)8 
FLAXVILLE  - E & W 


GRADING  GRAVEL,  PLANT  MIX  BITUM 
11.500  km  $ 


M K WEEDEN  CONSTRUCTION, 
INOUS  SURFACING, SEAL  & COVER 
3,982,293  $ 4,064,874  $ 


INC. 

40,650 


09/06/02  F.P.M.  MIKE  BUTZLAFF 

10/31/02  PHONE  NO;  653-1577 

05/28/04***  1%  3% 


BR  9010(11)  SLETTEN  CONSTRUCTION  CO 

POPLAR  RIVER-NW  OF  SCOBEY  CONCRETE  PRESTRESSED  GIRDER  ST  RUCTURE  & GRAVEL  APPROACHES 

0.000  km  $ 618,274  $ 656,349  $ 6,563 


09/06/02  F.P.M.  MARK  KUROKAWA 

/ / PHONE  NO:  653-1574 

08/15/03***  1%  10% 


***  ESTIMATED  COMPLETION  DATE 
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NH-STPE  23-2(24)76  F E.K.  OFTEDAL  AND  SONS,  INC. 

BROADUS  - EAST  GRD,A  GRVL  OR  CEMENT  BASE  COAR  SE.PL.MIX  OVERLAY,  SEAL  & COVER 

0.000  km  $ 15,612,035  $ 16,306,928  $ 0 


09/26/02  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO:  436-2704 

10/08/04***  0%  0% 


SFCI 

94-6 (46)218 

PRINCE,  INC 

09/26/02 

F.P.M.  SLASKA,  JIM 

4 KM 

EAST  OF  GLENDIVE  - 

- EAST  PLANT  MIX  OVERLAY,  SEAL 

& COVER 

/ / 

PHONE  NO:  377-5296 

21.700  km 

$ 6,162,657  $ 5,982,599 

$ 

0 

11/24/02*** 

0% 

0% 

NH  0002(505) 

L S C,  INC. 

09/26/02 

F.P.M.  PISK,  RANDAL 

D4  CULVERTS  - NORTH 

DRAINAGE  IMPROVEMENTS 

/ / 

PHONE  NO:  228-9478 

0.000  mi 

$ 

770,078  $ 802,509 

$ 

0 

11/24/02*** 

0% 

0% 

GLENDIVE  DISTRICT  TOTALS 


$141,100,973  $142,209,005  $103,457,196 


70% 


***  ESTIMATED  COMPLETION  DATE 
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COMPLETED 

% CONT. 

TIME 

USED 

DPI  0194(001)  F 

SHILOH  1-90  INTERCHANGE 

NORTHERN  LINE  LAYERS,  INC. 

GRADING, AGG. SURF. PL. MIX  BIT.SU  RF.  & SEAL  & COVER 

4.154  km  $ 14,524,331  $ 15,444,134  $ 15,791,219 

APPR 

05/02/01 

06/11/98 

08/10/98 

12/19/01 

F.P.M.  SLOE, 

PHONE  NO:  657 

100% 

DAVID  A.  ; 

-0269 

99% 

IM  90-8(132)438 
BILLINGS-MOSSMAIN  SCALE 
IM  90-8(139)437 
MOSSMAIN  - BILLINGS 
CONTRACT  TOTAL 


JTL 

GROUP,  INC. -BILLINGS 

APPR 

12/16/98 

F.P.M.  SLOE,  DAVID  A 

PL. MIX 

B IT. SURF. , OVERLAY, SEAL,  & COVER, 2 

NEW  BRIDGE  & 8 

01/29/01 

03/15/99 

PHONE  NO:  657-0269 

APPR 

06/22/01 

GR,AGG. 

■SURF, PL. MIX  SURF, SEAL  & COVER, PCCP, MCS  BLDG  & SCALE 

05/30/02 

19.734  km 

$ 10,173,185 

$ 9,101,273  $ 12,206,186 

100% 

PLH-STPS-CT  314-1(13)32 
NORTHERN  CHEYENNE  BORDER 


NOR  GRADE,  AGG. SURF.  , PLANT  MIX  BIT. 

19.913  )cm  $ 


E.H.  OFTEDAL  AND  SONS,  INC. 

SURF, SEAL  t COVER 

9,237,472  $ 7,818,266  $ 10,405,495 


APPR 

02/21/02 


09/01/99 

11/16/99 

11/01/01 


F.P.M.  FAVERO  CRAIG 
PHONE  NO:  657-0267 
100% 


93% 


BR  9048(11) 

EDWARD  T COPPS  CONST. 

APPR 

03/16/00 

STILLWATER  RIVER-N.E. 

OF  ABSAR  GR . 

, AGG  . APPROACHES , PRESTRESSED 

CONCRETE  BEAM  BRIDGE 

08/13/01 

04/05/00 

0.663 

km  $ 

1,183,040  $ 823,782  $ 

945,603 

03/18/02 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

100%  98% 


STPU  1002(9) 

WISCONSIN  TO  17TH  ON  RIMROCK 


RECONST  W/CURB, GUTTER, SIDEWALK 
1.079  1cm  $ 


JTL  GROUP,  INC. -BILLINGS 
S, PLANT  MIX  BITUMINOUS  SURF 
2,699,863  $ 3,145,343  $ 3,523,571 


APPR 

08/13/01 


06/12/00 

07/10/00 

04/23/02 


F.P.M.  SHUPAK,TOM 
PHONE  NO:  657-0271 
100% 


97% 


IM  94-2(28)51 
HYSHAM  HILLS 


EMPIRE 

SAND  AND  GRAVEL 

COMPANY 

APPR 

11/06/00 

F.P.M.  SLOE,  DAVID  A. 

COLD  MILLING, PULVERIZE, PLANT  M IX  SURF., SEAL 
19.149  km  $ 6,888,544  $ 

6 COVER 
6,131,635  $ 

6,514,465 

05/30/02 

01/09/01 

09/09/02 

PHONE  NO:  657-0269 

100% 

97% 

STPP  28-2(22)70 
RED  LODGE  - NORTH 


RIVERSIDE 

CONTRACTING, 

INC. 

PEND 

11/06/00 

F.P.M.  JEFF  DYEKMAN 

(TEMP) 

COLD  MILLING, COLD  RECYCLE, 

PLAN  T MIX 

SURF. 

,SEAL 

Sc  COVER,  6.  PS 

09/24/02 

03/12/01 

PHONE  NO:  657-0207 

50.482  km 

$ 3,068, 

261 

$ 3, 

225,039  $ 

4,635,369 

06/28/02 

100% 

93% 

IM  94-1(61)47 

BIG  HORN  INTERCHANGE  E & W 


MILL, PLANT  MIX  BITUMINOUS  SURF 
17.837  1cm  $ 


EMPIRE  SAND  AND  GRAVEL 
ACING,SEAL  & CX)VER 
2,185,015  $ 2,360,221  $ 


COMPANY 

2,247,589 


11/27/00  F.P.M.  SLOE,  DAVID  A. 

02/08/01  PHONE  NO:  657-0269 

09/09/02  100%  84% 


IM  90-8(149)399 
REEDPO I NT - COLUMBUS 


RIVERSIDE  CONTRACTING,  INC. 

COLD  MILLING,  PL  MIX  BITUM  SUR  F FILL  & OVERLAY\SEAL  & COVER 


PEND  11/27/00 

09/26/02  02/01/01 


F.P.M.  JEFF  DYEKMAN  (TEMP) 
PHONE  NO:  657-0207 


***  ESTIMATED  COMPLETION  DATE 
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IM  90-7(77)364 

16  KM  EAST  OF  SWEET  GRASS 

CONTRACT  TOTAL 

COUN  COLD  MILLING, PLANT  MIX 

23.953  )cm 

BITUM.S 

$ 

URF.FILL  & OVERLAY/SEAL  & 
3,191,843  $ 3,142,392 

$ 2,939,823 

06/14/02 

100% 

64% 

NH  4-1(23)0  F 

WARREN  - NORTH  & SOUTH 

GRADING, AGG  SURF, PL  MIX 

20.497  )<m 

BIT  SU 

$ 

CENTURY  COMPANIES, 
RF,COLD  IN-PLACE  RECYCLE, 
7,351,605  $ 6,409,592 

INC. 

$ 6,968,670 

PEND 

08/30/02 

12/19/00 

03/05/01 

06/30/03*** 

F.P.M.  BERGEN,  PERRY 

PHONE  NO:  657-0259 

98% 

100% 

IM  90-9(93)543 
WYOLA  - SOUTH 

COLD  MILLING, FILL, SEAL  & 
17.624  )cm 

COVER 

$ 

MARVIN  A.  REHBEIN 

2,487,066  $ 2,691,176  $ 

2,594,296 

03/09/01 

05/21/01 

06/24/02 

F.P.M.  JEFF  DYEKMAN 

PHONE  NO:  657-0207 

100% 

(TEMP) 

81% 

IM  90-9(92)486 
TOLUCA  - EAST 

MILL, PLANT  MIX  BITUM  SURFACING 
26.482  )cm  $ 

MARVIN  A.  REHBEIN 

,SEAL  & COVER 

3,401,372  $ 3,883,120  $ 

4,965,360 

PEND 

09/26/02 

03/09/01 

04/11/01 

06/25/02 

F.P.M.  JEFF  DYEKMAN 

PHONE  NO:  657-0207 

100% 

(TEMP) 

94% 

STPP  14-5(17)181 

19  KILOMETERS  EAST 

OF  ROUNDUP- 

GRADING, GRAVEL  & PLANT  MIX  SUR 
12.660  km  $ 

M K WEEDEN  CONSTRUCTION,  INC. 

FACING 

6,545,224  $ 7,682,910  $ 8,831,643 

PEND 

09/13/02 

03/09/01 

04/13/01 

06/30/04*** 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  323-3699 

98% 

97% 

IM  90-7(72)392 

REEDPOINT-E  & W STRUCTURES 

STRUCTURE  REHABILITATION 

0.097  km 

$ 

COP  CONSTRUCTION  CO. 

934,791  $ 1,085,191  $ 

1, 464,105 

APPR 

01/17/02 

03/29/01 

04/26/01 

10/15/02*** 

F.P.M.  STUDEBAKER,  RAYMOND 

PHONE  NO:  657-0273 

98%  80% 

IM  56683(1) 

SOUTH  FRONTAGE  ROAD 

RELOCATION 

GR,GRVL, PL  MIX  BIT  SURF, PORTLA 
2 . 100  km  $ 

RIVERSIDE  CONTRACTING, 
ND  CEMENT  SURF, SEAL  & COVER 
3,059,893  $ 3,273,864  $ 

INC. 

2,925,452 

07/13/01 

08/06/01 

06/30/03*** 

F.P.M.  SHUPAK,TOM 

PHONE  NO:  657-0271 

89% 

95% 

CM  16-1(43)1 

MAIN  STREET  - BILLINGS  HEIGHTS 

UPGRADE  EXISTING  TRAFFIC 
0.000  km 

MONTANA  LINES,  INC 

SIGN  ALS,CURB  RAMPS , SIGNING  & 

$ 343,469  $ 362,642  $ 

410,767 

PEND 

09/18/02 

08/10/01 

04/22/02 

09/27/02 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

100% 

113% 

BR  311-2(8)7 
BUCKINGHAM  COULEE  - 

5 KM  E.  OF 

BOX  CULVERT  & APPROACHES 

0.596  km 

$ 

COP  CONSTRUCTION  CO. 

418,763  $ 332,069  $ 

353,510 

PEND 

09/26/02 

11/21/01 

12/18/01 

12/29/02*** 

F.P.M.  SLOE,  DAVID  A 

PHONE  NO:  657-0269 

98% 

87% 

***  ESTIMATED  COMPLETION  DATE 
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NH  61-3(14)55 

M K 

WEEDEN  CONSTRUCTION,  INC. 

PEND 

11/21/01 

F.P.M.  TILZEY,  RONALD 

BOHEMIAN  CORNER  - SOUTH 

PULVERIZE, WIDENING, PL  MIX  SURF 
19.008  km  $ 

ACING, SEAL 
4,195,363 

& COVER 

$ 3,761,168  $ 3,556,964 

10/31/02 

04/08/02 

09/25/03*** 

PHONE  NO:  538-1320 

95% 

65% 

SFCS  384-2(8)31 

J T L GROUP,  INC. 

- HIGHWAY 

02/20/02 

F.P.M.  SLOE,  DAVID  A. 

TREASURE  COUNTY  LINE  - NORTH  LEVELING  & SEAL  & COVER 

05/09/02 

PHONE  NO:  657-0269 

STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH  R SEAL  & COVER 

CONTRACT  TOTAL  40.100  km 

$ 

507,476  $ 434,434 

$ 340,810 

09/16/02 

100% 

58% 

STPP-STPS-NH-IM  0002(622) 

2002-D5-DURABLE  PAVE.  MARK. 

ARROW  STRIPING  AND 

APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 

0.000  km  $ 302,677  $ 270,839 

MPG . , INC . 

$ 290,586 

PEND 

08/23/02 

02/20/02 

05/09/02 

06/09/02 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

100% 

07/01/02 

BR  61-3(17)67 

BOX  ELDER  CR.  - NE  OF  ROY 

CONSTRUCTION  OF  A CAST  IN  PLAC 
0.000  km  $ 

EDWARD  T COPPS  CONST. 

E CONCRETE  BRIDGE 

419,938  $ 442,247  $ 368,802 

02/28/02 

05/14/02 

11/30/02*** 

F.P.M.  TILZEY,  RONALD 

PHONE  NO:  538-1320 

83% 

88% 

IM  90-8 (151)463 

PRYOR  CREEK  - BIG  HORN  COUNTY 

COLD  MILLING,  PLANT  MIX  OVERLAY 
15.700  km  $ 

J T L GROUP,  INC.  - 
,SEAL  & COVER 

4,932,017  $ 3,680,205 

• HIGHWAY 

$ 3,988,429 

PEND 

10/02/02 

04/11/02 

06/13/02 

06/20/03*** 

F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

98%  66% 

NH  61  1(12)1 

ROUNDUP  - NORTH 

MILL, PLANT  MIX  SURFACE  OVERLAY 
9.800  km  $ 

J T L GROUP,  INC. 
,SEAL  & COVER 

668,247  $ 672,462 

HIQHWAY 

$ 664,655 

05/14/02 

07/11/02 

12/29/02*** 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  323-3699 

99% 

80% 

CM  7199(13) 

BRASSEY/CASINO  CR  - LEWISTOWN 

SEAL  & COVER,  PMS  OVERLAY  & PAV 
0.000  km  $ 

CENTURY  COMPANIES, 
EMENT  MARKINGS 

99,678  $ 97,565 

INC. 

$ 96,607 

PEND 

10/22/02 

05/14/02 

07/10/02 

08/29/02 

F.P.M.  TILZEY,  RONALD 

PHONE  NO:  538-1320 

100% 

37% 

IM  0002(574) 

D5  - INTERSTATE  FENCING 

INTERSTATE  FENCING  & CATTLE  GU 
0.000  km  $ 

MARVIN  A.  REHBEIN 

ARD  IMPROVEMENTS 

1,501,410  $ 1,769,836 

$ 1,102,004 

05/14/02 

06/17/02 

12/29/02*** 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

62% 

48% 

BR  14-5(23)155 

DRAINAGE- 13  KM  NORTHEAST  OF  LA 

GRADING,  GRAVEL,  PLANT  MIX  SURFA 
0.740  km  $ 

J & S CONSTRUCTION  INC. 

CING,SEAL  & COVER  APP,REINF. 

608,309  $ 589,139  $ 330,045 

05/14/02 

08/12/02 

12/29/02*** 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

56% 

88% 

***  ESTIMATED  COMPLETION  DATE 
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IM  90-8(150)427 
PARK  CITY  - MOSSMAIN 
STPS  532-1(8)0 
LAUREL  - NORTH 
CONTRACT  TOTAL 


J T L GROUP,  INC.  - HIGHWAY 
MILL,  HOT  RECTCLE,PMS  OVERLAY,  S EAL  & COVER 


PAVEMENT 
0 . 046  Icm 


PULVERIZATION,  TOP  COU  RSE,PMS  OVERLAY,  SEAL  & COVER 
$ 4,931,837  $ 3,814,173  $ 


3,141,907 


05/14/02  F.P.M.  SHUPAK,TOM 

06/24/02  PHONE  NO:  657-0271 

12/29/02*** 


82% 


74% 


BR  9002(30)  EDWARD  T COPPS  CONST. 

FLY  CREEK  - 25KM  WEST  OF  HARDI  BRIDGE  REPLACEMENT  & APPROACH  ROADWAY  WORK 

0.023  )cm  $ 379,410  $ 396,112  $ 187,395 


05/14/02  F.P.M.  NELSON,  ROD 

07/30/02  PHONE  NO:  657-0264 

12/29/02***  47%  84% 


SFCX  81016(1) 

LOCKWOOD  - SOUTH 
STPS  302-2(2)16 
MOLT  - EAST 
SFCOC  56916(1) 

OLD  HARDIN  RD  - BILLINGS  EAST 
CONTRACT  TOTAL 


COLD  MILLING, PLANT  MIX  OVERLAY 

COLD  MILLING,  PLANT  MIX  OVERLAY 

COLD  MILLING,  PLANT  MIX  OVERLAY 
9.300  Icm  $ 


JTL  GROUP,  INC. -BILLINGS 
SEAL  & COVER 

SEAL  & COVER 

SEAL  & COVER 

647,539  $ 671,354  $ 


PEND  06/07/02 

10/31/02  07/08/02 

PEND  10/17/02 

10/09/02 
PEND 
10/31/02 

658,071 


F.P.M.  BERGEN , PERRY 
PHONE  NO:  657-0259 


100%  40% 


SFCS  522-1(4)0  JTL  GROUP,  INC . -BILLINGS 

HUNTLEY  INT  - EAST  PLANT  MIX  OVERLAY,  SEAL  & COVER 

SFCO  1014  (3) 

AIRPORT  RD  - BILLINGS  COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  & COVER 

SFCO  1010(4) 

LAUREL  RD  TO  S 20TH  ST  - BLGS  COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  & COVER 

CONTRACT  TOTAL  0.000  Icm  $ 1,414,721  $ 1,292,187  $ 931,855 


06/07/02  F.P.M.  SLOE,  DAVID  A. 

07/15/02  PHONE  NO:  657-0269 

05/16/03*** 


72% 


49% 


NH  14-4 (16) 130 
RYEGATE  - EAST 


(OBS) TREASURE  STATE  CONST. 
SHOULDER  WIDEN,  PMS  OVERLAY,  SEA  L & COVER 
0.000  mi  $ 1,733,378  $ 1,709,134  $ 347,699 


07/18/02  F.P.M.  JAY  MUHLBEIER 
PHONE  NO:  323-3699 

07/04/03***  20%  47% 


SMP  1499(03)  MONTGOMERY  CONSTRUCH’ION 

BILLINGS  DISTRICT  - CRUSH  & ST  CRUSH  & STOCKPILE 

0.000  )cm  $ 82,500  $ 83,000  $ 17,059 


08/02/02  F.P.M.  TILZEY,  RONALD 

10/07/02  PHONE  NO:  538-1320 

11/01/02***  21%  11/01/02 


NH  57-3  (38)81 

MAIN  STREET  - LEWISTOWN 

SFCTI  7111(3) 

MAIN  ST  SOUTH  - LEWISTOWN 


CX)LD  MILLING,  PLANT  MIX  OVERLAY 


CENTURY 
, SEAL, SIDEWALK 


COMPANIES,  INC. 
& CTRIB  IMPROVEM 


COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL,  SIDEWALK  & CURB  IMPOVEME 


08/09/02  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO:  538-1320 

12/29/02*** 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 


DATE: 11/13/02 

***  BILLINGS  DISTRICT  *** 

PAGE  NO:  28 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  43-1(23)0 

MAIN  ST  NORTH  - LEWISTOWN  COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL,  SIDEWALK  & CURB  IMPROVEM 

CONTRACT  TOTAL  0.000  km  $ 1,027,189  $ 966,215  $ 9,662  1%  26% 


STPHS  532-1(4)12  J & S CONSTRUCTION  INC. 

SLOPE  FLATTENING-NORTH  OF  LALTI  SLOPE  FLATTENING -NORTH  OF  LAUR  EL 

0.840  km  $ 121,638  $ 118,008  $ 20,545 


09/06/02  F.P.M.  BERGEN,  PERRY 

/ / PHONE  NO;  657-0259 

05/09/03***  17%  0% 


BR  308-1(23)0  TAMIETTI  CONST.  CO.,  INC. 

ROCK  CREEK-RED  LODGE  PRESTRESSED  CONCRETE  BEAM  BRID  GE,GRADING,  AGGREGATE,  PLANT  MIX 

0.000  km  $ 1,090,505  $ 998,351  $ 9,983 


09/06/02  F.P.M.  NELSON,  ROD 

10/28/02  PHONE  NO:  657-0264 

12/29/02***  1%  0% 


STPU  1020(15)  SCOTT  LONG  CONSTRUCTION,  INC. 

MONTANA  AVE  OVERPASS-BILLINGS  STRUCTURE  REHABILITAION 

0.000  km  $ 640,269  $ 547,393  $ 5,474 


09/06/02  F.P.M.  NELSON,  ROD 

10/15/02  PHONE  NO:  657-0264 

12/29/02***  1%  18% 


BR  9014 (22) 

MCDONALD  CR. 

- SW  OF  GRASS  RAN  BOX 

CULVERT  & APPROACHES 

WICKENS 

CONSTRUCTION, 

0.000 

km 

$ 

238,775  $ 

222,735  $ 

09/06/02  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO:  538-1320 

12/29/02***  1%  0% 


STPHS  0002(626) 
1998-D5-SIGNING 


OMO  CONSTRUCTION  INC 

09/26/02 

F.P.M.  SHUPAK,TOM 

SIGNING  & DELINEATION 

/ / 

PHONE  NO:  657-0271 

0.000  km 

$ 

20,713  $ 24,445  $ 

0 

11/24/02*** 

0% 

0% 

BR  419-1(9)21  COP  CONSTRUCTION  CO. 

WEST  FORK  STILLWATER  - STRUCTU  GRADING,  GRAVEL  & CONSTRUCTION  OF  PRESTRESSED  CONCRETE  STRUCT 

0.024  km  $ 1,124,373  $ 1,141,994  $ 0 


09/26/02  F.P.M.  NELSON,  ROD 

/ / PHONE  NO:  657-0264 

11/14/03***  0%  0% 


BR  56788(5) 
ARROW  CREEK 

NE  OF  WORDEN 

REM 

EXIST 

STRCT,DBL  RE  CONC  BO 

J & 

X,GRD,GRVL 

S CONSTRUCTION  INC 
SURF,  PL  MIX  SURF 

0.000 

km 

$ 

230,119 

$ 222,807  $ 

09/26/02  F.P.M.  STUDEBAKER,  RAYMOND 

/ / PHONE  NO;  657-0273 

07/11/03***  0%  0% 


STPP  14-5(18)189 
MUSSELSHELL  E & W 


M K WEEDEN  CONSTRUCTION,  INC. 

09/26/02 

F.P.M.  JAY  MUHLBEIER 

GRADING, GRAVEL  & 

PLANT  MIX  SUR 

FACING 

/ / 

PHONE  NO:  323-3699 

10.400  mi 

$ 

7,998,888  $ 7,841,903  $ 

0 

07/30/04*** 

0% 

0% 

BILLINGS  DISTRICT  TOTALS 


$112,610,703  $108,680,354  $103,793,900 


85% 


*••  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/02 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

TOTALS  FOR  ALL  PROJECTS: 


$557,541,816  $538,043,306  $430,991,961 


75% 


• M L DOCUMENTS  COLLECTION 


S 

625.70^  > 

H3cr 

11/30/02 


PROJECT  NUMBER 


PROJECT  DESIGNATION 


HEC  I G 2002 

MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 
"-'.ENA.  MQ.MTANA-SaiSaa 


LENGTH  TYPE  OF  WORK 


J 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 
***  MISSOULA  DISTRICT  *** 


MONTANA  STATE  LIBRARY 


0864  1001  6844  5 


PAGE  NO: 


1 


PRIME  CONTRACTOR MT . DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL  AWARD  DATE  PERCENT  % CONT . 
ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 
ESTIMATE AWARD  AMT. PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


NH  7-1  (70) 0 

LOST  TRAIL  PASS  REST  AREA 


JOHN 

BIELBY  CONSTRUCTION 

APPR 

06/15/99 

F.P.M.  BENEDIK,  TOM 

REST  AREA  STRUCTURES 

& PARKING 

01/28/02 

07/19/99 

PHONE  NO ; 

0.000  km 

$ 1- 

,095,659 

$ 940,332  $ 986,779 

10/30/01 

100% 

118% 

NH-STPE  7-2 (25) 78  F 
LOLO- SOUTH 


GR.AGG  & PL  MIX  BIT  SURF, S 
8.995  mi 


JTL  GROUP,  INC.-  MISSOULA 
& C , SIGN, CONCRETE  BEAM  BRIDGE 
$ 7,551,043  $ 7,022,657  $ 6,956,879 


APPR 

08/22/01 


11/16/99 

02/14/00 

07/17/01 


F.P.M.  CYR,  MARK 
PHONE  NO:  523-5863 
100% 


100% 


CM-BR  8107(12) 

CLARK  FORK  - MISSOULA 


BODELL  CONSTRUCTION  COMPANY  PEND  02/08/00 

GR,AGG  &,PL  MIX  BIT  SURF,  SEAL  & COVER,  BRIDGE  REPLACEMENT  10/22/02  04/11/00 

0.539  km  $ 5,510,210  $ 7,017,632  $ 7,383,096  02/03/03* 


F.P.M.  HEMBREE,  TAMI 
PHONE  NO:  523-5856 

98%  104% 


STPS  503-1(6)4 
FOYS  CANYON  ROAD 


GRADE,  AGG.  , SURF.  , PLANT  MIX  SUR 
3.612  km  $ 


SCHELLINGER  CONST  CO., INC. 

F . , SEAL  & COVER 

1,979,457  $ 1,904,198  $ 2,266,715 


APPR 

01/17/02 


10/24/00 

11/06/00 

07/18/02 


F.P.M.  HAM,  DANIEL 
PHONE  NO:  295-4049 
100% 


100% 


STPP  6-1 (86) 99 
DIXON  - WEST 


GRADE,  AGG.  SURF.  PLANT  MIX  SURF. 
15.750  km  $ 


SCHELLINGER  CONST  CO., INC. 

,SEAL  & COVER 

5,881,894  $ 6,027,749  $ 6,637,161 


APPR 

09/27/02 


11/06/00 

11/28/00 

07/29/02 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

100%  90% 


NH  1-1(47)57  F 
PLEASANT  VALLEY 


GRADING,  GRAVEL,  PLANT  MIX 

BITUM 

JTL  GROUP, INC. -DBA  A-1  PAVING 
SURF, BRIDGE  REV ., SEAL  & COVER 

APPR 

09/27/02 

03/09/01 

03/26/01 

F.P.M.  ROBERTS,  JAMES 

PHONE  NO:  751-2041 

8 . 100  km 

$ 

5,749,412  $ 5,343,464  $ 6,388,618 

08/27/02 

100% 

95% 

BH  269-1 (22) 21 

BITTERROOT  RIVER-NW  STEVENSVIL  WIDEN  BRIDGE, GRADE, GRAVEL, PL  M 

0.452  km  $ 


FRONTIER-WEST,  L.L.C. 

IX  SURF, SEAL  & COVER, APPROACHE 
1,878,203  $ 1,674,456  $ 1,689,665 


APPR 

11/14/02 


03/29/01  F.P.M.  HEMBREE,  TAMI 

05/01/01  PHONE  NO:  523-5856 

02/03/03***  98% 


100% 


IM-STPHS  90-1(144)5 

MEDIAN  RAIL  - MINERAL  COUNTY 


ALPINE  CONSTRUCTION,  INC. (OBS) 


CONCRETE  MEDIAN  RAIL  & DRAINAG 
19.000  km  $ 


E 

4,483,642 


$ 3,185,412 


$ 3,165,513 


03/29/01  F.P.M.  JOHNSON,  ROBERT  L. 

05/14/01  PHONE  NO:  523-5864 

11/09/01  100%  84% 


BR  1-2(86)180 

MIDDLE  FORK  FLATHEAD  RIVER-SE 


CONST. OF  WELDED  PLT  GIRDEER  BR 
0.570  km  $ 


FRONTIER-WEST,  L.L.C. 
IDGE,GR,GRVL,  PL.MIX  SURF.&: 
3,765,960  $ 3,786,455  $ 


3, 599,739 


07/13/01  F.P.M.  KALBERG,  J.  GARY 

09/10/01  PHONE  NO:  751-2040 

06/30/03***  95%  88% 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODI F . 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  41  (24) 

D.H.  BLATTNER  & SONS, 

INC. 

07/13/01 

F.P.M.  BENEDIK,  TOM 

CAMP  CREEK  RESTORATION 

GR.GRVL, PL.MIX  SURF, SEAL 

& COV 

ER, PRESTRESSED  CONCRETE  BRIDGE 

08/15/01 

PHONE  NO : 

NH  7-1(58) 9 F 

06/06/04*** 

SULA  NScS 

WETLAND  MITIGATION, STREAM  PROT 

ECTION 

CONTRACT  TOTAL 

11.821  mi 

$ 

12,382,249  $ 10,723,011  $ 

11,822,834 

98% 

94% 

SMP  3199(02) 

MT  MAT'LS,  INC.(DBA)LS 

JENSEN 

07/13/01 

F.P.M.  SULLIVAN,  SHEILA 

MISSOULA  DISTRICT  - CRUSH  AND 

CRUSHING  & STOCKPILING 

07/18/01 

PHONE  NO:  523-5877 

57.250  mi 

$ 

508,406  $ 538,850  $ 

568,265 

06/06/02 

100% 

11/01/01 

IM  90-3 (79) 173 

JIM  GILMAN  EXCAVATING 

INC. 

12/13/01 

F.P.M.  CYR,  MARK 

GARRISON-BECK  HILL 

COLD  MILL,  PLANT  MIX  OVERLAY,  SE 

AL  & COVER 

03/08/02 

PHONE  NO:  523-5863 

IM  90-3 (80)180 

09/06/03*** 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL, PLANT  MIX  OVERLAY, SE 

AL  & COVER 

IM  90-3 (83)163 

GOLD  CREEK- EAST  & WEST 

COLD  MILL, PLANT  MIX  OVERLAY, SE 

AL  & COVER 

CONTRACT  TOTAL 

41.224  Jtm 

$ 

12,435,994  $ 11,751,484  $ 

6,999,643 

60% 

59% 

STPP  56-1(3)0 

JTL  GROUP, INC. -DBA  A-1 

PAVING 

02/20/02 

F.P.M.  HAM,  DANIEL 

BULL  LAKE  - SOUTH 

WIDENING, PULVERIZING, PL  MIX  OV 

ERLAY, SIGNING  & BRIDGE  REPAIR 

04/01/02 

PHONE  NO:  295-4049 

0.000  )cm 

$ 

4,721,656  $ 4,754,719  $ 

3,259,084 

02/07/03*** 

69% 

94% 

STPX  45(29) 

GOOSE  BAY  EQUIPMENT,  INC. 

02/28/02 

F.P.M.  JOHNSON,  ROBERT  L. 

DIXON  WETLAND  MITIGATION 

WETLAND  MITIGATION 

04/03/02 

PHONE  NO:  523-5864 

0.000  km 

$ 

295,397  $ 182,102  $ 

222,995 

02/03/03*** 

98% 

06/01/02 

IM  90-2 (102) 106 

JTL  GROUP,  INC.-  MISSOULA 

03/25/02 

F.P.M.  SULLIVAN,  SHEILA 

MISSOULA  - BONNER 

CRACK  AND  SEAT,  PLANT  MIX 

SURFA 

CING  OVERLAY,  SEAL  AND  COVER 

05/22/02 

PHONE  NO:  523-5877 

0.000  )cm 

$ 

2,973,320  $ 2,326,681  $ 

2, 186, 202 

10/22/02 

100% 

99% 

STPS  257-1(4)0 

MT  MAT'LS,  INC.(DBA)LS 

JENSEN 

03/25/02 

F.P.M.  JOHNSON,  ROBERT  L. 

SUPERIOR  - SOUTHEAST 

PLANT  MIX  OVERLAY, SEAL  AND  COV 

ER, SLOPE  FLATTENING  AND 

05/20/02 

PHONE  NO:  523-5864 

0.050  Icm 

$ 

786,396  $ 728,693  $ 

670,271 

02/03/03*** 

92% 

98% 

NH  7-1(95)47 

MONTANA  LINES,  INC 

04/11/02 

F.P.M.  BENEDIK,  TOM 

SIGNAL  UPGRADE  - HAMILTON 

SIGNAL  UPGRADE, SIGNING  & 

PAVEM 

ENT  MARKING 

08/14/02 

PHONE  NO : 

NH  7-1(96)67 

09/05/02 

SIGNAL  - NW  OF  STEVENSVILLE 

SIGNAL  UPGRADE, SIGNING  & 

PAVEM 

ENT  MARKING 

CONTRACT  TOTAL 

0.000  )^m 

$ 

95,889  $ 85,871  $ 

80, 068 

100% 

63% 

* ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 


DATE; 12/11/02 

* * ★ 

MISSOULA  DISTRICT  *** 

PAGE  NO : 3 

PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT. 

, DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT . PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT  % CONT . 

PROJECT  TIME 

COMPLETED  USED 

NH  24-1(55) 16 

POTOMAC -EAST 

PLANT 

MIX  OVERLAY  AND  SEAL 

MT 

& C OVER 

MAT' 

'LS,  INC. (DBA) LS  JENSEN 

04/11/02 

06/24/02 

F.P.M.  JOHNSON,  ROBERT  L. 

PHONE  NO:  523-5864 

SFCS  271-2  (2)18  • 
HELMVILLE-EAST  & WEST 
SFCS  348-1(4)0 
PHILIPSBURG-WEST 
SFCP  19-1(26  )27 
GEORGETOWN  LAKE -NORTH 
CONTRACT  TOTAL 


LEVELING,  PLANT  MIX  OVERLAY,  SEA  L St  COVER 


LEVELING, PLANT  MIX  OVERLAY, SEA  L & COVER 


COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  $,  COVER 
30.671  km  $ 3,281,528  $ 2,797,999  $ 2,173,402 


02/03/03* 


BH  52-2 (27) 50 

SPRING  CR  - E OF  KALISPELL 


BRIDGE  DECK  REHABILITATION 
0.000  km  $ 


EDWARD  T COPPS  CONST. 


215,865 


307,216 


294,232 


04/11/02  F.P.M.  MITCHELL,  JAMES  D. 

06/11/02  PHONE  NO:  751-2046 

02/03/03***  96%  881 


NH  5-2 (117)61 

JTL  GROUP,  INC. 

- KALISPELL 

05/14/02  F.P.M.  HANCOCK,  DALE 

POLSON  - NORTH 

PLANT  MIX  OVERLAY, SEAL 

Sc 

COVER 

07/10/02  PHONE  NO:  751-2043 

STPP  33-1(32)0 

02/03/03*** 

CALIFORNIA  STREET  - LIBBY 

SEAL  £<  COVER 

STPP  33-1  (33)  10 

LIBBY  - DAM  N.  & S. 

SEAL  Sc  COVER 

STPP  36-1  (20)  16 

HOT  SPRINGS  N.  Sc  S . 

PLANT  MIX  OVERLAY, SEAL 

Sc 

COVER 

STPS  424-1 (6) 0 

KALISPELL  - NORTH 

PLANT  MIX  OVERLAY, SEAL 

Sc 

COVER 

SFCS  548-1(7)0 

WEST  RESERVE  DR.-  KALISPELL  SEAL  & COVER 

STPP  52-1(24)3 

5 KM  E.  OF  POLSON-EAST  PLANT  MIX  OVERLAY,  SEAL  & COVER 

CONTRACT  TOTAL  79.950  km  $ 1,960,300  $ 1,687,791  $ 1,280,421  73%  115% 


SFCP  6-1(93)69 
WEEKSVILLE  - EAST 
STPP  6-1(96)51 
THOMPSON  FALLS  - EAST 
STPP  6-1 (97) 91 
PERMA  - EAST  St  WEST 
SFCS  559-1(1)0 
JCT  US  93  - EAST 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 

PLANT  MIX  OVERLAY,  LEVELING,  SEA  L St  COVER 

SEAL  St  COVER 

PLANT  MIX  OVERLAY,  SEAL  St  COVER 
SEAL  & COVER 

36.300  km  $ 942,391  $ 978,960  $ 880,166 


05/14/02  F.P.M.  ROBERTS,  JAMES 

05/31/02  PHONE  NO:  751-2041 

02/03/03*** 


90% 


97% 


ESTIMATED  COMPLETION  DATE 


s«c>''Kxa5T»«t> 

wii'?.-..<r:v3»si  V.4  tsoiBs  Koir-s-swa^ 
■■arajo 


Zi  3 ‘'m  Vit.tJfSVO 

„ ■•  A - 'ffJlh'- 

■v^’i.o  ;i.‘  ■sx'iKtsviu 


-E  9 

'Pij. 

r,  TCM-JS^pcnWr 

«i  t««^.ert  te^' 


■lot  'TS.;)F. 


oort-wt 

r-^:=W-i3»C*Mll|UTB«  , 'Tj 
«jt  i>tu-n  =<?^»  ■ ,* 

rowii-^wjw  .<xrrat>f«5(8|t';-'-  • 
liATOT  •iofl>/wa‘  i 


I sU  hfi 
.,r.'  (.-CV). 


OJRIO  ?.'«!(  iio'  R - SK?  UrtIWi®'  ^ ^ 


-•fl 


■4 


Wi. 


T 

■-- h5SJ(«^  ' 

WISH-'™ 

.?.vO 

e A a M«?  - . < 

.1  eiil  -xtr  . 

■ S/wt 

i.  i tt  Kffims^.yc^  1 

■nti^  ».*!:*  PIUR  g,  ' 

■V  I'Cv 


■ ajsa'  , ' ' ' 

■.’wDS-i-i  ‘ IK''!  ‘St^iiiiSfSA  ■“ ; fj 

.)^,'J * J«  ■?<>  j'  'i 

Hi'crr  'K3*irV«ja 


iW.M 


A(}^ 


’'  -J«ci 

i-i)  ■ ^cjpf.rS' ■’fef^- 
■rev.ai 

SvW. 

it  »''*»«iis 

iTal»»  A ffe*a  «»!a« 

oviu-H#.'‘TO»a 

•w.-s  m i"Xt 

.ifiTtx  ■rty«'3iao.- 


■"''  i '" 


«iAT  I'.oniu'woo  ctgTiwrT** 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 

DATE1I2/II/O2  ***  MISSOULA  DISTRICT  ***  PAGE  NO:  4 


PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BH  24-1(52)6 

TAMIETTI 

CONST.  CO.,  INC. 

05/14/02 

F.P.M.  HEMBREE,  TAMI 

BLACKFOOT  RIVER-6  KM  E OF  BONN  BRIDGE  REHABILITATION 

06/10/02 

PHONE  NO:  523-5856 

• 0.000  km 

$ 

691,276  $ 

768,552  $ 700,254 

02/03/03*** 

91% 

86% 

NH  5-3(78)125 

SIGNAL-US93/MT40-WHITEFISH 

UPGRADE 

TRAFFIC  SIGNALS, LIGHTI 

MONTANA  LINES,  INC 

NG,ADA  CURBS, SIDEWALKS  & PAVE 

06/07/02 

09/30/02 

F.P.M.  MITCHELL,  JAMES  D. 

PHONE  NO:  751-2046 

0 . 000  km 

$ 

91,381  $ 87,392  $ 

94,706 

10/25/02 

100%  11% 

NH  7-1(97)45 

BLAHNIK  CONSTRUCTION, 

INC. 

06/07/02 

F.P.M.  JOHNSON,  ROBERT  L. 

US  93  - HAMILTON 

MILLING, PMS  OVERLAY, SEAL  & COV 

ER 

07/29/02 

PHONE  NO:  523-5864 

NH  93-1(15)0 

LOLO  PASS  - EAST 

SFCS  203-1(10)0 

STEVENSVILLE  - NORTH 

SFCX  81024  (3) 

SKALKAHO  ROAD 

CONTRACT  TOTAL 

LEVEL, PMS  OVERLAY, SEAL  & COVER 

CRACK  SEALING, SEAL  & COVER 

LEVELING, PMS  OVERLAY, SEAL  & CO 
0.000  km  $ 

VER 

2,925,210  $ 3,367,790  $ 

1,439, 531 

02/03/03*** 

43%  62% 

BR  9045(30) 

FRONTIER-WEST,  L.L.C. 

07/18/02 

F.P.M.  MITCHELL,  JAMES  D. 

LITTLE  BITTERROOT  RIVER  - 

EAST  BRIDGE  REPLACEMENT  & GRAVEL  AP 

PROACHES 

08/27/02 

PHONE  NO:  751-2046 

0.000  mi  $ 

330,514  $ 399,379  $ 

382,363 

02/03/03*** 

96%  64% 

SMP  1599(03) 

LHC, 

INC. 

07/18/02 

F.P.M.  HANCOCK,  DALE 

MISSOULA  DISTRICT  - 

- CRUSH  AND  CRUSH  & STOCKPILE 

08/23/02 

PHONE  NO:  751-2043 

0.000  mi 

$ 

392,700 

$ 299,230 

$ 

284,351 

10/11/02 

100%  10/01/02 

SMP  2099(03) 

BLAHNIK  CONSTRUCTION,  INC. 

07/18/02 

F.P.M. 

BENEDIK,  TOM 

MISSOULA  AND  BUTTE  DISTRICTS 

CRUSH  Sc  STOCKPILES 

08/20/02 

PHONE  NO : 

0.000  mi 

$ 

405,203  $ 499,917  $ 502,553 

01/20/03*** 

98% 

10/01/02 

SMP  3299(03) 

HERB 

RICHARDS  CONSTRUCTION  CO. 

07/18/02 

F.P.M.  SULLIVAN,  SHEILA 

MISSOULA  DISTRICT 

- CRUSH 

AND 

CRUSH  Sc 

STOCKPILE 

08/21/02 

PHONE  NO:  523-5877 

0.000  mi 

$ 

296,700 

$ 

268,370 

$ 

197,529 

01/20/03*** 

74% 

10/01/02 

SMP  4599(03) 

LHC, 

INC. 

07/18/02 

F.P.M.  HANCOCK,  DALE 

MISSOULA  DISTRICT 

- CRUSH 

AND 

CRUSH  Sc 

STOCKPILE 

08/26/02 

PHONE  NO:  751-2043 

0.000  km 

$ 

348,464 

$ 

279,475 

$ 

281,033 

10/09/02 

100% 

10/01/02 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 
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PAGE  NO : 5 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT  . 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  5-3(82)113 
NORTH  MAIN  - KALISPELL 
NH  5-3 (83)127 
US93  - WHITEFISH 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 

PLANT  MIX  OVERLAY,  SEAL  & COVER  , SIDWALK  & CURB  IMPROVEMENTS 


PLANT  MIX  OVERLAY, SEAL 
0.000  km 


& COVER 

$ 


, SIDEWALK  & CURB  IMPROVEMENTS 
1,137,398  $ 1,290,518  $ 


12,908 


08/09/02  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO:  751-2046 

02/03/03*** 


1% 


33% 


SFCP  1-2(119)129 

GLACIER  AIRPORT  - NORTH 

LEVEL I NG , PMS , OVERLAY 

& SEAL  & 

COVER 

JTL 

GROUP, 

INC.  - 

KALISPELL 

7.356  km 

$ 

1,465, 

, 780 

$ 1, 

058,278 

$ 10,584 

09/26/02 
/ / 

07/11/03*** 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

1%  0% 


IM  90-1(138)5 

DENA  MORA  REST  AREA 

REST  AREAS, SIT 

IMPROVEMENTS, LA 

BODELL  CONSTRUCTION 

NDSCAPING  Sc  RELATED  WORK 

COMPANY 

0.000  mi 

$ 

3,533,077  $ 2,940,415 

$ 29,404 

09/26/02  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO:  523-5864 

06/18/04***  1%  0% 


SMP  3199(03) 

MISSOULA  DISTRICT  - CRUSH  & ST  STOCKPILE 

0.000  km 


TREASURE  STATE  CONSTRUCTION 
$ 194,063  $ 243,825  $ 37,367 


09/26/02 

11/12/02 

04/01/03*** 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

15%  04/01/03 


BR  9032(33)  FRONTIER-WEST,  L.L.C. 

SWAN  RIVER  - WEST  OF  CONDON  RECONSTR.OF  GRVL  APP  & NEW  PRE  STRESSED  CONCRETE  BULB  TEE  STR 

0.035  km  $ 642,053  $ 461,181  $ 0 


11/07/02 
/ / 

09/19/03*** 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

0%  0% 


STPHS  0002(628) 

1998-Dl-SIGNING  & ELECTRICAL 

1998-Dl-SIGNING  & ELECTRICAL 

UNITED 

RENTALS  HWY 

TECH  INC 

0.000  mi  $ 

41,718  $ 

38,030 

$ 

0 

11/07/02  F.P.M.  BENEDIK,  TOM 

/ / PHONE  NO: 

12/29/02***  0% 


MISSOULA  DISTRICT  TOTALS 


$ 90,990,405  $ 85,768,083  $ 73,484,333 


81% 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 


DATE: 12/11/02 

***  BUTTE  DISTRICT  *** 

PAGE  NO : 6 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPS  278-1(13)30 

CARROLL  HILL  - EAST  & WEST 

GR, ORAL, PL  MIX  SURFACING 

7.837  mi  $ 

M K 

3, 161,119 

WEEDEN  CONSTRUCTION,  INC. 

$ 2,832,172  $ 2,900,194 

APPR 

03/06/01 

05/04/99 

05/24/99 

09/27/01 

F.P.M.  HARRIS,  DEAN 

PHONE  NO:  494-9643 

100% 

90% 

STPP  13-1(33)36 

CAMERON  - NORTH  & SOUTH 

GRADE, GRAVEL, PLANT  MIX  SURFACE 
18.300  Itm  $ 

A.M, 

5,735,355 

, WELLES,  INC. 

$ 5,713,401 

$ 6,003,311 

APPR 

03/06/01 

10/07/99 

11/15/99 

11/28/01 

F.P.M.  BRAZILL,  BILL 

PHONE  NO:  684-5609 

100% 

98% 

BR  13-2(2)83 

JEFFERSON  RIVER  - 20.4KM  SW 

OF  GR,AGG  & PL. MIX  SURF, PRESTRESS 

0.600  km  $ 

MORGEN  & OSWOOD  CONST. 

ED  CONCRETE  BEAM  BRIDGE 
2,712,516  $ 1,848,513  $ 

, CO., INC 

1,890,280 

APPR 

11/14/02 

11/16/99 

12/21/99 

10/12/01 

F.P.M.  COLLINGWOOD,  MATT 

PHONE  NO:  585-0453 

100%  115% 

STPP  29-4  (22)89 

PARK  & GALENA -BUTTE 

COLD  MILLING, PLANT  MIX  SURFACI 
1.176  km  $ 

JIM  GILMAN  EXCAVATING 

NG,SEAL  t COVER  & SIGNALS 
799,375  $ 708,178  $ 

INC. 

819,789 

APPR 

03/06/01 

12/09/99 

03/21/00 

07/12/02 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

100%  102% 

STPS  399-1(3)0 

WHITETAIL  ROAD 

JTL  GROUP,  INC. -BELGRADE 

GR. ,AGG. , BIT. SURF, PRESTRESSED  BEAM  BRIDGE  WIDENING 

16.315  )cm  $ 3,003,413  $ 2,693,265  $ 2,919,690 

APPR 

09/27/02 

03/16/00 

04/03/00 

05/10/02 

F.P.M.  CLARY, DAN 

PHONE  NO:  225-4295 

100%  94% 

IM  90-5(55)249 

WHITEHALL  - CARDWELL 

IM  90-5(54)257 

CARDWELL  - EAST 

STPP  13-1(32)75 

HARRISON  - SAPPINGTON  JCT. 

CONTRACT  TOTAL 

PLANT  MIX  OVERLAY,  SEAL  & COVER 

PLANT  MIX  OVERLAY,  SEAL  & COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 
36.120  )^m  $ 

BLAHNIK  CONSTRUCTION, 

6,698,864  $ 7,084,784  $ 

INC. 

7, 348, 012 

APPR 

03/06/01 

APPR 

09/17/01 

APPR 

03/06/01 

04/11/00 

05/16/00 

09/14/01 

F.P.M.  STARCEVICH  JOHN  R. 

PHONE  NO:  287-3868 

100%  98% 

BR  9016(19) 

GALLATIN  RIVER -GALLATIN  GATEWA  2 PRESTRESSED  CONC.BEAM  BRIDGE 

0.949  mi  $ 

COP  CONSTRUCTION  CO. 

S, PLANT  MIX  BITUM.APP, SEAL  & 
1,183,619  $ 1,138,408  $ 

1, 112, 197 

PEND 

10/22/02 

08/31/00 

01/19/01 

08/01/02 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

100%  86% 

STPHS - STPS - STPU  25(27) 

ONE  MILE  EAST  OF  HELENA 

GRADE, AGG. SURF, PLANT  MIX  SURF. 
2.795  1cm  $ 

S K CONSTRUCTION,  INC. 
,SEAL  & COVER, & CONC . SLAB 
2,061,164  $ 1,749,409  $ 

2,227,728 

APPR 

09/26/02 

11/06/00 

03/26/01 

11/22/02 

F.P.M.  CARLSON, JACK 

PHONE  NO;  457-0526 

100%  104% 

**  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  % 

CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR  9016 (30) 

HALL  CONSTRUCTION 

SERVICES 

APPR 

11/27/00 

F.P.M.  GRAVAGE, DANIEL 

ROCKY  CREEK  BRIDGE  - 

3 KM  EAST  CONST  OF  PRESTRESSED 

TRI-DECK 

BEAM  BR, GRADING  & GRAVELING 

10/26/01 

03/26/01 

PHONE  NO:  222-8110 

0.340  km 

$ 

353,061  $ 315,450 

$ 291,603 

04/04/02 

100% 

92% 

IM  15-2 (68)130 

JIM 

GILMAN  EXCAVATING 

INC. 

11/27/00 

F.P.M.  HARRIS,  DEAN 

BUTTE -ELK  PARK 

COLD  MILLING, PAVEMENT 

PULVERIZ 

ATION, 

PLANT 

MIX  SURFACING 

12/03/00 

PHONE  NO:  494-9643 

IM  15-2(72)121 

NISSLER-BUTTE 

PLANT  MIX  OVERLAY, SEAL 

& COVER 

02/03/03*** 

CONTRACT  TOTAL 

24.010  km 

$ 

8,037, 

938 

$ 8,527,271  $ 

11, 929,085 

97% 

78% 

IM  15-4  (86) 190 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/27/00 

F.P.M.  CARLSON, JACK 

HELENA -NORTH  & SOUTH 

COLD  MILL, PLANT  MIX  OVERLAY, 

SE 

AL  Sc  COVER,  BRIDGE  REHAB 

02/27/02 

03/26/01 

PHONE  NO:  457-0526 

9.444  km 

$ 

3,194,950  $ 2,833,761  $ 

2,892,039 

11/07/02 

100% 

120% 

IM  90-5(57)264 

(OBS)MARONICK  CONST.  L.L.C. 

APPR 

01/31/01 

F.P.M.  CLARY, DAN 

MILLIGAN  CANYON 

SEAL 

Sc 

COVER 

10/26/01 

04/03/01 

PHONE  NO:  225-4295 

IM  15-3 (57) 163 

APPR 

11/05/01 

BOULDER  HILL 

SEAL 

Sc 

COVER 

10/26/01 

STPP  69-1(16)1 

APPR 

WHITEHALL  - EAST 

AND  NORTH 

SEAL 

Sc 

COVER 

10/26/01 

STPP  55-3  (10)12 

APPR 

LEGION  AVE.  WEST 

- WHITEHALL 

SEAL 

Sc 

COVER 

10/26/01 

STPP  69-1(15)0 

APPR 

LEGION  AVE.  EAST 

- WHITEHALL 

SEAL 

Sc 

COVER 

10/26/01 

CONTRACT  TOTAL 

72.494  km 

$ 1,699,926 

$ 1,588,107  $ 1,515,861 

100% 

113% 

BR  9029(18) 
MADISON  RIVER  - 

58  KM  SO  OF  EN  RELOCATE  THRU -TRUSS, CONCRETE  D 

SLETTEN  CONSTRUCTION  CO 

ECK  & ABUTMENT, AGG  SURF  APPROA 

01/31/01 

06/19/01 

F.P.M.  BRAZILL,  BILL 

PHONE  NO:  684-5609 

0.095  km  $ 

542,443  $ 562,010  $ 528,484 

05/30/02 

100% 

95% 

IM  90-5(58)274 

JIM  GILMAN  EXCAVATING 

INC. 

03/09/01 

F.P.M.  HELD,  TERRY 

THREE  FORKS  - WEST 

CRACK  SEAL, PL  MIX 

SURF  OVERLAY 

,SEAL  & COVER,  BRIDGE  REHAB 

04/16/01 

PHONE  NO:  683-4434 

6.795  km 

$ 

4,639,919  $ 3,798,195  $ 

3, 535,658 

08/26/02 

100% 

117% 

STPS  278-1(17)43 

BLAHNIK 

CONSTRUCTION, 

INC. 

APPR 

05/11/01 

F.P.M.  ARVISH,MIKE 

JACKSON  - WISDOM 

PLANT  MIX  OVEERLAY 

& SEAL  & CO 

VER 

11/12/02 

08/27/01 

PHONE  NO:  563-7261 

28.600  km 

$ 

1,318,294  $ 

1,266,324  $ 

1,298,979 

09/04/02 

100% 

115% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 
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WORK  COMP. 

COMPLETED 

USED 

NH  15-4 (85) 193  F 

(OBS)MARONICK  CONST.  L.L.C. 

APPR 

05/11/01 

F.P.M.  FELLOWS, TIM 

CEDAR  STREET  INTERCHANGE-HELEN  GRADE, AGG  SURF, PL. MIX  SURF . , SE 

AL  & COVER, SIGN, LIGHT, STEEL 

10/31/02 

06/26/01 

PHONE  NO:  495-1506 

• 2.688  km  $ 

3,648,604  $ 3,153,678  $ 3,284,963 

06/30/03*** 

98% 

107% 

BR  9034 (4) 

SHIELDS  RIVER  BRIDGE  - S.E.  OF 

CONST  OF  REINFORCED  CAST  IN  PL 
0.213  km  $ 

SLETTEN  CONSTRUCTION  CO 

ACE  CONC  SLAB  BR,APP  & GRVL 

348,838  $ 348,225  $ 335,741 

PEND 

10/22/02 

06/01/01 

07/17/01 

12/20/01 

F.P.M.  FELLOWS, TIM 

PHONE  NO:  495-1506 

100% 

83% 

IM  0002(500) 

BUTTE  AREA  SEISMIC  RETROFIT 

BR  DECK  REHAB  & SEISMIC  RETRO, 
0.308  km  $ 

SLETTEN  CONSTRUCTION  CO 

BR  GIRDER  REPAIR, BR  APPR  MODIF 

1,390,173  $ 1,237,273  $ 1,399,085 

APPR 

01/28/02 

06/01/01 

07/16/01 

05/03/02 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO:  494-9635 

100% 

96% 

STPP  29-1(31)50 

SILVER  STAR  - NORTH  & SOUTH 

GRADING, GRAVEL  & PLANT  MIX  SUR 
6.965  km  $ 

M A DEATLEY  CONSTRUCTION 

FACING 

6,494,756  $ 6,513,198  $ 7,390,702 

APPR 

11/12/02 

08/10/01 

09/17/01 

06/30/04*** 

F.P.M.  STARCEVICH  JOHN 

PHONE  NO:  287-3868 

98% 

R. 

81% 

STPP  29-1(37)43 

TWIN  BRIDGES  - NORTH 

GRADING, GRAVEL, PLANT  MIX  SURFA 
9.936  km  $ 

JIM  GILMAN  EXCAVATING  INC. 

CING 

4,689,089  $ 4,293,493  $ 4,462,630 

APPR 

11/12/02 

09/07/01 

10/24/01 

06/30/04*** 

F.P.M.  BRAZILL,  BILL 

PHONE  NO:  684-5609 

98% 

93% 

STPU  5807 (8) 

NORTH  MAIN  STREET-HELENA 

BR  8-2 (47)43 

LYNDALE  OVERPASS-HELENA 

CONTRACT  TOTAL 

GR,GRAVL,PL  MIX  SURF,PED  UNDPS 

GRADE,  GRAVEL,  PLANT  MIX  SURF,  PE 
1.706  mi  $ 

(OBS)MARONICK  CONST.  L.L.C. 

,PRSTR  CONC  BEAM  STR, WATER, 

D UNDERPASS, WATER, SEWER, SIGNAL 

6,374,477  $ 5,843,595  $ 5,022,023 

APPR 

04/11/02 

10/11/01 

11/12/01 

09/30/03*** 

F.P.M.  FELLOWS, TIM 

PHONE  NO;  495-1506 

86% 

98% 

HDP-IR  9113 (OOl)F 

N 19TH  INTERCHANGE  LANDSCAPE 

LANDSCAPING 

0.000  km  $ 

A.M.  WELLES,  INC. 

41,960  $ 37,540  $ 28,138 

12/13/01 

05/13/02 

10/16/02 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO:  586-5074 

100%  50% 

BR  422-1  (5)  2 

IRR  CANAL-EAST  OF  SILVER  STAR 
BR  422-1 (4) 0 

JEFFERSON  RIVER  - SILVER  STAR 

CONTRACT  TOTAL 

NEW  BOX  CULVERT,  GRADING, GRAVEL 

CONCRETE  PRESTR. GIRDER  BRIDGE, 
0.680  km  $ 

SLETTEN  CONSTRUCTION  CO 

SURFACING 

GRD  GRAVEL  SURFACING, PL  MIX 

1,209,338  $ 1,132,245  $ 1,150,831 

PEND 

10/25/02 

PEND 

10/31/02 

02/20/02 

04/01/02 

01/20/03*** 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO:  494-9635 

99% 

96% 

* ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT  % CONT. 

PROJECT  TIME 

COMPLETED  USED 

STPP  84-4  {9)22 

FOUR  CORNERS  - WEST 

RIVERSIDE  CONTRACTING,  INC. 

GRADING, GRAVEL  SURFACING . PLANT  MIX  BITUMINOUS  SURFACING 

0.000  km  $ 6,977,346  $ 6,597,490  $ 5,833,405 

02/20/02 

03/13/02 

02/07/03*** 

F.P.M.  MCCORMICK,  THOMAS 

PHONE  NO;  586-5074 

8 8 % 6 3 % 

STPP-STPS-STPX-NH  0002(619) 

ARROW  STRIPING  AND 

MFG.  , 

, INC. 

PEND 

02/20/02 

F.P.M.  BRAZILL,  BILL 

2002-D2 -DURABLE  PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

10/24/02 

07/16/02 

PHONE  NO:  684-5609 

0.000  km 

$ 

233,942  $ 209,040 

$ 

250,692 

08/02/02 

100%  08/31/02 

IM  90-6 (100)318 

RIVERSIDE 

CONTRACTING, 

INC. 

02/20/02 

F.P.M.  STARCEVICH  JOHN  R. 

BOZEMAN  - HILL 

SEAL 

& 

COVER 

05/13/02 

PHONE  NO:  287-3868 

NH  50-1(19)70 

GALLATIN  GATEWAY  N&S 

STPP  13-1(39)49 

SEAL 

& 

COVER 

09/10/02 

ENNIS  - MCALLISTER 

SEAL 

& 

COVER 

IM  90-6(99)279 

THREE  FORKS  - MANHATTAN 

SEAL 

8c 

COVER 

STPP  50-2(47)82 

FOUR  CORNERS  - BOZEMAN 

SEAL 

Sc 

COVER 

CONTRACT  TOTAL 

58.830  km 

$ 1,541,881 

$ 1, 

309, 071 

$ 

1,229,379 

100%  32% 

SFCS  280-1(15)5 
WARREN  SCHOOL  - 

EAST 

PLANT  MIX  BIT  SURF  OVERLAY  & S 
11.655  km  $ 

HELENA  SAND  & GRAVEL  INC 

EAL  & COVER 

686,935  $ 587,246  $ 588,159 

APPR 

11/15/02 

03/25/02 

04/30/02 

09/05/02 

F.P.M.  CLARY, DAN 

PHONE  NO:  225-4295 

100% 

72% 

IM  15-3 (60) 158 
BASIN-  BOULDER 

NH  8-4 (36)57 

WINSTON  N&S 

CONTRACT  TOTAL 

SEAL  AND  COVER 

SEAL  AND  COVER 

19.660  km 

$ 

JIM  GILMAN  EXCAVATING  INC. 

385,901  $ 293,309  $ 263,154 

APPR 

09/27/02 

APPR 

09/13/02 

03/25/02 

06/24/02 

09/10/02 

F.P.M.  CLARY, DAN 

PHONE  NO:  225-4295 

100% 

83% 

IM  15-1(91)17 
LIMA  - RED  ROCK 

COLDMILLING, PLANT  MIX 
33.500  km 

OVERLAY , 

$ 

J T L GROUP,  INC.  - HIGHWAY 

SEAL  & COVER 

6,057,867  $ 5,165,344  $ 1,947,779 

04/11/02 

08/30/02 

02/03/03*** 

F.P.M.  HELD,  TERRY 

PHONE  NO:  683-4434 

38% 

92% 

BR  9022 (22) 

BOULDER  RIVER-6 

KM  EAST  OF 

BAS  47  METER  PRESTRESSED 

0.303  km 

BEAM  STRU 

$ 

FRONTIER-WEST,  L.L.C. 

CTURE  WITH  PLANT  MIX  APPROAACH 

569,599  $ 567,376  $ 512,727 

04/11/02 

05/24/02 

02/03/03*** 

F.P.M.  CLARY , DAN 

PHONE  NO:  225-4295 

90% 

82% 

**  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  90-4 (46) 206 

OPPORTUNITY  - NISSLER 

STPP  19-1(30)1  • 

JCT  1-90  - ANACONDA 

CONTRACT  TOTAL 

SEAL  & COVER 

COLD  MILLING, PLANT  MIX 

18.300  km 

RIVERSIDE  CONTRACTING,  INC. 

OVERLAY  ,SEAL  & COVER, SLOPE  FLAT  & 

$ 6,657,193  $ 5,981,697  $ 2,069,100 

05/14/02 

06/11/02 

02/03/03*** 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

35% 

69% 

STPP  49-1  (18) 2 

RIVERSIDE 

CONTRACTING, 

INC. 

APPR 

05/14/02 

F.P.M.  HELD,  TERRY 

DILLON -NORTH 

SEAL  & 

COVER 

11/12/02 

08/05/02 

PHONE  NO;  683-4434 

STPP  89-1(10) 1 

PEND 

10/02/02 

ATLANTIC  STREET -DILLON 

SEAL  Sc 

COVER 

10/17/02 

CONTRACT  TOTAL 

13.326  km 

$ 

235,406  $ 

256,564  $ 

240,978 

100% 

93% 

NH  12-1 (7)9 

RIVERSIDE  CONTRACTING, 

INC. 

05/14/02 

F.P.M.  COLLINGWOOD,  MATT 

US  20/US  191  INTERSECTION-WEST 

PLANT  MIX  OVERLAY, SEAL  & COVER 

07/08/02 

PHONE  NO;  585-0453 

NH  12-1(12)9 

US  20 -WEST  YELLOWSTONE 

SEAL  Sc  COVER 

02/03/03*** 

NH  12-1(11)0 

TARGHEE-WEST  YELLOWSTONE 

GRADING , GRAVEL , PORT 

CEMENT  CON 

c 

PAVE, SIGNALS 

Sc  INTERSECTION 

CONTRACT  TOTAL  14 

.913  km 

$ 

1, 

137,324  $ 

1,373,104  $ 

1,073,427 

78%  60% 

SFCS  278-1(18)0 

RIVERSIDE  CONTRACTING, 

INC. 

05/14/02 

F.P.M.  HELD,  TERRY 

JACKSON  INTERCHANGE-WEST 

SEAL 

& 

COVER 

08/05/02 

PHONE  NO:  683-4434 

SFCS  222-1(4)0 

10/03/02 

DILLON-JACKSON  INTERCHANGE 

SEAL 

Sc 

COVER 

SFCX  01312(1) 

PEND 

JACKSON  INTERCHANGE -SOUTH 

SEAL 

& 

COVER 

10/21/02 

SFCX  01282 (1) 

PEND 

BARRETTS  FRONTAGE  ROAD 

SEAL 

& 

COVER 

10/21/02 

CONTRACT  TOTAL 

68.713  km 

$ 

540,475 

$ 521,831 

$ 

477,640 

100% 

78% 

NH  8-4 (39) 58 

S K CONSTRUCTION, 

INC. 

06/07/02 

F.P.M.  CARLSON, JACK 

US-287  PASSING 

LANES 

- BAUM  RO  GRADING,  GRAVEL,  PLANT 

MIX 

SURFA 

CING,SEAL  Sc  COVER 

07/15/02 

PHONE  NO:  457-0526 

NH  8-4  (40)  68 

US  287  PASSING 

LANES 

- NORTH  0 GRADING, GRAVEL, PLANT 

MIX 

SURFA 

CING,SEAL  & COVER 

02/03/03*** 

CONTRACT  TOTAL 

0.000  km 

$ 

3,800,652  $ 3,788,162 

$ 2,236,705 

59% 

68% 

STPP  14-2(22)43 

RIVERSIDE  CONTRACTING,  INC. 

06/07/02 

F.P.M.  CARLSON, JACK 

WHITE  SULPHUR  SPRINGS  - EAST 
STPP  59-1(23)7 

SEAL  Sc  COVER 

07/25/02 

02/03/03*** 

PHONE  NO:  457-0526 

CLYDE  PARK  - NORTH  AND  SOUTH  PLANT  MIX  BITUMINOUS  OVERLAY,  S EAL  & COVER 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 

DATE:  12/11/02  ***  BUTTE  DISTRICT  ***  PAGE  NO:  11 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  14-2(21)24 


MEAGHER  COUNTY  LINE  - EAST 

STPP  B9-1 (22) 25  • 

SEAL  & COVER 

NORTH  OF  WILSALL  - NORTH 

PLANT  MIX  BITUMINOUS  SURFACING 

, SEAL 

& COVER 

SFCS  360-1(2)9 

FORT  LOGAN  ROAD 

SEAL  & COVER 

CONTRACT  TOTAL  98 

.290  Itm 

$ 

3,052, 

343  $ 3,346,379 

$ 

2,665,351 

80% 

50% 

CM  0299(12) 

JIM  GILMAN  EXCAVATING 

INC. 

06/07/02 

F.P.M.  ARVISH,MIKE 

SYCAMORE/PENNSYLVANIA-ANACONDA 

MILLING, PMS  OVERLAY, SEAL 

& COV 

ER 

07/12/02 

PHONE  NO:  563-7261 

SFCS  569-1(2)0 

JCT  MT-1  - SOUTH 

LEVEL, PMS  OVERLAY, SEAL  & 

COVER 

02/03/03*** 

SFCS  273-1(8)0 

ANACONDA  - GALEN 

SEAL  & COVER 

CONTRACT  TOTAL  30, 

.687  Icm 

$ 

605, 

031  $ 681,758 

$ 

396,024 

58% 

53% 

SFCS  249-1(5) 0 

RIVERSIDE 

CONTRACTING, 

INC. 

06/07/02 

F.P.M.  HELD,  TERRY 

ENNIS -SOUTH 

PLANT  MIX  OVERLAY, SEAL 

& COVER 

08/23/02 

PHONE  NO:  683-4434 

4.670  mi 

$ 

206,559  $ 

285,120  $ 

195,229 

02/03/03*** 

68% 

47% 

SMP  1699(03) 

JTL 

GROUP,  INC. -BELGRADE 

07/18/02 

F.P.M.  COLLINGHOOD,  MATT 

BUTTE  DISTRICT 

- CRUSH  AND  STO  CRUSH  & STOCKPILE 

10/02/02 

PHONE  NO:  585-0453 

0.000  mi 

$ 

390,712 

$ 389,425  $ 383,316 

11/26/02 

100%  11/01/02 

SMP  2599(03) 

HELENA 

SAND  & GRAVEL  INC 

07/18/02 

F.P.M.  CLARY , DAN 

BUTTE  DISTRICT  - 

- CRUSH  AND  STO  CRUSH  & STOCKPILE 

09/17/02 

PHONE  NO:  225-4295 

0.000  Itm 

$ 

179,438  $ 

153,719  $ 160,816 

09/26/02 

100% 

10/01/02 

NH  8-2(60)43 

LAST  CHANCE  GULCH  TO  PROSPECT 

COLD  MILLING, RESURFACING, PAVEM 
0.000  1cm  $ 

HELENA 

ENT  MARKING 

563,325  $ 

SAND  & GRAVEL  INC 

532,279  $ 

71,675 

08/09/02  F.P.M.  FELLOWS, TIM 
09/23/02  PHONE  NO:  495-1506 
05/23/03***  13% 

40% 

STPHS  0002(617) 

1998-D2/D3 -SIGNING -ELECTRICAL 

1998-D2/D3-SIGNING-ELECTRICAL 
0.000  km  $ 

UNITED  RENTALS  HWY  TECH 

, SIGNING  & ELECTRICAL 

37,293  $ 41,511  $ 

INC 

24,605 

08/09/02  F.P.M.  CLARY, DAN 

10/01/02  PHONE  NO:  225-4295 

02/03/03***  59% 

63% 

NH  11-1(37)31 

RIVERSIDE  CONTRACTING, 

INC. 

09/06/02 

F.P.M.  COLLINGWOOD,  MATT 

TURNBAY  - EMIGRANT 

GRADING, PLANT  MIX  BITUMINOUS  SURFACING, SEAL  & COVER 

0.910  km  $ 1,114,683  $ 1,199,336  $ 

288,805 

10/16/02 

02/03/03*** 

PHONE  NO:  585-0453 

24%  35% 

***  ESTIMATED  COMPLETION  DATE 


( 


8Gir3lL?sr«)KC»' 

.ws  y«Q^as?  >idi 
'■■''•  jtGJSfrwTa  '/m«  *** 


' ."iP.VK- 


l';  - ■ ■«.  , 


w«;a  .j4  .MIK 


1 tjfMf 
■ii  <>ev.si' 


w 

rmm 

• iftsm  w ssrtsw'w 

oftOs  mk.<i^  Tsm 


• A,;. 


W '' 
■‘.j.  ,4(-'-!J. 


asw.. 

« oxreaf  -^T^awiw# 


UVT«*-i  ^ 

i'-  . J-n.l  O 


k- 

•n-.  • 


■ '?if, 

•■  ’iiA  :)v-T-  I'yl.^f^.:>'< 


,1'“ 

■'ll 


f-'0f!i~/f  mn' 
■"'tm'  ;.«  . ' f'H.* 


■-i'..irri  p5«fa 

Air'iCi*!.  .fis;  Jiy 


ts  r&H-  £t  m 
niV-i)Xf«  ■ j'A^wy* 


r;' 


i- .*/■'■  ■':03S-iwiP98a'>-'aBTA«V»'W«  .'- 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 12/11/02 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 
***  BUTTE  DISTRICT  *** 

PAGE  NO:  12 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  29-1  (39)42 

MAIN  STREET-TWIN  BRIDGES 

JIM  GILMAN  EXCAVATING  INC. 

MILLING, PLANT  MIX  BITUMINOUS  0 VERLAY,SEAL  & COVER, SIDEWALKS 

1.635  km  $ 496,271  $ 479,150  $ 4,791 

09/06/02 
/ / 

02/03/03*** 

F.P.M.  HELD,  TERRY 

PHONE  NO:  683-4434 

1% 

0% 

STPP  69-1(17)38 

MAIN  STREET  - BOULDER 

BR  69-1(18)37 

BOULDER  RIVER- S OF  BOULDER 

CONTRACT  TOTAL 

HELENA  SAND  & GRAVEL  INC 

PRESTRESSED  CONCRETE  GIRDER  ST  RUCTURE,  GRADING,  GRAVEL  & PLANT 

GRADING,  GRAVEL  & PLANT  MIX  BIT  UMINOUS  SURFACING,  STORM  DRAIN, 

0.054  km  $ 4,515,735  $ 4,003,627  $ 546,594 

09/06/02 

10/15/02 

02/03/03*** 

F.P.M.  CLARY , DAN 

PHONE  NO;  225-4295 

14% 

25% 

STPHS  90-6(96)317 

MEDIAN  RAIL  - BOZEMAN  PASS 

CONCRETE  MEDIAN  RAIL 

OMO 

CONSTRUCTION  INC 

0.000  km 

$ 111,824 

$ 81,132  $ 

811 

09/06/02 

/ / 

02/03/03*** 


F.P.M.  COLLINGWOOD,  MATT 
PHONE  NO:  585-0453 

1%  83% 


STPP  84-2 (4)12 
MADISON  RIVER  - EAST 


GRADING, GRAVEL  & PLANT  MIX  BIT 
0.000  km  $ 


JIM  GILMAN  EXCAVATING  INC. 
UMINOUS  SURFACING 

9,627,840  $ 8,685,411  $ 86,856 


09/26/02 

/ / 

09/03/04*** 


F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 

1%  0% 


BR  9022(23) 

JEFFERSON  OVERFLOW-WEST  OF  CAR  CONCRRETE  SLAB  STRUCTURE  & APP 

0.022  mi  $ 


FRONTIER-WEST,  L.L.C. 

ROACHES 

526,417  $ 471,472  $ 


0 


11/07/02  F.P.M.  BRAZILL,  BILL 

/ / PHONE  NO:  684-5609 

12/29/02***  0%  0% 


BUTTE  DISTRICT  TOTALS 


$119,591,178  $112,219,051  $ 91,835,040 


76% 


**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 

DATE:  12/11/02  ***  GREAT  FALLS  DISTRICT  •**  PAGE  NO:  13 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGII>IEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  3-1(12)0  F 

WICKENS  CONSTRUCTION,  INC. 

APPR 

08/31/00 

F.P.M.  VOSEN,  ROBERT 

VAUGHN-SUN  RIVER 

(EAST 

SECTION  GRADING, GRAVEL, PLANT 

MIX 

SURFA  CING,SEAL  & COVER, 2 STRUCTURES 

02/21/02 

11/14/00 

PHONE  NO:  454-5921 

NH  3-1(13)2  F 

APPR 

02/07/03*** 

VAUGHN-SUN  RIVER 

(WEST 

SECTION  GRADING, GRAVEL, PLANT 

MIX 

SURFA  CING,SEAL  & COVER 

02/21/02 

CONTRACT  TOTAL 

12.189  Jem 

$ 12,371,554  $ 11,306,051 

$ 11,601,872 

98% 

100% 

BR  9007 (32) 

TAMIETTI  CONST.  CO. 

, INC. 

08/31/00 

F.P.M.  ROBERT  VOSEN 

SUN  RIVER  - MANCHESTER 

GRADING, PLANT  MIX  APPROACHES  & CONT . STEEL  GIDER  BRIDGE 

11/30/00 

PHONE  NO;  455-8323 

0.314  Jem 

$ 1,252,045  $ 1,062,068 

$ 1,006,419 

07/24/02 

100% 

105% 

NH  0002(379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3 (43)209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO 

BRIDGE  WATER  MAIN  RECON, GRADE,  GRAVEL, PLANT  MIX  BITUMINOUS 


GRADING, SEEDING  AND  FENCING 
0.500  jcm 


APPR 

08/13/01 


$ 1,964,581  $ 2,159,610  $ 2,039,301 


11/27/00 

02/20/01 

11/14/02* 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 


94% 


IM  15-8 (55) 389 
SUNBURST  - SWEETGRASS 


JTL  GROUP, INC. -DBA  A-1  PAVING 
MILL, FILL, EXC, HOT  RECYCLE  PL  M IX  BITUM  SURF,  SEAL  & COVER 
13.700  Jem  $ 5,682,958  $ 5,243,251  $ 5,188,595 


03/09/01  F.P.M.  BECKEDAHL  MARK 

04/10/01  PHONE  NO:  873-8624 

09/11/02  100%  96% 


IM  15-8(54)398 
SWEETGRASS  REST  AREA 


NEW  REST  AREA  & LANDSCAPING 
0.000  Jem 


SWANK  ENTERPRISES 


$ 1,509,202  $ 1,952,930  $ 1,939,626 


05/11/01  F.P.M.  BECKEDAHL  MARK 

06/22/01  PHONE  NO:  873-8624 

08/09/02  100%  91% 


IM-STPS-NH-STPP  0002(583) 

2001-D3-DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 

34.600  mi  $ 572,596 


HIGHWAY  SPECIALTIES,  INC. 


548,017 


582, 629 


APPR  05/24/01  F.P.M.  KLETTE,  MIKE 

01/28/02  08/16/01  PHONE  NO:  278-7078 

10/18/01  100% 


09/14/01 


PLH-STPU  5221(3)  UNITED  MAT ' LS  OF  GREAT  FALLS 

GIANT  SPRINGS  ROAD-GREAT  FALLS  GRADE,  AGG  & PL  MIX  BITUM  SURF,  SEAL  & COVER  & PED  UNDERPASS 

0.980  Jem  $ 758,075  $ 818,784  $ 776,506 


08/10/01  F.P.M.  AAFEDT,  RANDY 

09/19/01  PHONE  NO:  454-5920 

07/26/02  100% 


IM  15-6 (34)301 
POWER  - NORTH  & SOUTH 


MT 

MAT'LS,  INC.{DBA)LS 

JENSEN 

APPR 

08/10/01 

MILL, FILL, 

PMS  OVERLAY  & SEAL  & COVER  OF 

MAINLINE  & HOT 

09/27/02 

10/04/01 

12.476  km 

$ 3,544,167 

$ 3,399,300  $ 

3,688,203 

10/25/02 

F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  107% 


**  ESTIMATED  COMPLETION  DATE 


■ ’USMTjsAWiS  im 

ic'  ■':\ir  r^i!^  iKV  T'Waa  i:"  -r^ia: 

"‘-rzia  TjHWCi  •** 


)'  •»5i:'WO  Ci^SSltfWI 

i.-v-  nr^y^ 


'•Ttlff.  ■■  .,.,  ...  .W  --  -.y— rt-  - 

.{  )rw  mfiii3.,.a®ir»svsi*f^«sw  , »oir:>!#t'r^!i  »o»'’ vihsww  ■■  ,, 

fa-  . ^ 


,>5i-?  .,v.-.>-  ..  *v^rra^  ■!*•«  f.ww 


‘■’.P  - w'.U 


-i- 


’^■■^  'I.  .1 


•<  . ■ ■■• ' f'tf.jJ 


r^,  "''iS 

I’f'.K*#*'  W 


.asfs«afn«ii*n'„  s»?£ir-*nii': 

9 


'41 


'tess;  ^ 


: 

.r-^  -1 


if  § 

UA^Wt'  ■OAO'S^^. 


■ !4 


j I'p.' 


•i'AjKyntfm  - 


¥■  » 


, •‘^v 

■ «!«  jmaw.'r^Wi^ 


r,'  . !■/<,..  .J-^  '- 


■ '■'■‘•1  W(i»5  . W»,I«-  »TS 


.t  . lU'J 

aiswT>!*»a'^;fr  ■ 


'A:  - 
.5TI' 


iAf  (i.()Vs^ 

in.x^  s ~ iKsmat 


IS 

vwv!  ;aa<wtX3i  cesT»4tT<t^  , x,i. 


i-  * ♦ 


• 't', 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  444-1(4)4 

WILLOW  CREEK-NORTHEAST  OF  BLAC  PRESTRESSED  CONCRETE 
BR  444-1  (5)4 

CUT  BANK  CREEK-NORTHEAST  OF  BL  PRESTRESSED  CONCRETE 
CONTRACT  TOTAL  0.890  km 


SLETTEN  CONSTRUCTION  CO 
BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 

BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 

$ 1,551,062  $ 1,672,569  $ 1,661,555 


APPR 

11/14/02 

09/07/01 

10/22/01 

12/02/02 

F.P.M.  BECKEDAHL  MARK 

PHONE  NO:  873-8624 

100% 

95% 

NH  1-5(5)308  F 
LOTHAIR  - EAST 


GRADING, GRAVEL,  PLANT  MIX  BIT.S 
21.569  km  $ 


SCHELLINGER  CONST  CO., INC. 
URFACE,.SEAL  & COVER 

8,518,696  $ 9,073,543  $ 8,201,467 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  90%  73% 


IM  15-5(100)291 
VAUGHN -NORTH 


GRADE , AGG 

SURF, COLD  MILL, PL  MI 

SCHELLINGER  CONST  CO., INC. 

X BIT  SURF, SEAL  & COVER, REHAB 

10/11/01 

11/06/01 

F.P.M.  AAFEDT,  RANDY 

PHONE  NO:  454  5920 

16.211  km 

$ 

12,118,035  $ 11,612,453  $ 8,105,813 

02/03/03*** 

70% 

52% 

NH-RAD-MT  98(01)  UNITED  MAT ' LS  OF  GREAT  FALLS 

MALMSTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB .,  PORT  CMNT  CONC  PAVE,STRM  DRN,  WATER  MAIN,  SIGN 

0.233  km  $ 909,244  $ 881,874  $ 826,399 


11/21/01  F.P.M.  AAFEDT,  RANDY 

03/11/02  PHONE  NO;  454-5920 

02/03/03***  94%  94% 


IM  0002(501) 

DIST  3 - BRIDGE  DECK  IMPVT 


BRIDGE  DECK  REHABILITATION 
0.783  km  $ 


COP  CONSTRUCTION  CO. 
2,676,901  $ 2,147,208  $ 


1, 972, 685 


11/21/01  F.P.M.  VOSEN,  ROBERT 

04/03/02  PHONE  NO:  454-5921 

06/30/04***  92%  96% 


IM  15-4  (95)  240 

DEARBORN  REST  AREA- PHASE  1 


NELSON ' S 

CONSTRUCTION 

APPR 

11/21/01 

F.P.M.  VOSEN,  ROBERT 

REST  AREA -PHASE 

1, WATER  WELL  D RILLING  & WATER 

SYSTEM 

11/12/02 

02/19/02 

PHONE  NO:  454-5921 

0.000  km 

$ 214,628  $ 

144,422  $ 

179,341 

05/30/02 

100% 

13% 

IM  15-6(32)322 

BRADY -N&S  (SOUTHBOUND  ONLY) 

COLD  MILLING, 

PLANT  MIX  OVERLAY 

J T L GROUP,  INC. 

AND  GUARDRAIL 

- HIGHWAY 

APPR 

09/27/02 

03/25/02 

05/10/02 

16.900  km 

$ 

2,612,828  $ 1,927,583 

$ 1,981,779 

11/13/02 

F.P.M.  WOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  90% 


STPS-NH-STPX-U-P-IM  0002(620) 

2002 -D3 -DURABLE  PAVE.  MARK. 

EPOXY  PAVEMENT  MARKINGS 

UNITED 

RENTALS  HWY 

TECH 

INC 

0.000  km 

$ 1,107,905  $ 

766,230 

$ 

714,561 

03/25/02  F.P.M.  KLETTE,  MIKE 

04/24/02  PHONE  NO:  278-7078 

07/24/02  100%  06/30/02 


IM  15-5(99)277 
GORE  HILL  INTERCHANGE 


GREAT 


GRADING,  GRAVEL,  PLANT  MIX,  DRAIN 
0.000  km  $ 


NORTHERN  LINE  LAYERS, 
AGE, GUARDRAIL  & SIGNING 
1,153,215  $ 1,138,297  $ 


INC. 

914,686 


04/11/02  F.P.M.  VOSEN,  ROBERT 

06/05/02  PHONE  NO:  454-5921 

02/03/03***  80%  105% 


***  ESTIMATED  COMPLETION  DATE 
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DATE: 12/11/02 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 
***  GREAT  FALLS  DISTRICT  *** 


PAGE  NO:  15 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SFCS  432-1(4)10 

CENTURY  COMPANIES, 

INC. 

04/11/02 

F.P.M.  WOODHOUSE,  HAROLD 

17KM  WEST  OF  BIG  SANDY- 

-WEST 

PLANT  MIX 

LEVELING 

AND 

OVERLAY 

WITH  SEAL 

& COVER 

06/04/02 

PHONE  NO:  738  4505 

STPS  534-1(4)23  • 

APPR 

10/15/02 

CONRAD -WEST 

PLANT  MIX 

LEVELING 

AND 

OVERLAY 

WITH  SEAL 

& COVER 

11/12/02 

CONTRACT  TOTAL 

16.993 

km 

$ 

830,093 

$ 907,774 

$ 892,882 

100% 

95% 

BR  234-1  (9) 11 

TAMIETTI  CONST.  CO. 

, , INC. 

04/11/02 

F.P.M.  BERG,  GARY 

BEAVER  CREEK  - 17.1  KM 

SOUTH 

0 BR 

REPL  WITH  CAST  ! 

IN  PLACE  CON 

CRETE  SLAB 

BR  AND  APP,  INC 

DETO 

06/25/02 

PHONE  NO:  265-6821 

0.018 

km 

$ 

493,378 

$ 696,138 

$ 651,211 

02/03/03*** 

94% 

87% 

STPS  213-1(11)7  SCHELLINGER  CONST  CO., INC. 

JUNCTION  SECONDARY  214-NORTHWE  PLANT  MIX  LEVELING,  OVERLAY  AND  SEAL  & COVER 

3.901  km  $ 1,236,685  $ 1,263,321  $ 1,253,658 


04/11/02  F.P.M.  BECKEDAHL  MARK 

05/02/02  PHONE  NO:  873-8624 

07/12/02  100%  62% 


STPP  44-1(11)0 
VALIER  - WEST 


WICKENS  CONSTRUCTION,  INC. 

GRADE , GRAVEL , PLANT  MIX  BIT.  SU  RFACING, 2 PRESTRESSED  CONC 
0.000  km  $ 9,146,530  $ 8,088,006  $ 3,864,894 


05/14/02  F.P.M.  KLETTE,  MIKE 

07/16/02  PHONE  NO:  278-7078 

02/07/03***  48% 


BR  9008(19)  SLETTEN  CONSTRUCTION  CO 

SHONKIN  CR-5  KM  SE  OF  FORT  BEN  COMPOSITE  STEEL  & CONCREE  GIRD  ER  BRIDGE  & GRAVEL  APPROACHES 

0.002  km  $ 245,906  $ 236,402  $ 223,776 


05/14/02  F.P.M.  VOSEN,  ROBERT 

06/18/02  PHONE  NO:  454-5921 

10/15/02  100%  76% 


SFCS  358-1(4)0 
VALI ER -NORTHWEST 
SFCS  220-1(5)0 
CHOTEAU- NORTH 
CONTRACT  TOTAL 


JTL  GROUP,  INC.  - KALISPELL 
PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 

PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 
34.500  km  $ 1,476,530  $ 1,644,418  $ 1,426,750 


05/14/02 

07/11/02 

01/20/03* 


F.P.M.  KLETTE,  MIKE 
PHONE  NO:  278-7078 


871 


132% 


STPS  464-1(8)22 
DRY  FORK  - MILK  RIVER 
STPHS  58-1(22)0 

SIGNING  - NORTHWEST  OF  BROWNIN  SIGNING  UPGRADE 
CONTRACT  TOTAL  0.000  mi 


SYNERGY  BUILDERS,  INC. 

LIVING  SNOW, SNOW, FARM, FENCE  & GAURDRAIL  REPLACEMENT 


226,206 


238,369 


102,590 


06/07/02 

08/29/02 

01/20/03* 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 


43% 


73% 


SMP  0799(03) 

GREAT  FALLS  DISTRICT  - CRUSH  A CRUSH  & STOCKPILE 

0.000  km 


KONITZ  CONTRACTING,  INC. 

999  $ 452,642  $ 363,120 


07/18/02  F.P.M.  AAFEDT,  RANDY 

09/06/02  PHONE  NO:  454-5920 

11/14/02  100%  11/01/02 


**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 

DATE: 12/11/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  16 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

, DEPT.  FIELD  PROJECT 

MANAGER 

LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BH  9025(33) 

DEARBORN  RIVER  - 20  KM  SOUTH  0 REHABILITION  OF  A STEEL  TRUSS 

0.075  km  $ 

SLETTEN  CONSTRUCTION 

BRIDGE 

1,016,045  $ 1,061,094  $ 

CO 

11,611 

08/09/02 

11/11/02 

09/05/03*** 

F.P.M.  AAFEDT,  RANDY 

PHONE  NO:  454-5920 

1% 

4% 

STPS-BR  234-1  (7) 9 

14  KM  SOUTH  OF  HAVRE  - 

- SOUTH 

GRADING, GRAVEL, PLANT  MIX 

SURF, 

RIVERSIDE  CONTRACTING,  INC. 

SEAL  & COVER  & CAST  IN  PLACE 

08/09/02 

09/11/02 

F.P.M.  BERG,  GARY 

PHONE  NO:  265-6821 

0.000  km 

$ 

5,653,397  $ 5,690,494  $ 916,384 

05/28/04*** 

16% 

19% 

SFCN 

10-2 (27)52 

PRINCE, 

INC 

09/26/02 

F.P.M.  BERG,  GARY 

LOMA 

- BOX  ELDER 

PLANT  MIX  OVERLAY, 

LEVELING, SEA 

L & COVER 

/ / 

PHONE  NO:  265-6821 

59.000  km 

$ 

4,519,540  $ 

4,355,420 

$ 

43, 554 

08/22/03*** 

1% 

0% 

SFCN  1-4 (27)271 

RIVERSIDE 

CONTRACTING,  INC. 

09/26/02 

F.P.M.  BECKEDAHL  MARK 

SHELBY -WEST 

PLANT  MIX  OVERLAY, SEAL 

& COVER 

/ / 

PHONE  NO:  873-8624 

11.389  km 

$ 

772,207  $ 

812,426  $ 

0 

07/11/03*** 

0% 

0% 

SFCI  15-4(98)196 

JIM  GILMAN  EXCAVATING  INC. 

09/26/02  F.P.M.  CARLSON,  JACK 

HELENA  - NORTH 

SEAL  & 

COVER 

/ / PHONE  NO:  457-0526 

SFCI  15-4(97)200 

NORTH  OF  HELENA  - NORTH 

SEAL  & 

COVER 

06/20/03*** 

CONTRACT  TOTAL 

35.075  mi 

$ 

881,249  $ 782,370  $ 0 

0% 

0% 

SMP  1899(03) 

GREAT  FALLS  DISTRICT  - CRUSH  A STOCKPILE 

0.000  km 


TREASURE  STATE  CONSTRUCTION 
$ 487,193  $ 491,198  $ 0 


09/26/02  F.P.M.  BECKEDAHL  MARK 

/ / PHONE  NO:  873-8624 

10/01/03***  0%  10/01/03 


SFCI 

15-4 (96)218 

JIM 

GILMAN  EXCAVATING  INC. 

WOLF 

CREEK  - NORTH  & SOUTH 

MILL, FILL, SEAL  & COVER 

17.486  km 

$ 1,979,293 

$ 1,829,876  $ 

0 

09/26/02  F.P.M.  CARLSON,  JACK 

/ / PHONE  NO:  457-0526 

08/01/03***  0% 


STPU  5201(11) 

6TH  ST.NW-CENTRAL  TO  NW  BYPASS 

0 


GRADING, GRAVEL, PCCP  STORM  DRAI 
000  km  $ 


UNITED  MAT'LS  OF  GREAT 
N & WATERMAIN 

3,056,743  $ 2,624,935  $ 


FALLS  09/26/02 

11/12/02 

26,249  07/15/03*** 


F.P.M.  VOSEN,  ROBERT 
PHONE  NO:  454-5921 

1%  07/15/03 


NH  5203 (8) 

MONTANA 

LINES,  INC 

11/07/02 

F.P.M.  AAFEDT,  RANDY 

3RD  STREET  & SMELTER  AVENUE-GR  LIGHTING, SIGNALS  & SIGNING 

/ / 

PHONE  NO:  454-5920 

0.000  km  $ 

272,936  $ 

323,670  $ 

0 

12/29/02*** 

0% 

0% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 

DATE:  12/11/02  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  17 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF 

WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  15-7(29)334 

CONRAD  - NORTH  & SOUTH 

PLANT  MIX  BIT 

0.012  mi 

SURFACING, SEAL 

$ 

RIVERSIDE  CONTRACTING,  INC. 

& COVER, REHABILITAITON  OF  BRIDG 

5,268,192  $ 4,818,863  $ 0 

11/07/02 
/ / 

12/29/02*** 

F.P.M.  KLETTE,  MIKE 

PHONE  NO:  278-7078 

0% 

0% 

GREAT  FALLS  DISTRICT  TOTALS 

$ 

96,596,811 

$ 92,171,605 

$ 61, 158,116 

66% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 12/11/02 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 
***  GLENDITO  DISTRICT  *** 

PAGE  NO:  18 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT  % CONT . 

PROJECT  TIME 

COMPLETED  USED 

STPP  22-2(15)30 
PLENTYWOOD  - WEST 

GRADING, GRAVEL, PLANT  MIX  BITUM 
17.613  km  $ 

S K CONSTRUCTION,  INC. 

SURF  & PRESTRESSED  BEAM  BRIDG 

7,245,674  $ 6,171,379  $ 7,260,106 

APPR 

11/12/02 

07/06/00 

07/19/00 

10/18/02 

F.P.M.  ARTHUR,  RONALD  T. 

PHONE  NO:  787-5701 

100%  101% 

NH  37-2  (16)42  F 

LAME  DEER- EAST 

GRADE,  AGG.CTB,  PLANT  MIX  SURF.S 
11.190  km  $ 

RIVERSIDE  CONTRACTING,  INC. 

EAL  & COVER, & WETLAND 

8,910,576  $ 9,038,202  $ 9,241,164 

APPR 

04/24/02 

11/06/00 

12/12/00 

11/25/02 

F.P.M.  MARTIN,  DOUGLAS 

PHONE  NO:  748-3175 

100%  103% 

NH  37-2(17)49  F 

11  KM  EAST  OF  LAME  DEER  - 

- EAST  GRADE  AGG  SURF CTB , PLANT  MIX 

8.92B  km  $ 

RIVERSIDE  CONTRACTING,  INC. 

SURF . , SEAL  & COVER 

8,308,921  $ 8,831,903  $ 8,983,899 

APPR 

05/01/02 

11/06/00 

12/12/00 

11/12/02 

F.P.M.  MARTIN,  DOUGLAS 

PHONE  NO:  748-3175 

100%  104% 

NH  23-2(18)64  F 

OLIVE  N & S 

GRADING, GRAVEL, PLANT  MIX  SURFA 
19.100  km  $ 

E.H.  OFTEDAL  AND  SONS,  INC. 

CING  & PRESTRESSED  CONC.BEAM 

9,371,165  $ 10,642,287  $ 10,450,363 

PEND 

09/23/02 

11/27/00 

03/12/01 

06/30/04*** 

F.P.M.  SWANSON,  ROBERT  E. 

PHONE  NO:  436-2704 

98%  104% 

NH  99-1 (4)29 

LORING  - NORTH  & SOUTH 

LEVELING, COLD  MILLING, PLANT  MI 
39.980  km  $ 

PRINCE,  INC 

X OVERLAY, SEAL  & COVER, SIGN 

2,180,496  $ 1,935,631  $ 1,963,313 

APPR 

11/12/02 

11/27/00 

05/24/01 

08/16/02 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

100%  83% 

NH  23-2(20)56  F 

COALWOOD  - SOUTH 

GRADING, GRAVEL, PL  MIX 

SURF, SEA 

E.H. 

L & COVER 

OFTEDAL  AND  SONS,  INC. 

APPR 

04/24/02 

12/19/00 

02/13/01 

F.P.M.  SWANSON.  ROBERT  E. 

PHONE  NO:  436-2704 

13.249  km 

$ 

7, 520,509 

$ 7,095,158  $ 7,231,495 

09/30/03*** 

98%  100% 

IM  94-3(54)116 

PRINCE, 

INC 

APPR 

01/31/01 

F.P.M.  MIKE  BUTZLAFF 

HATHAWAY -EAST  & WEST(WB) 

MILL, FILL, 

PLANT  MIX  OVERLAY, SE 

AL  & COVER 

05/30/02 

06/07/01 

PHONE  NO:  653-1577 

20.502  km 

$ 

3,457,200  $ 

3, 100,000 

$ 3,270,819 

07/17/02 

100% 

111% 

NH  23-1(19)48  F 

E.H.  OFTEDAL  AND  SONS, 

INC. 

03/29/01 

F.P.M.  RUDE,  DWAYNE 

COALWOOD -NORTH 

GRADING,  GRAVEL,  PLANT  MIX 

SURFA 

CING, SEAL  & COVER 

08/28/01 

PHONE  NO:  233-3612 

13.294  km 

$ 

6,017,266  $ 6,485,034  $ 

6,492, 047 

09/30/03*** 

98% 

102% 

STPP  23-1(26)0 

CENTURY 

COMPANIES, 

INC. 

APPR 

05/11/01 

F.P.M.  BARTH,  TIM 

JCT  MT  59  & US 

12  EAST 

PLANT  MIX 

BIT. OVERLAY, SEAL 

& C OVER 

01/17/02 

06/11/01 

PHONE  NO:  233-3628 

CM  8005(2) 

PEND 

07/15/02 

BRIDGE  STREET  - 

MILES  CITY 

PLANT  MIX 

BIT. OVERLAY,  SEAL 

& C OVER 

01/11/02 

CONTRACT  TOTAL 

1.299  km 

$ 649,989 

$ 

794,861 

$ 1,015,827 

100% 

138% 

***  ESTIMATED  COMPLETION  DATE 
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**♦  GLENDIVE  DISTRICT  *** 

PAGE  NO:  19 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  23-3(10)130 

ALZADA-EAST  & WEST 

WIDENING, CEMENT  TREATED  PULV  B 
15.298  km  $ 

RIVERSIDE  CONTRACTING,  INC. 

ASE,PL  MIX  OVERLAY  & SEAL  & CO 

5,040,955  $ 4,929,743  $ 4,964,288 

06/01/01 

07/10/01 

11/01/02 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

125% 

STPP  31-1(13)0 

GLASGOW  - NORTH 

PLANT  MIX  OVERLAY, LEVELING, SEA 
27 . 260  mi  $ 

RIVERSIDE  CONTRACTING,  INC. 

L & COVER 

1,639,613  $ 1,593,197  $ 1,612,081 

07/13/01 

09/11/01 

10/02/02 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

100% 

93% 

STPP  2-1(33)46 

CUSTER/FALLON  CO  LINE  - E & W 

COLD  MILLING, PLANT  MIX  & SEAL 
20.814  )<m  $ 

PRINCE,  INC 

Sc  COVER 

2,925,888  $ 3,222,322  $ 3,088,392 

08/10/01 

09/26/01 

10/16/02 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

100% 

87% 

NH  1-9(37)541 

GLASGOW  EAST  & WEST 

PLANT  MIX  BITUMINOUS  OVERLAY,? 
5.267  Icm  $ 

CENTURY  COMPANIES,  INC. 

CCP,MILL  & LEVELING 

2,903,857  $ 2,718,447  $ 2,987,559 

APPR 

09/27/02 

08/10/01 

09/12/01 

11/01/02 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

100% 

73% 

STPS  438-1(10)29 

46  KM  NORTH  OF  NASHUA-NORTH 

STPS  438-1(15)21 

34  KM  NORTH  OF  NASHUA-NORTH 

CONTRACT  TOTAL 

GRADING,  GRAVEL,  PLANT  MIX  SURFA 

LEVELING, PMS  OVERLAY, SEAL  & CO 
11.922  Icm  $ 

J T L GROUP,  INC.  - HIGHWAY 

CING  & SEAL  Sc  COVER 

VER 

2,439,686  $ 2,980,507  $ 3,142,847 

APPR 

11/12/02 

08/10/01 

09/26/01 

08/06/02 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

100% 

83% 

NH-STPS-STPP  0002(584) 

2001 -D4 -DURABLE  PAVEMENT  MARK  I 

HIGHWAY  SPECIALTIES,  INC. 
APPLICATION  OF  EPOXY  PAVEMENT  MARKING  MATERIAL 

19.640  )cm  $ 117,177  $ 115,683  $ 107,840 

APPR 

09/27/02 

08/10/01 

08/12/02 

08/20/02 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

100% 

93% 

NH-STPS-BR  6(10) 

WATERSHED  16  - WETLAND  MITIGAT 

COSTRUCTION  OF  A 58 -METER  DIKE 
0.000  1cm  $ 

DEBCON,  INC 

EMBANKMENT  & CREATION  OF  A 

85,903  $ 64,986  $ 67,275 

APPR 

02/21/02 

08/10/01 

10/05/01 

11/06/01 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

17% 

CM  1405(1) 

COUNTY  ROAD  3 50 -SIDNEY 

PLANT  MIX  BITUMINOUS  OVERLAY, & 
1.260  km  $ 

FRANZ  CONSTRUCTION,  INC 

SEAL  & COVER 

102,743  $ 122,620  $ 94,434 

PEND 

10/21/02 

08/10/01 

05/21/02 

06/10/02 

F.P.M.  SLASKA,  JIM 

PHONE  NO;  377-5296 

100% 

67% 

BR  9053 (27) 

MILK  RIVER  - N OF  TAMPICO 

CONST  OF  CONTINUOUS  STEEL  BEAM 
0.449  km  $ 

SLETTEN  CONSTRUCTION  CO 

STRUCTURE  WITH  GRAVELED  APPRO 

1,884,743  $ 1,236,837  $ 1,256,238 

PEND 

10/31/02 

09/07/01 

10/18/01 

11/21/02 

F.P.M.  GREUFE,  LARRY 

PHONE  NO:  653-1574 

100% 

70% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

PLH-STPS  323-1(13)62 

ALZADA  - NORTH 

GRADING  & GRAVEL  SURFACING 
16.100  )cm  $ 

WICKENS  CONSTRUCTION, 

4,080,875  $ 4,178,086  $ 

INC. 

4, 157,202 

10/11/01 

11/05/01 

11/04/02 

F.P.M.  BARTH,  TIM 

PHONE  NO:  233-3628 

100% 

70% 

IM  94-6  (47)231 

WIBAUX-EAST  AND  WEST 

MILLING, FILLING, PL  MIX  OVERLAY 
19.818  )cm  $ 

RIVERSIDE  CONTRACTING, 

Sc  CULVERT  REPLACEMENT 
4,963,749  $ 4,678,083  $ 

INC. 

A, 122,  079 

APPR 

11/12/02 

11/21/01 

04/09/02 

10/08/02 

F.P.M.  SLASKA,  JIM 

PHONE  NO:  377-5296 

100% 

85% 

STPP-NH-STPS-IM- 

•STPX 

0002 (621) 

UNITED 

RENTALS  HWY 

TECH 

INC 

PEND 

03/25/02 

F.P.M.  ARTHUR,  RONALD  T. 

2002-D4-DURABLE 

PAVE. 

. MARK. 

EPOXY  PAVEMENT  MARKINGS 

10/31/02 

06/15/02 

PHONE  NO:  787-5701 

0.000  km 

$ 

628,410  $ 

536,689 

$ 

487,864 

10/02/02 

100%  107% 

NH  1-7 (32)429 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

04/11/02 

F.P.M.  MIKE  BUTZLAFF 

FORT  BELKNAP  - EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

09/27/02 

06/07/02 

PHONE  NO:  653-1577 

NH  1-8(24)446 

PHILLIPS  COUNTY  LINE  - 

- EAST 

PLANT  MIX 

OVERLAY , LEVELING , SEA 

L & COVER 

10/18/02 

CONTRACT  TOTAL 

31.490  km 

$ 

2,961,459 

$ 3,975,012 

$ 

4,086,933 

100% 

92% 

STPS  253-1(8)0 

TERRY -NORTH 

LEVELING, SEAL  & COVER  AND 

PIPE 

J T L GROUP,  INC.  ■ 

REPLACEMENT 

- HIGHWAY 

04/11/02 

05/13/02 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

0.431  km 

$ 

1,722,548  $ 1,648,429 

$ 1,662,805 

02/03/03*** 

98%  88% 

NH  1-9(41)544 

CENTURY 

COMPANIES, 

INC. 

04/11/02 

F.P.M.  PISK,  RANDAL 

GLASGOW  - EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L 

& COVER 

05/22/02 

PHONE  NO:  228-9478 

17.100  km 

$ 

1, 

108,913  $ 

1, 062,712 

$ 

990,513 

09/06/02 

100% 

77% 

STPS  323-1(18)0 

PRINCE, 

INC 

05/14/02 

F.P.M.  RUDE,  DWAYNE 

EKALAKA- SOUTH 

LEVELING, PLANT 

MIX  OVERLAY, SEA 

L & COVER 

06/10/02 

PHONE  NO:  233-3612 

34.788  km 

$ 

2,017,614  $ 

2, 174,091 

$ 2,111,736 

10/07/02 

100% 

82% 

STPP 

54-1(7)  9 

PRINCE, 

INC 

05/14/02 

F.P.M.  SWANSON,  ROBERT  E. 

2 KM 

NORTH  OF  BIDDLE  - NORTH 

PLANT  MIX 

OVERLAY,  LEVELING, SEA 

L 

& COVER 

07/26/02 

PHONE  NO:  436-2704 

16.700  )<m 

$ 

1, 

353,411  $ 

1,285,753 

$ 1,134,169 

02/03/03*** 

88%  108% 

STPP  42-1(5)0 

PRINCE,  INC 

05/14/02 

F.P.M.  LAUCKNER,  JAMES 

JUNCTION  MT  200  ■ 

- NORTH 

PLANT  MIX  OVERLAY, SEAL 

0.000  km 

& COVER 

$ 1,531,516  $ 1,360,184 

$ 1,088,010 

09/25/02 

02/03/03*** 

PHONE  NO:  377-5296 

80%  138% 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER  PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT 

PROJECT  DESIGNATION  ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT  % CONT . 

PROJECT  TIME 

COMPLETED  USED 

SFCP  26-1(10)2  NORTHERN  IMPROVEMENT 

JUNCTION  SECONDARY-261-EAST  & PLANT  MIX  OVERLAY,  SEAL  & COVER 

9.617  km  $ 623,074  $ 755,600 

COMPANY 

$ 776,537 

APPR 

10/02/02 

06/07/02 

08/19/02 

02/03/03*** 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

98%  96% 

SFCN  57-7(16)297 

LINDSAY -EAST  & WEST 

PLANT  MIX 

31.967  km 

OVERLAY, LEVELING, SEA 
$ 

PRINCE. 

L & COVER 

1,765.536  $ 

INC 

1,772,815 

$ 

1,429, 

, 847 

06/07/02  F.P.M.  LAUCKNER,  JAMES 

09/09/02  PHONE  NO:  377-5296 

02/03/03***  81%  90% 

STPP  39-1 (33)21 

COLSTRIP  NORTH  & SOUTH 

PLANT  MIX 

0.000  km 

OVERLAY, MILLING, SEAL 

$ 

CENTURY 

& COVER 
340,285  $ 

COMPANIES, 

491,988 

INC. 

$ 

460, 

,416 

06/07/02  F.P.M.  MARTIN,  DOUGLAS 

07/15/02  PHONE  NO:  748-3175 

02/03/03***  94%  87% 

STPP-STPE  27-3 i 

(8)79 

NORTHERN 

LINE  LAYERS,  INC. 

07/18/02 

F.P.M.  SLASKA,  JIM 

WIBAUX  - NORTH 

& SOUTH  COLD  MILLING, PLANT 

MIX 

OVERLAY  , & SEAL  & COVER 

08/19/02 

PHONE  NO:  377-5296 

STPP  97-1(2)0 

WIBAUX  - WEST 

COLD  MILLING, PLANT 

MIX 

OVERLAY  ,SEAL  & COVER  & 

LIGHTING 

02/03/03*** 

CONTRACT  TOTAL 

0.000  km 

$ 513,074  $ 

671,584  $ 434,110 

65% 

91% 

BR  9006(12) 

TRACY  COWDREY  & ASSOC. 

07/18/02 

F.P.M.  BACON,  DAVID 

LITTLE  MISSOURI  RIVER- EAST  OF 

CONCRETE 

PRESTRESSED  GIRDER  ST 

RUCTURE  & GRAVEL  APPROACHES 

09/06/02 

PHONE  NO:  377-5296 

0.052  km 

$ 

752,692  $ 775,325  $ 

317,399 

02/03/03*** 

41% 

46% 

STPP  2-1(38)3 

MAIN  STREET  - MILES  CITY 

MILLING, PMS 

OVERLAY, SEAL 

& COV 

NORTHERN  LINE  LAYERS,  INC. 

ER 

07/18/02  F.P.M.  MARTIN,  DOUGLAS 

09/30/02  PHONE  NO:  748-3175 

STPP  23-1  (30) 0 

MILES  CITY  - URBAN 

MILLING, PMS 

OVERLAY, SEAL 

& COV 

ER  & SIDEWALKS 

02/03/03*** 

CONTRACT  TOTAL 

0 . 000  mi 

$ 

806,939  $ 1,027,041  $ 75,785 

7%  63% 

SMP  4499(03) 

PRINCE, 

INC 

07/18/02 

F.P.M.  SWANSON,  ROBERT  E. 

GLENDIVE  DISTRICT 

CRUSH  AND  CRUSH  & STOCKPILE 

10/18/02 

PHONE  NO:  436-2704 

0.000  km 

$ 

365,700  $ 

323,000 

$ 

100,978 

04/01/03*** 

31%  04/01/1 

NH-STPE  22-2(19)41 
PLENTYWOOD  - EAST  & WEST 

PL 

MIX  OVERLAY, PCCP 

PAVEMENT , S 

NORTHERN 

IDEWALKS,CURB  & 

LINE  LAYERS,  INC. 

TRAFFIC  SIGNAL 

07/18/02 

08/27/02 

F.P.M.  ARTHUR,  RONALD  T. 

PHONE  NO:  787-5701 

0.100 

km 

$ 

694,859  $ 

844,771  $ 318,457 

02/03/03*** 

38%  87% 

***  ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  62-2<18)21  F 
SIOUX  PASS  - SOUTH 


M K WEEDEN  CONSTRUCTION,  INC. 
GRADING, CEMENT-TREATED  BASE  & PLANT  MIX  SURFACING 
0.000  km  $ 5,342,503  $ 4,697,074  $ 1,304,929 


07/18/02 

08/21/02 

10/10/03*** 


F . P . M . ARTHUR , RONALD  T . 
PHONE  NO:  787-5701 

28%  37% 


BR  9040(10) 

O' FALLON  CREEK 


COP  CONSTRUCTION  CO. 

SW  OF  MILDRED  TRUSS  BRIDGE  REPLACEMENT  & GRA  VELED  APPROACHES 

0.060  km  $ 804,603  $ 867,703  $ 


530, 276 


07/18/02  F.P.M.  BACON,  DAVID 

08/19/02  PHONE  NO:  377-6296 

02/03/03***  61%  44% 


BR  243-1(7)20 
BRIDGE  REPLACEMENT 


SLETTEN  CONSTRUCTION  CO 

NORTH  OF  STRUCTURES  & APPROACHES  ON  BRI  DGES 

0.000  km  $ 2,095,747  $ 1,863,412  $ 


328,523 


08/09/02  F.P.M.  GREUFE,  LARRY 

10/08/02  PHONE  NO:  653-1574 

10/31/03***  18%  28% 


BR  9011 (18) 

CABIN  CREEK  - S OF  GLENDIVE  CONCRETE  PRESTRESSED  GIRDER  ST 

BR  335-1(12)13 

CEDAR  CREEK- 20  KM  S OF  GLENDIV  CONCRETE  PRESTRESSED  GIRDER  ST 
CONTRACT  TOTAL  0.116  km  $ 


SLETTEN  CONSTRUCTION  CO 
RUCTURE  & GRAVEL  APPROACHES 

RUCTURE  Sc  GRAVEL  APPROACHES 
1,173,525  $ 1,232,464  $ 


182, 755 


08/09/02  F.P.M.  BACON,  DAVID 

10/14/02  PHONE  NO:  377-5296 

09/05/03*** 


15% 


20% 


STPP-NH-STPX  0002(506) 

MARTIN 

CONSTRUCTION 

INC 

D4  CULVERTS  - SOUTH 

D4 

CULVERTS -SOUTH  DRAINAGE 

IMP 

ROVMENTS 

0.000 

km 

$ 

1,296,016  $ 

1, 441, 748 

$ 

09/06/02  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO:  377-5296 

02/03/03***  1%  4% 


STPP  22-1(7)8 
FLAXVILLE  - E & W 


GRADING  GRAVEL,  PLANT  MIX  BITUM 
11.500  km  $ 


M K WEEDEN  CONSTRUCTION, 
INOUS  SURFACING, SEAL  & COVER 
3,982,293  $ 4,064,874  $ 


INC. 

51,332 


09/06/02  F.P.M.  MIKE  BUTZLAFF 

10/31/02  PHONE  NO:  653-1577 

02/03/03***  1%  8% 


BR  9010(11) 

POPLAR  RIVER-NW  OF  SCOBEY 


CONCRETE  PRESTRESSED  GIRDER  ST 
0.000  km  $ 


SLETTEN  CONSTRUCTION  CO 
RUCTURE  & GRAVEL  APPROACHES 
618,274  $ 656,349  $ 


6,563 


09/06/02  F.P.M.  MARK  KUROKAWA 

/ / PHONE  NO:  653-1574 

02/03/03***  1%  10% 


NH-STPE  23-2(24)76  F 
BROADUS  - EAST 


E.H.  OFTEDAL  AND  SONS,  INC. 

GRD,A  GRVL  OR  CEMENT  BASE  COAR  SE,PL.MIX  OVERLAY, SEAL  & COVER 
0.000  km  $ 15,612,035  $ 16,306,928  $ 0 


09/26/02 

11/14/02 

10/08/04*** 


F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO:  436-2704 

0%  1% 


SFCI  94-6(46)218  PRINCE,  INC 

4 KM  EAST  OF  GLENDIVE  - EAST  PLANT  MIX  OVERLAY,  SEAL  & COVER 

21.700  km  $ 6,162,657  $ 5,982,599  $ 0 


09/26/02  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

09/19/03***  0%  0% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 
DATE;12/ll/02  ***  GLENDIVE  DISTRICT  ***  PAGE  NO:  23 


PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT . PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  0002(505) 

D4  CULVERTS  - NORTH 

DRAINAGE 

0.000  km 

IMPROVEMENTS 

$ 

L S C, 

770,078  $ 

INC. 

802,509  $ 0 

09/26/02 
/ / 

08/22/03“* 

F.P.M.  PISK,  RANDAL 

PHONE  NO;  228-9478 

0% 

0% 

NH-STPE  1-8(25)499  F 

US.  2 -SACO 

GRD,GRVL, 

0.000  km 

PL  MIX  BIT  SURF.PREST 
$ 

SLETTEN  CONSTRUCTION  CO 

' RESSED  CONCRETE  BEAM  BRIDGE 

1,912,640  $ 2,075,365  $ 0 

11/07/02 
/ / 

11/14/03*** 

F.P.M.  GREUFE,  LARRY 

PHONE  NO:  653-1574 

0% 

0% 

STPS-PLH  323-1(15)51 

ALBION  - NORTH  & SOUTH 

GRADING, GRAVEL  SURFACING 

0 . 000  km 

WESTWAY  CONSTRUCTION,  INC. 

$ 4,164,409  $ 3,835,198  $ 

0 

11/07/02  F.P.M.  BARTH,  TIM 

/ / PHONE  NO;  233-3628 

06/18/04***  0% 

0% 

BR  243-1(6) 12 

STINKY  CREEK- 14  KM  NW  OF  SACO 

PRESTRESSED 

0 .000  km 

CONCRETE  BEAM 

DESONIA  CONSTRUCTION  INC 

BRID  GE  & GRD,GRVL,AGG  SURF  OF  APPR 
$ 582,174  $ 494,328  $ 

0 

11/07/02  F.P.M.  GREUFE,  LARRY 

/ / PHONE  NO:  653-1574 

10/10/03***  0% 

0% 

NH  23-1(27)33  F 

VOLBORG  -NORTH  AND  SOUTH 

GRD,GRVL, PL 

0 . 000  mi 

MIX  SURF, SEAL 

RIVERSIDE  CONTRACTING,  INC. 

& CO  VER, PRESTRESSED  CONCRETE  BEAM 
$ 13,788,907  $ 12,542,543  $ 

0 

11/07/02  F.P.M.  RUDE,  DWAYNE 

/ / PHONE  NO:  233-3612 

11/12/04***  0% 

0% 

GLENDIVE  DISTRICT  TOTALS 

$155,338,871  $155,503,050  $100,003, 

609 

63% 

* ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 
DATE:12/ll/02  ***  BILLINGS  DISTRICT  ***  PAGE  NO:  24 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

DPI  0194(001)  F 

NORTHERN  LINE  LAYERS, 

INC. 

APPR 

06/11/98 

F.P.M.  SLOE,  DAVID 

A. 

SHILOH  1-90  INTERCHANGE 

GRADING, AGG.SURF.pl. MIX  BIT.SU 

RF.  & SEAL  & COVER 

05/02/01 

08/10/98 

PHONE  NO:  657-0269 

4.154  km 

$ : 

14,524,331  $ 15,444,134  $ 

15,791,219 

12/19/01 

100% 

99% 

IM  90-8(132)438 

JTL  GROUP,  INC. -BILLINGS 

APPR 

12/16/98 

F.P.M.  SLOE,  DAVID 

A. 

BILLINGS-MOSSMAIN  SCALE 

PL. MIX  BIT. SURF. , OVERLAY, SEAL, 

& COVER, 2 NEW  BRIDGE  & 8 

01/29/01 

03/15/99 

PHONE  NO:  657-0269 

IM  90-8(139)437 

APPR 

06/22/01 

MOSSMAIN  - BILLINGS 

GR, AGG.SURF, PL 

.MIX  SURF, SEAL  & 

COVER, PCCP,MCS  BLDG  & SCALE 

05/30/02 

CONTRACT  TOTAL 

19.734  km 

$ : 

10,173,185  $ 9,101,273  $ 

12,206, 186 

100% 

93% 

PLH-STPS-CT  314-1(13)32 

E.H.  OFTEDAL  AND  SONS, 

INC. 

APPR 

09/01/99 

F.P.M.  FAVERO  CRAIG 

NORTHERN  CHEYENNE  BORDER 

- NOR  GRADE, AGG.SURF 

. , PLANT  MIX  BIT. 

SURF, SEAL  & COVER 

02/21/02 

11/16/99 

PHONE  NO:  657-0267 

19.913  km 

$ 

9,237,472  $ 7,818,266  $ 

10,405,495 

11/01/01 

100% 

93% 

BR  9048 (11) 

EDWARD  T CORPS  CONST. 

APPR 

03/16/00 

F.P.M.  STUDEBAKER, 

RAYMOND 

STILLWATER  RIVER-N.E.  OF 

ABSAR  GR. ,AGG. APPROACHES, PRESTRESSED 

CONCRETE  BEAM  BRIDGE 

08/13/01 

04/05/00 

PHONE  NO:  657-0273 

0.663  km 

$ 

1,183,040  $ 823,782  $ 

945,603 

03/18/02 

100% 

98% 

STPU  1002(9) 

JTL  GROUP,  INC. -BILLINGS 

APPR 

06/12/00 

F.P.M.  SHUPAK,TOM 

WISCONSIN  TO  17TH  ON  RIMROCK  RECONST  W/CURB, 

GUTTER, SIDEWALK 

S, PLANT  MIX  BITUMINOUS  SURF 

08/13/01 

07/10/00 

PHONE  NO;  657-0271 

1.079  km 

$ 

2,699,863  $ 3,145,343  $ 

3,523,571 

04/23/02 

100% 

97% 

IM  94-2 (28)51 

EMPIRE  SAND  AND  GRAVEL 

COMPANY 

APPR 

11/06/00 

F.P.M.  SLOE,  DAVID 

A. 

HYSHAM  HILLS 

COLD  MILLING, PULVERIZE, PLANT  M 

IX  SURF., SEAL  & COVER 

05/30/02 

01/09/01 

PHONE  NO:  657-0269 

19.149  km 

$ 

6,888,544  $ 6,131,635  $ 

6,517,016 

09/09/02 

100% 

97% 

STPP  28-2 (22) 70 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

11/06/00 

F.P.M.  JEFF  DYEKMAN  (TEMP) 

RED  LODGE  - NORTH 

COLD  MILLING, COLD  RECYCLE, PLAN 

T MIX  SURF., SEAL  & COVER, & PS 

11/12/02 

03/12/01 

PHONE  NO:  657-0207 

50.482  km 

$ 

3,068,261  $ 3,225,039  $ 

4, 635, 369 

06/28/02 

100% 

93% 

IM  94-1(61)47 

EMPIRE  SAND  AND  GRAVEL 

COMPANY 

11/27/00 

F.P.M.  SLOE,  DAVID 

A. 

BIG  HORN  INTERCHANGE  E & 

W MILL, PLANT  MIX 

BITUMINOUS  SURF 

ACING,SEAL  & COVER 

02/08/01 

PHONE  NO:  657-0269 

17.837  km 

$ 

2,185,015  $ 2,360,221  $ 

2,247,589 

09/09/02 

100% 

84% 

IM  90-8(149)399 
REEDPO I NT - COLUMBUS 


RIVERSIDE  CONTRACTING,  INC. 

COLD  MILLING,  PL  MIX  BITUM  SUR  F FILL  & OVERLAY\SEAL  & COVER 


APPR  11/27/00 
11/12/02  02/01/01 


F.P.M.  JEFF  DYEKMAN  (TEMP) 
PHONE  NO:  657-0207 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 

DATE:12/ll/02  ***  BILLINGS  DISTRICT  ***  PAGE  NO:  25 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  90-7(77)364 

16  KM  EAST  OF  SWEET  GRASS 

CONTRACT  TOTAL  • 

COUN  COLD  MILLING, PLANT  MIX 

23.953  l<m 

BITUM.S  URF.FILL  & OVERLAY/SEAL  & 

$ 3,191,843  $ 3,142,392 

$ 2,939,823 

06/14/02 

100% 

64% 

NH  4-1(23)0  F 

CENTURY  COMPANIES, 

INC. 

APPR 

12/19/00 

F.P.M.  BERGEN,  PERRY 

WARREN  - NORTH  & SOUTH 

GRADING, AGG 

SURF, PL  MIX  BIT  SU 

RF,COLD  IN-PLACE  RECYCLE, 

09/27/02 

03/05/01 

PHONE  NO:  657-0259 

20.497  )cm 

$ 

7,351,605  $ 6,409,592 

$ 6,993,435 

06/30/03*** 

98% 

100% 

IM  90-9(93)543 

MARVIN  A. 

REHBEIN 

03/09/01 

F.P.M.  JEFF  DYEKMAN 

(TEMP) 

WYOLA  - SOUTH 

COLD  MILLING, FILL, SEAL  & COVER 

05/21/01 

PHONE  NO:  657-0207 

17.624  km  $ 2, 

,487,066  $ 2, 

, 691,176 

$ 2,594,296 

06/24/02 

100% 

81% 

IM  90-9(92)486 

TOLUCA  - EAST 

MILL, PLANT  MIX 

BITUM  SURFACING 

MARVIN 

,SEAL  & COVER 

A.  REHBEIN 

APPR 

11/12/02 

03/09/01 

04/11/01 

F.P.M.  JEFF  DYEKMAN  (TEMP) 

PHONE  NO:  657-0207 

26.482  km 

$ 

3,401,372  $ 

3,883, 120 

$ 4,965,360 

06/25/02 

100%  94% 

STPP  14-5(17)181 

19  KILOMETERS  EAST  OF  ROUNDUP- 

GRADING, GRAVEL  & PLANT  MIX  SUR 
12.660  km  $ 

M K WEEDEN  CONSTRUCTION,  INC. 

FACING 

6,545,224  $ 7,682,910  $ 8,841,480 

APPR 

09/27/02 

03/09/01 

04/13/01 

06/30/04*** 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO:  323-3699 

98% 

98% 

IM  90-7 (72)392 

REEDPOINT-E  & W STRUCTURES 

STRUCTURE  REHABILITATION 

0.097  km  $ 

COP  CONSTRUCTION  CO. 

934,791  $ 1,085,191  $ 

1,464,105 

APPR 

01/17/02 

03/29/01 

04/26/01 

02/03/03*** 

F.P.M.  STUDEBAKER,  RAYMOND 

PHONE  NO:  657-0273 

98%  80% 

IM  56683(1) 

SOUTH  FRONTAGE  ROAD  RELOCATION 

GR,GRVL,PL  MIX  BIT  SURF,PORTLA 
2.100  km  $ 

RIVERSIDE  CONTRACTING, 
ND  CEMENT  SURF, SEAL  & COVER 
3,059,893  $ 3,273,864  $ 

INC. 

2,985,451 

07/13/01 

08/06/01 

06/30/03*** 

F.P.M.  SHUPAK,TOM 

PHONE  NO:  657-0271 

91% 

97% 

CM  16-1(43)1 

MAIN  STREET  - BILLINGS  HEIGHTS 

MONTANA  LINES,  INC 

UPGRADE  EXISTING  TRAFFIC  SIGN  ALS,CURB  RAMPS , SIGNING  & 

0.000  km  $ 343,469  $ 362,642  $ 

410,767 

APPR 

09/25/02 

08/10/01 

04/22/02 

09/27/02 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

100% 

113% 

BR  311-2(8)7 

BUCKINGHAM  COULEE  - 5 KM  E . OF 

BOX  CULVERT  & APPROACHES 

0.596  km  $ 

COP  CONSTRUCTION  CO. 

418,763  $ 332,069  $ 

357, 590 

APPR 

11/12/02 

11/21/01 

12/18/01 

11/26/02 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

100% 

87% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 12/11/02 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

ORIGINAL 

LENGTH  TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  61-3(14)55 

BOHEMIAN  CORNER  - SOUTH 

PULVERIZE, WIDENING, PL  MIX  SURF 
19.008  Icm  $ 

M K WEEDEN  CONSTRUCTION,  INC. 
ACING,SEAL  & COVER 

4,195,363  $ 3,761,168  $ 3,787,732 

PEND 

10/31/02 

11/21/01 

04/08/02 

09/25/03*** 

F.P.M.  TILZEY,  RONALD 

PHONE  NO:  538-1320 

98% 

69% 

SECS  384-2(8)31 

TREASURE  COUNTY  LINE  - NORTH 
STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH 

CONTRACT  TOTAL 

LEVELING  & SEAL  & COVER 

R SEAL  & COVER 

40.100  )<m  $ 

J T L GROUP,  INC.  - HIGHWAY 

507,476  $ 434,434  $ 340,810 

02/20/02 

05/09/02 

09/16/02 

F.P.M.  SLOE,  DAVID  A. 
PHONE  NO:  657-0269 

100% 

CO 

STPP-STPS-NH-IM  0002(622) 

2002 -D5- DURABLE  PAVE.  MARK. 

ARROW  STRIPING  AND  MFG.,  INC. 

APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 

0.000  km  $ 302,677  $ 270,839  $ 290,586 

APPR 

09/13/02 

02/20/02 

05/09/02 

06/09/02 

F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

100% 

07/01/02 

BR  61-3  (17) 67 

BOX  ELDER  CR . - NE  OF  ROY 

CONSTRUCTION  OF  A CAST  IN  PLAC 
0.000  )<;m  $ 

EDWARD  T COPPS  CONST. 

E CONCRETE  BRIDGE 

419,938  $ 442,247  $ 384,832 

02/28/02 

05/14/02 

02/03/03*** 

F.P.M.  TILZEY,  RONALD 

PHONE  NO;  538-1320 

87% 

95% 

IM  90-8  (151)463 

PRYOR  CREEK  - BIG  HORN  COUNTY 

COLD  MILLING, PLANT  MIX  OVERLAY 
15.700  )<m  $ 

J T L GROUP,  INC.  - HIGHWAY 
,SEAL  & COVER 

4,932,017  $ 3,680,205  $ 4,001,616 

APPR 

11/12/02 

04/11/02 

06/13/02 

06/20/03*** 

F.P.M.  STUDEBAKER,  RAYMOND 

PHONE  NO:  657-0273 

98%  69% 

NH  61-1(12)1 

ROUNDUP  - NORTH 

MILL, PLANT  MIX  SURFACE  OVERLAY 
9.800  km  $ 

J T L GROUP,  INC.  - HIGHWAY 
,SEAL  & COVER 

668,247  $ 672,462  $ 664,655 

05/14/02 

07/11/02 

10/09/02 

F.P.M.  JAY  MUHLBEIER 

PHONE  NO;  323-3699 

100% 

80% 

CM  7199(13) 

BRASSEY/CASINO  CR  - LEWISTOWN 

SEAL  & COVER,  PMS  OVERLAY  & PAV 
0.000  km  $ 

CENTURY  COMPANIES,  INC. 

EMENT  MARKINGS 

99,678  $ 97,565  $ 96,607 

PEND 

10/22/02 

05/14/02 

07/10/02 

08/29/02 

F.P.M.  TILZEY,  RONALD 

PHONE  NO:  538-1320 

100% 

37% 

IM  0002 (574) 

D5  - INTERSTATE  FENCING 

INTERSTATE  FENCING  & CATTLE  GU 
0.000  km  $ 

MARVIN  A.  REHBEIN 

ARD  IMPROVEMENTS 

1,501,410  $ 1,769,836  $ 1,302,356 

05/14/02 

06/17/02 

02/03/03*** 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

74% 

54% 

BR  14-5(23)155 

DRAINAGE-13  KM  NORTHEAST  OF  LA  GRADING, GRAVEL, PLANT  MIX  SURFA 

0.740  )<;m  $ 

J & S CONSTRUCTION  INC. 

Cl NG, SEAL  & COVER  APP,REINF. 

608,309  $ 589,139  $ 395,300 

05/14/02 

08/12/02 

02/03/03*** 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

67% 

102% 

* ESTIMATED  COMPLETION  DATE 
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DATE: 12/11/02 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 

***  BILLINGS  DISTRICT  ***  PAGE  NO:  27 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  90-8 (150) 427 
PARK  CITY  - MOSSMAIN 
STPS  532-1(8)0  . 

LAUREL  - NORTH 
CONTRACT  TOTAL 


J T L GROUP,  INC.  - HIGHWAY 
MILL, HOT  RECYCLE, PMS  OVERLAY,  S EAL  & COVER 

PAVEMENT  PULVERIZATION, TOP  COU  RSE,PMS  OVERLAY, SEAL  & COVER 
0.046  km  $ 4,931,837  $ 3,814,173  $ 3,324,424 


05/14/02  F.P.M.  SHUPAK,TOM 

06/24/02  PHONE  NO:  657-0271 

02/03/03*** 


87% 


BR  9002(30)  EDWARD  T COPPS  CONST. 

FLY  CREEK  - 25KM  WEST  OF  HARDI  BRIDGE  REPLACEMENT  & APPROACH  ROADWAY  WORK 

0.023  km  $ 379,410  $ 396,112  $ 233,077 


05/14/02  F.P.M.  NELSON,  ROD 
07/30/02  PHONE  NO:  657-0264 
02/03/03***  59% 


97% 


SFCX  81016(1) 

JTL  GROUP, 

INC. -BILLINGS 

PEND 

06/07/02 

LOCKWOOD  - SOUTH 

COLD 

MILLING, PLANT 

MIX 

OVERLAY 

,SEAL  & COVER 

10/31/02 

07/08/02 

STPS  302-2  (2)  16 

APPR 

10/17/02 

MOLT  - EAST 

COLD 

MILLING, PLANT 

MIX 

OVERLAY 

, SEAL  & COVER 

11/12/02 

SFCX  56916(1) 

PEND 

OLD  HARDIN  RD  - BILLINGS  EAST 

COLD 

MILLING, PLANT 

MIX 

OVERLAY 

,SEAL  & COVER 

10/31/02 

CONTRACT  TOTAL 

9.300  km 

$ 

647,539  $ 

671,354 

$ 662,896 

F.P.M.  BERGEN,  PERRY 
PHONE  NO:  657-0259 


100% 


40% 


SFCS  522-1(4)0  JTL  GROUP,  INC. -BILLINGS 

HUNTLEY  INT  - EAST  PLANT  MIX  OVERLAY,  SEAL  & COVER 

SFCU  1014 (3) 

AIRPORT  RD  - BILLINGS  COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL  & COVER 

SFCU  1010(4) 

LAUREL  RD  TO  S 20TH  ST  - BLGS  COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL  t COVER 

CONTRACT  TOTAL  0.000  km  $ 1,414,721  $ 1,292,187  $ 937,043 


06/07/02  F.P.M.  SLOE,  DAVID  A. 

07/15/02  PHONE  NO:  657-0269 

01/20/03*** 


73% 


68% 


NH  14-4  (16) 130 
RYEGATE  - EAST 


PRINCE, 

INC 

07/18/02 

F.P.M.  JAY  MUHLBEIER 

SHOULDER  WIDEN, 

PMS  OVERLAY, SEA 

L 

& COVER 

09/16/02 

PHONE  NO:  323-3699 

0.000  mi 

$ 

1, 

733,378  $ 

1, 709, 134 

$ 

702,395 

02/03/03*** 

41% 

64% 

SMP  1499(03)  MONTGOMERY  CONSTRUCTION 

BILLINGS  DISTRICT  - CRUSH  & ST  CRUSH  & STOCKPILE 

0.000  km  $ 82,500  $ 83,000  $ 83,000 


08/02/02 

10/07/02 

11/14/02 


F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 

100%  11/01/02 


NH  57-3 (38)81 

MAIN  STREET  - LEWISTOWN 

SFCU  7111 (3) 

MAIN  ST  SOUTH  - LEWISTOWN 


COLD  MILLING, PLANT  MIX  OVERLAY 


CENTURY 
, SEAL, SIDEWALK 


COMPANIES,  INC. 
& CURB  IMPROVEM 


COLD  MILLING,  PLANT  MIX  OVERLAY  , SEAL,  SIDEWALK  & CURB  IMPOVEME 


08/09/02  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO:  538-1320 

02/03/03*** 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  43-1(23)0 
MAIN  ST  NORTH  - 
CONTRACT  TOTAL 


LEWISTOWN 


COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL, SIDEWALK  & CURB  IMPROVEM 
0.000  Itm  $ 1,027,189  $ 966,215  $ 


9,662 


STPHS  532-1(4) 12 

SLOPE  FLATTENING -NORTH  OF  LAUR  SLOPE  FLATTENING-NORTH  OF  LAUR  EL 

0.840  )<m  $ 121,638 


J & S CONSTRUCTION  INC. 
$ 118,008  $ 


20, 545 


09/06/02  F.P.M.  BERGEN,  PERRY 

11/08/02  PHONE  NO:  657-0259 

02/03/03***  17%  13° 


BR  308-1(23)0 

ROCK  CREEK-RED  LODGE 


TAMIETTI  CONST.  CO.,  INC. 

PRESTRESSED  CONCRETE  BEAM  BRID  GE, GRADING, AGGREGATE, PLANT  MIX 
0.000  l<m  $ 1,090,505  $ 998,351  $ 41,163 


09/06/02  F.P.M.  NELSON,  ROD 
10/28/02  PHONE  NO:  657-0264 
01/20/03***  4% 


STPU  1020(15) 

MONTANA  AVE  OVERPASS-BILLINGS  STRUCTURE  REHABILITAION 

0.000  )cm 


SCOTT  LONG  CONSTRUCTION,  INC. 
640,269  $ 547,393  $ 96,961 


09/06/02  F.P.M.  NELSON,  ROD 

10/15/02  PHONE  NO:  657-0264 

02/03/03***  18%  49% 


BR  9014 (22) 

MCDONALD  CR.  - SH  OF  GRASS  RAN  BOX  CULVERT  & APPROACHES 

0.000  )^m 


WICKENS  CONSTRUCTION,  INC. 

$ 238,775  $ 222,735  $ 16,586 


09/06/02  F.P.M.  TILZEY,  RONALD 

11/12/02  PHONE  NO:  538-1320 

02/03/03***  7%  5% 


STPHS  0002(626) 
1998-D5-SIGNING 


SIGNING  & DELINEATION 
0.000  )cnn 


OMO  CONSTRUCTION  INC 
20,713  $ 24,445  $ 


09/26/02  F.P.M.  SHUPAK,TOM 

/ / PHONE  NO:  657-0271 

05/30/03***  0% 


STPS  298-1(7)4  WESTWAY  CONSTRUCTION,  INC. 

6 KM  SOUTH  OF  BIG  TIMBER-SOUTH  GRADING,  AGGREGATE,  PLANT  MIX  BI  T . SURFACING,  SEAL  & COVER 

7.088  Icm  $ 3,401,747  $ 3,314,260  $ 


09/26/02  F.P.M.  SLOE,  DAVID  A. 

/ / PHONE  NO:  657-0269 

06/18/04***  0% 


BR  419-1(9)21  COP  CONSTRUCTION  CO. 

WEST  FORK  STILLWATER  - STRUCTU  GRADING,  GRAVEL  t CONSTRUCTION  OF  PRESTRESSED  CONCRETE  STRUCT 

0.024  )cm  $ 1,124,373  $ 1,141,994  $ 


09/26/02  F.P.M.  NELSON,  ROD 

/ / PHONE  NO:  657-0264 

11/14/03***  1% 


BR  56788(5) 

ARROW  CREEK  - NE  OF  WORDEN 


J & S CONSTRUCTION  INC. 

REM  EXIST  STRCT.DBL  RE  CONC  BO  X,GRD,GRVL  SURF,  PL  MIX  SURF 
0.000  l<m  $ 230,119  $ 222,807  $ 


2, 228 


09/26/02  F.P.M.  STUDEBAKER,  RAYMOND 

/ / PHONE  NO:  657-0273 

07/11/03***  1%  0% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/02 

DATE: 12/11/02  ***  BILLINGS  DISTRICT  ***  PAGE  NO:  29 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  14-5(18)189 

M K 

WEEDEN  CONSTRUCTION, 

INC. 

09/26/02 

F.P.M.  JAY  MUHLBEIER 

MUSSELSHELL  E & W 

GRADING, GRAVEL  & PLANT  MIX  SUR 

FACING 

11/25/02 

PHONE  NO:  323-3699 

10.400  km  $ 

7,998,888 

$ 7,841,903  $ 

78,420 

07/30/04*** 

1% 

STPHS  4-2(21)54 

JTL  GROUP, 

INC.  -BILLINGS 

11/07/02 

F.P.M.  SHUPAK,TOM 

SIGNALS-LAUREL  INTERCHANGE 

SIGNALS-LAUREL 

INTERCHANGE, SIG 

NALS  &L  TURNBAY 

/ / 

PHONE  NO:  657-0271 

0.000  mi 

$ 

194,740  $ 

193,371  $ 

0 

12/29/02*** 

0% 

BILLINGS  DISTRICT  TOTALS 


$116,207,190  $112,187,985  $105,308,668 


TOTALS  FOR  ALL  PROJECTS: 


$578,724,456  $557,849,773  $431,789,766 
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DATE: 01/15/03 


b 

625.704 

H3cr 

Dec.  31,  2002 


PROJECT  NUMBER 


PROJECT  DESIGNATION 


LENGTH  TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 
***  MISSOULA  DISTRICT  *** 


PRIME  CONTRACTOR 
ORIGINAL 
ENGINEER  CONTRACT 

ESTIMATE AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


MONTANA  STATE  LIBRARY 

3 0864  1001  7263  7 


PAGE  NO : 1 


MT.  DEPT.  FIELD  PROJECT  MANAGER 
AWARD  DATE  PERCENT  % CONT . 

MODIF.  WORK  BEG.  PROJECT  TIME 

STATUS  WORK  COMP.  COMPLETED USED 


NH  7-1(70)0 

LOST  TRAIL  PASS  REST  AREA 

REST  AREA  STRUCTURES  & PARKING 
0.000  )tm  $ 

JOHN  BIELBY  CONSTRUCTION 

1,095,659  $ 940,332  $ 986,779 

APPR 

01/28/02 

06/15/99 

07/19/99 

10/30/01 

F.P.M.  BENEDIK,  TOM 

PHONE  NO : 

100%  118% 

NH-STPE  7-2(25)78  F 

LOLO- SOUTH 

GR.AGG  & PL  MIX  BIT  SURF, S & C 
8.995  mi  $ 

JTL  GROUP,  INC.-  MISSOULA 
, SIGN, CONCRETE  BEAM  BRIDGE 

7,551,043  $ 7,022,657  $ 6,956,879 

APPR 

08/22/01 

11/16/99 

02/14/00 

07/17/01 

F.P.M.  CYR,  MARK 

PHONE  NO:  523-5863 

100%  100% 

CM-BR  8107(12) 

CLARK  FORK  - MISSOULA 

GR.AGG  &,PL  MIX  BIT  SURF, SEAL  1 
0.539  Icm  $ 

BODELL  CONSTRUCTION  COMPANY 

t COVER, BRIDGE  REPLACEMENT 

5,510,210  $ 7,017,632  $ 7,385,822 

PE^JD 

10/22/02 

02/08/00 

04/11/00 

12/27/02 

F.P.M.  HEMBREE,  TAMI 

PHONE  NO;  523-5856 

100%  104% 

STPS  503-1(6)4 

FOYS  CANYON  ROAD 

GRADE , AGG ., SURF ., PLANT  MIX  SUR 
3.612  km  $ 

SCHELL I NGER  CONST  CO., INC. 

F . , SEAL  & COVER 

1,979,457  $ 1,904,198  $ 2,266,715 

APPR 

01/17/02 

10/24/00 

11/06/00 

07/18/02 

F.P.M.  HAM,  DANIEL 

PHONE  NO:  295-4049 

100%  100% 

STPP  6-1 (86) 99 

DIXON  - WEST 

GRADE, AGG. SURF. PLANT  MIX  SURF. 
15.750  km  $ 

SCHELLINGER  CONST  CO., INC. 

,SEAL  Sc  COVER 

5,881,894  $ 6,027,749  $ 6,637,161 

APPR 

09/27/02 

11/06/00 

11/28/00 

07/29/02 

F.P.M.  JOHNSON,  ROBERT  L. 

PHONE  NO:  523-5864 

100%  90% 

NH  1-1(47)57  F 

PLEASANT  VALLEY 

GRADING, GRAVEL, PLANT  MIX  BITUM 
8.100  km  $ 

JTL  GROUP, INC. -DBA  A-1  PAVING 
SURF, BRIDGE  REV., SEAL  Sc  COVER 

5,749,412  $ 5,343,464  $ 6,388,618 

APPR 

09/27/02 

03/09/01 

03/26/01 

08/27/02 

F.P.M.  ROBERTS,  JAMES 

PHONE  NO:  751-2041 

100%  95% 

BH  269-1(22)21 

BITTERROOT  RIVER-NW  STEVENSVIL 

WIDEN  BRIDGE, GRADE, GRAVEL, PL  M 
0.452  km  $ 

FRONTIER-WEST,  L.L.C. 

IX  SURF, SEAL  & COVER, APPROACHE 

1,878,203  $ 1,674,456  $ 1,691,810 

APPR 

11/14/02 

03/29/01 

05/01/01 

12/15/02*** 

F.P.M.  HEMBREE,  TAMI 

PHONE  NO:  523-5856 

98%  100% 

IM-STPHS  90-1(144)5 

MEDIAN  RAIL  - MINERAL  COUNTY 

CONCRETE  MEDIAN  RAIL  & DRAINAG 
19.000  km  $ 

ALPINE  CONSTRUCTION,  INC. (OBS) 

E 

4,483,642  $ 3,185,412  $ 3,165,513 

03/29/01 

05/14/01 

11/09/01 

F.P.M.  JOHNSON,  ROBERT  L. 

PHONE  NO:  523-5864 

100%  84% 

BR  1-2 (86) 180 

MIDDLE  FORK  FLATHEAD  RIVER-SE 

CONST. OF  WELDED  PLT  GIRDEER  BR 
0.570  km  $ 

FRONTIER-WEST,  L.L.C. 

IDGE,GR,GRVL, PL.MIX  SURF . & 

3,765,960  $ 3,786,455  $ 3,619,539 

07/13/01 

09/10/01 

06/30/03*** 

F.P.M.  KALBERG,  J.  GARY 

PHONE  NO:  751-2040 

96%  88% 

ATc  DOCUiViENTS  COLLECTlOf 


***  ESTIMATED  COMPLETION  DATE 


.'Ai'  ?.  . 2003 

MONTANA  STATE  LIBRARY 
1515  E.  6th  AVE. 
HELENA,  MONTANA  59S20 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 
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WORK  COMP. 

COMPLETED 
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NH  41(24)  D.H.  BLATTNER  & SONS,  INC. 

CAMP  CREEK  RESTORATION  GR, GRVL, PL . MIX  SURF, SEAL  & COV  ER, PRESTRESSED  CONCRETE  BRIDGE 

NH  7-1 (58) 9 F 

SULA  N&S  WETLAND  MITIGATION, STREAM  PROT  ECTION 

CONTRACT  TOTAL  11.821  mi  $ 12,382,249  $ 10,723,011  $ 11,858,628 


07/13/01  F.P.M.  BENEDIK,  TOM 

08/15/01  PHONE  NO: 

06/06/04*** 


98% 


94% 


SMP  3199(02)  MT  MAT'LS,  INC.(DBA)LS  JENSEN 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSHING  & STOCKPILING 

57.250  mi  $ 508,406  $ 538,850  $ 568,265 


07/13/01  F.P.M.  SULLIVAN,  SHEILA 

07/18/01  PHONE  NO:  523-5877 

06/06/02  100%  11/01/01 


IM  90-3(79)173  JIM  GILMAN  EXCAVATING  INC. 

GARRISON-BECK  HILL  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

IM  90-3 (80) 180 

BECK  HILL-DEER  LODGE  WESTBOUND  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 
IM  90-3 (83)163 

GOLD  CREEK-EAST  & WEST  COLD  MILL,  PLANT  MIX  OVERLAY,  SE  AL  & COVER 

CONTRACT  TOTAL  41.224  km  $ 12,435,994  $ 11,751,484  $ 7,052,121 


12/13/01  F.P.M.  CYR,  MARK 

03/08/02  PHONE  NO:  523-5863 

09/06/03*** 


60% 


STPP  56-1 (3) 0 
BULL  LAKE  - SOUTH 


JTL  GROUP, INC. -DBA  A-1 

PAVING 

02/20/02 

F.P.M.  HAM,  DANIEL 

WIDENING, PULVERIZING, PL  MIX 

OV 

ERLAY, SIGNING  & BRIDGE  REPAIR 

04/01/02 

PHONE  NO:  295-4049 

0.000  km 

$ 

4,721,656  $ 4,754,719  $ 

3,283,779 

/ / *** 

69% 

94% 

STPX  45 (29) 

DIXON  WETLAND  MITIGATION  WETLAND  MITIGATION 

0.000  km 


GOOSE  BAY  EQUIPMENT,  INC. 

$ 295,397  $ 182,102  $ 228,206 


02/28/02  F.P.M.  JOHNSON,  ROBERT  L. 

04/03/02  PHONE  NO:  523-5864 

03/10/03***  98%  06/01/02 


IM  90-2 (102) 106 
MISSOULA  - BONNER 


CRACK  AND  SEAT, PLANT  MIX  SURFA 
0.000  km  $ 


JTL  GROUP,  INC.-  MISSOULA 
CING  OVERLAY,  SEAL  AND  COVER 
2,973,320  $ 2,326,681  $ 2,187,912 


03/25/02 

05/22/02 

10/22/02 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

100%  99% 


STPS  257-1(4)0 
SUPERIOR  - SOUTHEAST 


PLANT  MIX  OVERLAY, SEAL  AND  COV 
0.050  km  $ 


MT  MAT'LS,  INC. (DBA) LS  JENSEN 
ER,  SLOPE  FIjATTENING  AND 

786,396  $ 728,693  $ 671,803 


03/25/02 

05/20/02 

12/15/02*** 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

92%  98% 


NH  7-1(95)47 

SIGNAL  UPGRADE 

- HAMILTON 

SIGNAL 

UPGRADE, SIGNING  & 

PAVEM 

MONTANA 

ENT  MARKING 

NH  7-1(96)67 

SIGNAL  - NW  OF 

STEVENSVILLE 

SIGNAL 

UPGRADE, SIGNING  & 

PAVEM 

ENT  MARKING 

CONTRACT  TOTAL 

0.000  km 

$ 

95,889  $ 

LINES,  INC 

04/11/02 

08/14/02 

09/05/02 

F.P.M.  BENEDIK,  TOM 

PHONE  NO : 

85,871  $ 

85, 167 

100% 

63% 

ESTIMATED  COMPLETION  DATE 
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CONTRACTOR 
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NH  24-1(55)16 

POTOMAC -EAST 

PLANT 

MIX  OVERLAY  AND  SEAL 

MT  MAT' 

& C OVER 

'LS,  INC. (DBA) LS 

JENSEN 

04/11/02 

06/24/02 

F.P.M.  JOHNSON,  ROBERT  L. 

PHONE  NO:  523-5864 

SFCS  271-2(2)18 
HELMVILLE-EAST  & WEST 
SFCS  348-1  (4)0 
PHILIPSBURG-WEST 
SFCP  19-1(26  )27 
GEORGETOWN  LAKE -NORTH 
CONTRACT  TOTAL 


LEVELING, PLANT  MIX  OVERLAY, SEA  L & COVER 


LEVELING, PLANT  MIX  OVERLAY, SEA  L & COVER 


COLD  MILLING, PLANT  MIX  OVERLAY  , SEAL  & COVER 
30.671  Icm  $ 3,281,528  $ 2,797,999  $ 2,173,402 


03/10/03' 


89% 


BH  52-2(27)50 

SPRING  CR  - E OF  KALI SPELL 


BRIDGE  DECK  REHABILITATION 
0.000  km 


EDWARD  T CORPS  CONST. 


215,865 


307,216 


294,232 


04/11/02  F.P.M.  MITCHELL,  JAMES  D. 

06/11/02  PHONE  NO:  751-2046 

12/15/02***  96%  88% 


NH  5-2 (117) 61 

POLSON  - NORTH 

STPP  33-1(32)0 

CALIFORNIA  STREET  - LIBBY 

STPP  33-1 (33) 10 

LIBBY  - DAM  N.  & S. 

STPP  36-1 (20) 16 
HOT  SPRINGS  N.  & S . 

STPS  424-1(6)0 

KALISPELL  - NORTH 

SFCS  548-1(7)0 

WEST  RESERVE  DR.-  KALISPELL 

STPP  52-1(24)3 

5 KM  E.  OF  POLSON -EAST 

CONTRACT  TOTAL 


JTL  GROUP,  INC.  - KALISPELL 

PLANT  MIX  OVERLAY, SEAL  & COVER 
SEAL  & COVER 
SEAL  & COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 
PLANT  MIX  OVERLAY, SEAL  & COVER 
SEAL  & COVER 

PLANT  MIX  OVERLAY, SEAL  & COVER 

79.950  km  $ 1,960,300  $ 1,687,791  $ 1,280,421 


05/14/02  F.P.M.  HANCOCK,  DALE 

07/10/02  PHONE  NO:  751-2043 

03/10/03*** 


73% 


115% 


SFCP  6-1(93)69 
WEEKSVILLE  - EAST 
STPP  6-1(96)51 
THOMPSON  FALLS  - EAST 
STPP  6-1(97) 91 
PERMA  - EAST  & WEST 
SFCS  559-1(1)0 
JCT  US  93  - EAST 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 

PLANT  MIX  OVERLAY, LEVELING, SEA  L t COVER 

SEAL  & COVER 

PLANT  MIX  OVERLAY,  SEAL  & COVER 
SEAL  & COVER 

36.300  km  $ 942,391  $ 978,960  $ 880,166 


05/14/02  F.P.M.  ROBERTS,  JAMES 

05/31/02  PHONE  NO:  751-2041 

03/10/03*** 


90% 


97% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 
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WORK  COMP. 

COMPLETED 
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BH  24-1(52)6  TAMIETTI  CONST.  CO.,  INC. 

BLACKFOOT  RIVER-6  KM  E OF  BONN  BRIDGE  REHABILITATION 

0.000  km  $ 691,276  $ 768,552  $ 753,655 


05/14/02  F.P.M.  HEMBREE,  TAMI 

06/10/02  PHONE  NO:  523-5856 

12/15/02***  98% 


86% 


NH  5-3(78)125  MONTANA  LINES,  INC 

SIGNAL-US93/MT40-WHITEFISH  UPGRADE  TRAFFIC  SIGNALS , LIGHTI  NG,ADA  CURBS , SIDEWALKS  & PAVE 

0.000  km  $ 91,381  $ 87,392  $ 95,552 


06/07/02 

09/30/02 

10/25/02 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

100%  11% 


NH  7-1  (97)45 
US  93  - HAMILTON 
NH  93-1(15)0 
LOLO  PASS  - EAST 
SFCS  203-1(10)0 
STEVENSVILLE  - NORTH 
SFCX  81024 (3) 
SKALKAHO  ROAD 
CONTRACT  TOTAL 


BLAHNIK  CONSTRUCTION,  INC. 

MILLING, PMS  OVERLAY, SEAL  & COV  ER 
LEVEL, PMS  OVERLAY, SEAL  & COVER 
CRACK  SEALING, SEAL  & COVER 
LEVELING, PMS  OVERLAY, SEAL  & CO  VER 

0.000  km  $ 2,925,210  $ 3,367,790  $ 1,439,531 


06/07/02  F.P.M.  BENEDIK,  TOM 

07/29/02  PHONE  NO: 

03/10/03*** 


43% 


62% 


BR  9045(30)  FRONTIER -WEST,  L.L.C. 

LITTLE  BITTERROOT  RIVER  - EAST  BRIDGE  REPLACEMENT  & GRAVEL  AP  PROACHES 

0.000  mi  $ 330,514  $ 399,379  $ 393,010 


07/18/02 
08/27/02 
/ / *** 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

98%  64% 


SMP  2099(03) 

MISSOULA  AND  BUTTE  DISTRICTS 

CRUSH  & STOCKPILES 

BLAHNIK 

CONSTRUCTION 

0.000  mi 

$ 

405,203  $ 

499,917  1 

07/18/02  F.P.M.  BENEDIK,  TOM 

08/20/02  PHONE  NO: 

03/10/03***  98%  10/01/02 


SMP  3299(03)  HERB  RICHARDS  CONSTRUCTION  CO. 

MISSOULA  DISTRICT  - CRUSH  AND  CRUSH  & STOCKPILE 

0.000  mi  $ 296,700  $ 268,370  $ 265,890 


07/18/02  F.P.M.  SULLIVAN,  SHEILA 

08/21/02  PHONE  NO:  523-5877 

12/16/02  100%  10/01/02 


NH  5-3 (82) 113 
NORTH  MAIN  - KALISPELL 
NH  5-3 (83) 127 
US93  - WHITEFISH 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 

PLANT  MIX  OVERLAY, SEAL  t COVER  ,SIDWALK  & CURB  IMPROVEMENTS 

PLANT  MIX  OVERLAY, SEAL  & COVER  , SIDEWALK  & CURB  IMPROVEMENTS 
0.000  km  $ 1,137,398  $ 1,290,618  $ 12,908 


08/09/02  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO:  751-2046 

03/10/03*** 


1% 


33% 


SFCP  1-2(119)129 

JTL 

GROUP, 

INC.  - 

KALISPELL 

GLACIER  AIRPORT  - NORTH 

LEVELING, PMS, OVERLAY  & SEAL  & 
7.356  km  $ 

COVER 

1,465,780 

$ 1, 

058,278 

$ 10,584 

09/26/02  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO:  761-2046 

/ / ***  1%  0% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  90-1(138) 5 
DENA  MORA  REST  AREA 


REST  AREAS, SIT  IMPROVEMENTS,  lA 
0.000  mi  $ 


BODELL  CONSTRUCTION  COMPANY 
NDSCAPING  & RELATED  WORK 
3,533,077  $ 2,940,415  $ 53,769 


09/26/02 

12/10/02 

06/18/04*** 


F.P.M.  JOHNSON,  ROBERT  L. 
PHONE  NO:  523-5864 

2%  0% 


SMP  3199(03) 

MISSOULA  DISTRICT  - CRUSH  & ST  STOCKPILE 

0.000  km 


TREASURE  STATE  CONSTRUCTION 
194,063  $ 243,825  $ 242,216 


09/26/02 

11/12/02 

12/16/02 


F.P.M.  SULLIVAN,  SHEILA 
PHONE  NO:  523-5877 

100%  04/01/03 


BR  9032(33) 

SHAN  RIVER  - WEST  OF  CONDON 


RECONSTR.OF  GRVL  APP  & NEW  PRE 
0.035  km  $ 


FRONTIER-WEST,  L.L.C. 
STRESSED  CONCRETE  BULB  TEE  STR 
642,053  $ 461,181  $ 


4,612 


11/07/02 

/ / 

11/24/02*** 


F.P.M.  KALBERG,  J.  GARY 
PHONE  NO:  751-2040 

1%  0% 


STPHS  0002(628) 

1998-Dl-SIGNING  & ELECTRICAL 

1998 -D1 -SIGNING  & ELECTRICAL 

UNITED 

RENTALS  HWY 

TECH  INC 

0.000  km  $ 

41,718  $ 

38,030 

$ 

0 

11/07/02  F.P.M.  BENEDIK,  TOM 

/ / PHONE  NO: 

03/10/03***  0% 


STPP  1-2(116)123  OMO  CONSTRUCTION  INC 

US2/MT35  OVERHEAD  SIGN  - KALIS  US2/MT35  OVERHEAD  SIGN-KALISPE  LL 

0.000  mi  $ 24,188  $ 28,000  $ 0 


12/05/02 

/ / 

06/20/03*** 


F.P.M.  MITCHELL,  JAMES  D. 
PHONE  NO:  751-2046 

0%  0% 


MISSOULA  DISTRICT  TOTALS 


$ 90,273,429  $ 85,217,378  $ 73,437,220 


ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 
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LENGTH 

TYPE  OF  WORK 
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ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 
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PROJECT 

COMPLETED 
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STPS  278-1(13)30 

CARROLL  HILL  - EAST  & WEST 


GR, ORAL, PL  MIX  SURFACING 
7.837  mi 


M K WEEDEN  CONSTRUCTION,  INC.  APPR 

03/06/01 

$ 3,161,119  $ 2,832,172  $ 2,900,194 


05/04/99 

05/24/99 

09/27/01 


F.P.M.  HARRIS,  DEAN 
PHONE  NO:  494-9643 

100%  90% 


BR  13-2(2)83 

MORGEN  & OSWOOD  CONST. 

CO. , INC 

APPR 

11/16/99 

JEFFERSON  RIVER  - 

■ 20.4KM  SW  OF  GR,AGG  & 

0.600  km 

PL. MIX  SURF, PRESTRESS 

$ 

ED  CONCRETE  BEAM  BRIDGE 

2,712,516  $ 1,848,513  $ 

1,890,280 

11/14/02 

12/21/99 

10/12/01 

F.P.M.  COLLINGWOOD,  MATT 
PHONE  NO:  585-0453 

100%  115% 


STPP  29-4 (22)89 
PARK  & GALENA -BUTTE 


COLD  MILLING, PLANT  MIX 

SURFACI 

JIM  GILMAN  EXCAVATING  INC. 

NG,SEAL  & COVER  & SIGNALS 

APPR 

03/06/01 

12/09/99 

03/21/00 

F.P.M.  ARVISH,MIKE 

PHONE  NO:  563-7261 

1.176  km 

$ 

799,375  $ 708,178  $ 819,789 

07/12/02 

100% 

STPS  399-1(3)0 
WHITETAIL  ROAD 


JTL  GROUP,  INC. -BELGRADE 

GR. ,AGG. , BIT. SURF, PRESTRESSED  BEAM  BRIDGE  WIDENING 
16.315  km  $ 3,003,413  $ 2,693,265  $ 2,919,690 


APPR 

09/27/02 


03/16/00 

04/03/00 

05/10/02 


F.P.M.  CLARY , DAN 
PHONE  NO:  225-4295 
100% 


94% 


BR  9016(19) 

GALLATIN  RIVER-GALLATIN  GATEWA  2 PRESTRESSED  CONC.BEAM 

BRIDGE 

COP  CONSTRUCTION  CO, 

S,  PLANT  MIX  BITUM.APP,  SEAL 

& 

PEND 

10/22/02 

08/31/00 

01/19/01 

0.949  mi 

$ 

1,183,619  $ 1,138,408 

$ 1,112,197 

08/01/02 

F.P.M.  MCCORMICK,  THOMAS 
PHONE  NO:  586  5074 

100%  86% 


STPHS-STPS-STPU  25(27) 
ONE  MILE  EAST  OF  HELENA 


S K CONSTRUCTION,  INC. 

GRADE, AGG. SURF, PLANT  MIX  SURF.  , SEAL  & COVER, & CONC.SLAB 
2.795  km  $ 2,061,164  $ 1,749,409  $ 2,227,728 


APPR 

09/26/02 


11/06/00 

03/26/01 

11/22/02 


F.P.M.  CARLSON, JACK 
PHONE  NO:  457-0526 

100%  104% 


BR  9016(30)  HALL  CONSTRUCTION  SERVICES  APPR 

ROCKY  CREEK  BRIDGE  - 3 KM  EAST  CONST  OF  PRESTRESSED  TRI  -DECK  BEAM  BR,  GRADING  & GRAVELING  10/26/01 

0.340  km  $ 353,061  $ 315,450  $ 291,603 


11/27/00 

03/26/01 

04/04/02 


F.P.M.  GRAVAGE, DANIEL 
PHONE  NO:  222-8110 

100%  92% 


IM  15-2(68)130 
BUTTE -ELK  PARK 
IM  15-2(72)121 
NISSLER-BUTTE 
CONTRACT  TOTAL 


JIM  GILMAN  EXCAVATING  INC. 

COLD  MILLING, PAVEMENT  PULVERIZ  AT I ON, PLANT  MIX  SURFACING 
PLANT  MIX  OVERLAY, SEAL  & COVER 

24.010  km  $ 8,037,938  $ 8,527,271  $ 11,929,936 


11/27/00  F.P.M.  HARRIS,  DEAN 

12/03/00  PHONE  NO:  494-9643 

12/15/02*** 


97% 


78% 


IM  15-4 (86)190 
HELENA-NORTH  & SOUTH 


RIVERSIDE  CONTRACTING, 

COLD  MILL, PLANT  MIX  OVERLAY, SE  AL  & COVER, BRIDGE  REHAB 
9.444  km  $ 3,194,950  $ 2,833,761  $ 


INC. 

2, 892, 039 


APPR 

02/27/02 


11/27/00 

03/26/01 

11/07/02 


F.P.M.  CARLSON, JACK 
PHONE  NO:  457-0526 
100% 


120% 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 

DATE : 01/15/03  ***  BUTTE  DISTRICT  ***  PAGE  NO:  7 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  90-5(57)264 

(OBS)MARONICK  CONST. 

L.L.C. 

APPR 

01/31/01 

F.P.M.  CLARY, DAN 

MILLIGAN  CANYON 

SEAL 

& 

COVER 

10/26/01 

04/03/01 

PHONE  NO:  225-4295 

IM  15-3(57)163 

APPR 

11/05/01 

BOULDER  HILL 

SEAL 

Ec 

COVER 

10/26/01 

STPP  69-1(16) 1 

APPR 

WHITEHALL  - EAST  AND  NORTH 

SEAL 

Sc 

COVER 

10/26/01 

STPP  55-3 (10) 12 

APPR 

LEGION  AVE.  WEST  - WHITEHALL 

SEAL 

Sc 

COVER 

10/26/01 

STPP  69-1(15)0 

APPR 

LEGION  AVE.  EAST  - WHITEHALL 

SEAL 

Sc 

COVER 

10/26/01 

CONTRACT  TOTAL 

72.494  km 

$ 1,699,926  $ 1,588,107 

$ 1,515,861 

100% 

113% 

BR  9029(18) 
MADISON  RIVER 


58  KM  SO  OF  EN  RELOCATE  THRU-TRUSS , CONCRETE  D 
0.095  )cm  $ 


SLETTEN  CONSTRUCTION  CO 
ECK  & ABUTMENT, AGG  SURF  APPROA 
542,443  $ 562,010  $ 


528,484 


01/31/01 

06/19/01 

05/30/02 


F.P.M.  BRAZILL,  BILL 
PHONE  NO:  684-5609 

100%  95% 


IM  90-5(58)274 
THREE  FORKS  - WEST 


CRACK  SEAL, PL  MIX  SURF  OVERLAY 
6.795  Icm  $ 


JIM  GILMAN  EXCAVATING  INC. 

,SEAL  Sc  COVER,  BRIDGE  REHAB 

4,639,919  $ 3,798,195  $ 3,535,658 


03/09/01 

04/16/01 

08/26/02 


F.P.M.  HELD,  TERRY 
PHONE  NO:  683-4434 
100% 


117% 


NH  15-4 (85) 193  F 

CEDAR  STREET  INTERCHANGE -HELEN  GRADE, AGG  SURF, PL. MIX  SURF.,SE 

2.688  km  $ 


(OBS)MARONICK  CONST.  L.L.C. 

AL  Sc  COVER,  SIGN,  LIGHT,  STEEL 
3,648,604  $ 3,153,678  $ 3,326,435 


APPR 

10/31/02 


05/11/01 

06/26/01 

06/30/03*** 


F.P.M.  FELLOWS, TIM 
PHONE  NO:  495-1506 
98% 


107% 


BR  9034 (4) 

SHIELDS  RIVER  BRIDGE 


SLETTEN  CONSTRUCTION  CO  PEND 

OF  CONST  OF  REINFORCED  CAST  IN  PL  ACE  CONC  SLAB  BR,APP  Sc  GRVL  10/22/02 

0.213  km  $ 348,838  $ 348,225  $ 335,741 


06/01/01 

07/17/01 

12/20/01 


F.P.M.  FELLOWS, TIM 
PHONE  NO:  495-1506 
100% 


83% 


IM  0002(500) 

BUTTE  AREA  SEISMIC  RETROFIT 

BR 

DECK  REHAB 

Sc  SEISMIC  RETRO, 

SLETTEN  CONSTRUCTION  CO 

BR  GIRDER  REPAIR, BR  APPR  MODIF 

APPR 

01/28/02 

06/01/01 

07/16/01 

0.308 

km 

$ 

1,390,173  $ 1,237,273  $ 1,399,085 

05/03/02 

F.P.M.  JOHNSON, RICKIE 
PHONE  NO:  494-9635 

100%  96% 


STPP  29-1(31)50 

SILVER  STAR  - NORTH  & SOUTH 


M A 

DEATLEY  CONSTRUCTION 

APPR 

GRADING, GRAVEL 

St  PLANT  MIX  SUR 

FACING 

11/12/02 

6.965  km 

$ 

6,494,756 

$ 6,513,198  $ 7,393,755 

08/10/01 

09/17/01 

06/30/04*** 


F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 

98%  80% 


STPP  29-1(37)43 
TWIN  BRIDGES  - NORTH 


JIM 

GILMAN  EXCAVATING 

INC. 

APPR 

09/07/01 

F.P.M.  BRAZILL,  BILL 

GRADING, GRAVEL, PLANT  MIX 

SUR  FA 

CING 

11/12/02 

10/24/01 

PHONE  NO:  684-5609 

9.936  km 

$ 

4,689,089 

$ 4,293,493  $ 

4,482,606 

06/30/04*** 

98% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG- 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPU  5807(8) 

NORTH  MAIN  STREET-HELENA 

BR  8-2(47)43 

LYNDALE  OVERPASS -HELENA 

CONTRACT  TOTAL 

GR,GRAVL,PL  MIX  SURF, PED  UNDPS 

GRADE, GRAVEL, PLANT  MIX  SURF, PE 
1.706  mi  $ 

(OBS)MARONICK  CONST.  L.L.C. 

,PRSTR  CONC  BEAM  STR, WATER, 

D UNDERPASS.WATER, SEWER, SIGNAL 

6,374,477  $ 5,843,595  $ 5,082,318 

APPR 

04/11/02 

10/11/01 

11/12/01 

09/30/03*** 

F.P.M.  FELLOWS, TIM 

PHONE  NO:  495-1506 

87% 

98% 

HDP-IR  9113(001)F 

A.M.  WELLES,  INC. 

12/13/01 

F.P.M.  MCCORMICK,  THOMAS 

N 19TH  INTERCHANGE  LANDSCAPE 

LANDSCAPING 

05/13/02 

PHONE  NO:  586-5074 

0.000  km 

$ 

41,960  $ 37,540 

$ 

28, 138 

10/16/02 

100%  50% 

BR  422-1(5)2 

IRR  CANAL -EAST  OF 

SILVER 

STAR 

NEW  BOX 

CULVERT,  GRADING,  GRAVEL 

SLETTEN  CONSTRUCTION  CO 

SURFACING 

PEND 

10/25/02 

02/20/02 

04/01/02 

F.P.M.  JOHNSON, RICKIE 

PHONE  NO:  494-9635 

BR  422-1 (4) 0 
JEFFERSON  RIVER  - 

CONTRACT  TOTAL 

SILVER 

STAR 

CONCRETE 

0.680  km 

PRESTR. GIRDER  BRIDGE, 

$ 

GRD  GRAVEL  SURFACING, PL  MIX 

1,209,338  $ 1,132,245  $ 1,150,831 

PEND 

10/31/02 

12/15/02*** 

99% 

96% 

STPP 

84-4 (9) 22 

RIVERSIDE  CONTRACTING, 

INC. 

02/20/02 

F.P.M.  MCCORMICK,  THOMAS 

FOUR 

CORNERS  - WEST 

GRADING, GRAVEL  SURFACING . PLANT 
0.000  km  $ 

MIX  BITUMINOUS  SURFACING 
6,977,346  $ 6,597,490  $ 

5,884,884 

03/13/02 
/ / *** 

PHONE  NO:  586-5074 

89%  63% 

STPP-STPS-STPX-NH  0002(619) 

ARROW  STRIPING  AND 

MFG.  , 

, INC. 

PEND 

02/20/02 

F.P.M.  BRAZILL,  BILL 

2002 -D2 -DURABLE  PAVE.  MARK. 

APPLICATION  OF  EPOXY 

PAVEMENT 

MARKING 

10/24/02 

07/16/02 

PHONE  NO:  684-5609 

0.000  km 

$ 

233,942  $ 209,040 

$ 

250,692 

08/02/02 

100%  08/31/02 

IM  90-6 (100) 318 

RIVERSIDE  CONTRACTING,  INC. 

02/20/02 

F.P.M.  STARCEVICH  JOHN  R. 

BOZEMAN  - HILL 

SEAL 

& 

COVER 

05/13/02 

PHONE  NO:  287-3868 

NH  50-1(19)70 

09/10/02 

GALLATIN  GATEWAY  N&S 

SEAL 

& 

COVER 

STPP  13-1(39)49 

ENNIS  - MCALLISTER 

SEAL 

& 

COVER 

IM  90-6(99)279 

THREE  FORKS  - MANHATTAN 

SEAL 

& 

COVER 

STPP  50-2(47)82 

FOUR  CORNERS  - BOZEMAN 

SEAL 

& 

COVER 

CONTRACT  TOTAL 

58.830  km 

$ 1,541,881 

$ 1,309,071 

$ 1,229,379 

100%  32% 

IM  15-3  (60) 158 

JIM  GILMAN  EXCAVATING  INC. 

APPR 

03/25/02 

F.P.M.  CLARY , DAN 

BASIN-  BOULDER 

SEAL  AND  COVER 

09/27/02 

06/24/02 

PHONE  NO:  225-4295 

ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

SFCX  01282(1) 

PEND 

BARRETTS  FRONTAGE  ROAD 

SEAL  & COVER 

10/21/02 

CONTRACT  TOTAL 

68.713  km 

$ 540,475 

$ 521,831 

$ 477,640 

100% 

78% 

NH  8-4(39)58  S K CONSTRUCTION,  INC. 

US-287  PASSING  LANES  - BAUM  RO  GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,SEAL  & COVER 
NH  8-4 (40)68 

US  287  PASSING  LANES  - NORTH  O GRADING,  GRAVEL,  PLANT  MIX  SURFA  CING,SEAL  & COVER 

CONTRACT  TOTAL  0.000  km  $ 3,800,652  $ 3,788,162  $ 2,312,779 


06/07/02  F.P.M.  CARLSON, JACK 

07/15/02  PHONE  NO:  457-0526 

/ / *** 


61% 


66% 


STPP  14-2(22)43 

WHITE  SULPHUR  SPRINGS  - EAST 

STPP  59-1  (23)7 

CLYDE  PARK  - NORTH  AND  SOUTH 

STPP  14-2(21)24 

MEAGHER  COUNTY  LINE  - EAST 

STPP  59-1(22)25 

NORTH  OF  WILSALL  - NORTH 

SFCS  360-1(2)9 

FORT  LOGAN  ROAD 

CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 

SEAL  Sc  COVER 

PLANT  MIX  BITUMINOUS  OVERLAY, S EAL  & COVER 
SEAL  & COVER 

PLANT  MIX  BITUMINOUS  SURFACING  , SEAL  & COVER 
SEAL  Sc  COVER 

98.290  km  $ 3,052,343  $ 3,346,379  $ 2,665,351 


06/07/02  F.P.M.  CARLSON, JACK 

07/25/02  PHONE  NO:  457-0526 

03/10/03*** 


80% 


50% 


CM  0299(12)  JIM  GILMAN  EXCAVATING  INC. 

SYCAMORE/PENNSYLVANIA-ANACONDA  MILLING,  PMS  OVERLAY,  SEAL  & COV  ER 


SFCS  569-1(2)0 

JCT  MT-1  - SOUTH 

LEVEL, PMS  OVERLAY, SEAL 

Sc  COVER 

SFCS  273-1(8)0 

ANACONDA  - GALEN 

SEAL  & COVER 

CONTRACT  TOTAL 

30.687  km 

$ 

605,031 

$ 

681,758 

$ 

396,024 

06/07/02  F.P.M.  ARVISH.MIKE 
07/12/02  PHONE  NO;  563-7261 
03/10/03*** 


58% 


53% 


SFCS  249-1(5)0 
ENNIS -SOUTH 


RIVERSIDE 

CONTRACTING,  INC. 

06/07/02 

F.P.M.  HELD,  TERRY 

PLANT  MIX  OVERLAY, SEAL 

Sc  COVER 

08/23/02 

PHONE  NO:  683-4434 

4.670  mi 

$ 

206,559  $ 

285,120  $ 195,229 

03/10/03*** 

68% 

SMP  1699 (03) 

BUTTE  DISTRICT  - 

- CRUSH  AND  STO  CRUSH  & STOCKPILE 

JTL 

GROUP, 

INC.  -BELGRADE 

0 . 000  mi 

$ 

390,712 

$ 

389,425  $ 383,316 

07/18/02 

10/02/02 

11/26/02 


F.P.M.  COLLINGWOOD,  MATT 
PHONE  NO:  585-0453 

100%  11/01/02 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT  . 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

SFCX  01282(1) 

BARRETTS  FRONTAGE  ROAD 

CONTRACT  TOTAL 

SEAL  Sc  COVER 

68.713  km 

$ 540,475 

$ 521,831 

$ 477,640 

PEND 

10/21/02 

100% 

78% 

NH  8-4 (39) 58 

S K CONSTRUCTION, 

INC. 

06/07/02 

F.P.M.  CARLSON, JACK 

US-287  PASSING 

LANES 

- BAUM  RO  GRADING, GRAVEL, PLANT 

MIX 

SURFA 

CING,SEAL  & COVER 

07/15/02 

PHONE  NO:  457-0526 

NH  8-4  (40)68 

US  287  PASSING 

LANES 

- NORTH  0 GRADING,  GRAVEL,  PLANT 

MIX 

SURFA 

CING,SEAL  Sc  COVER 

/ / *** 

CONTRACT  TOTAL 

0.000  km 

$ 

3,800,652  $ 3,788,162 

$ 2,312,779 

61% 

66% 

STPP  14-2(22)43 

RIVERSIDE 

CONTRACTING, 

INC. 

06/07/02 

F.P.M.  CARLSON, JACK 

WHITE  SULPHUR  SPRINGS  - EAST 

SEAL  & COVER 

07/25/02 

PHONE  NO:  457-0526 

STPP  59-1  (23) 7 

CLYDE  PARK  - NORTH  AND  SOUTH 
STPP  14-2(21)24 

PLANT  MIX  BITUMINOUS 

OVERLAY, S 

EAL  & COVER 

03/10/03*** 

MEAGHER  COUNTY  LINE  - EAST 

SEAL  & COVER 

STPP  59-1(22)25 

NORTH  OF  WILSALL  - NORTH 

SFCS  360-1(2)9 

PLANT  MIX  BITUMINOUS 

SURFACING 

,SEAL  & COVER 

FORT  LOGAN  ROAD 

SEAL  & COVER 

CONTRACT  TOTAL 

98.290  km 

$ 

3,052,343  $ 3, 

346,379 

$ 

2,665,351 

80% 

50% 

CM  0299(12) 

JIM 

GILMAN  EXCAVATING  INC. 

06/07/02 

F.P.M.  ARVISH,MIKE 

SYCAMORE/ PENNSYLVANIA- ANACONDA 

MILLING, PMS  OVERLAY, SEAL 

Sc  COV  ER 

07/12/02 

PHONE  NO:  563-7261 

SFCS  569-1(2)0 

03/10/03*** 

JCT  MT-1  - SOUTH 

LEVEL, PMS  OVERLAY, SEAL  & 

COVER 

SFCS  273-1(8)0 

ANACONDA  - GALEN 

SEAL  & COVER 

CONTRACT  TOTAL  30, 

,687  km 

$ 605,031 

$ 681,758  $ 396,024 

58% 

53% 

SFCS  249-1 (5)0 

RIVERSIDE 

CONTRACTING, 

INC. 

06/07/02 

F.P.M.  HELD,  TERRY 

ENNIS -SOUTH 

PLANT  MIX  OVERLAY, SEAL 

Sc  COVER 

08/23/02 

PHONE  NO:  683-4434 

4.670  mi 

$ 

206,559  $ 

285,120  $ 

195,229 

03/10/03*** 

68% 

47% 

SMP  1699 (03) 

JTL 

GROUP,  INC. -BELGRADE 

07/18/02 

F.P.M.  COLLINGWOOD,  MATT 

BUTTE  DISTRICT  - 

■ CRUSH  AND  STO  CRUSH  & STOCKPILE 

10/02/02 

PHONE  NO:  585-0453 

0.000  mi 

$ 

390,712 

$ 389,425  $ 383,316 

11/26/02 

100%  ll/Ol/l 

ESTIMATED  COMPLETION  DATE 


MC'rT#?'-'»i«iu#5r  ^ naaaiwflit  immnn 

' <«OfTWJ*  !“3«TO 

T«5«^  .‘K«  V ---x 

TO'ifc'Wtii  «rni«  ‘ 


" -Ar-.n^tS  sifwixsii' 


J 


IfpSM  ^ ■ ‘t: 

’Ht  '• 


!!fpimm*»cri3!asJ 


■ V .,si 


cttoa  «*cn«iN  ^ 

u\*)tw  -rdwtiwa  ' ‘T ' 

V/  'I 

<«e 

<-»!  MUS3  ^Stv.’  0tn«9IM  riC;  9U  i 

<» 

S!S'K'M‘  W4i'5AJH).  O'-Htsr®  • OSCMMii  C«(r«)3^ 

<8*  tfoft.ti  j^wv>r  V 


1 .tm^.>,»t.(tAaEi 


'■'VK  A.- 


■ '"■  .-I  jAtf'- 

■ '■  Sa<  1 , 


_=•,,,  ..jj. 

CK£g),4,ii,j 


♦mtcs  iw  fratt'-  - antler 


T .'w« 


■ • 


' V^ic  -:s 

ifTifswM  j^A5,irw  f</rf'i«ast  .■;'* 
TOW 
*WteA*  TKW 


■-.i.)^f>s^  ifO 


4'i[«AVM,y  j \a*!»t)fejya  ® .3 
OU)  ( ,»gW6^  ■'■ 


."■.-TinX'  ! M 

ijWt-  V:^«ii'n#i!ttiL 


h'.-  C ■ 'fK  ..,W  ' f Jlj?5!3iO 


.u«t  4nnuiKw;,nj  c»rT/»i‘<%x  *?• 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT  , 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT  CONTRACTOR 

AWARD  AMT . PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  8-2 (60)43 

LAST  CHANCE  GULCH  TO 

PROSPECT  COLD 

0.000 

MILLING, RESURFACING, PAVEM 
km  $ 

HELENA 

1 ENT  MARKING 

563,325  $ 

SAND  & GRAVEL  INC 

532,279  $ 71,675 

08/09/02 

09/23/02 

05/23/03*** 

F.P.M.  FELLOWS, TIM 

PHONE  NO:  495-1506 

13% 

40% 

STPHS  0002(617) 

UNITED  RENTALS  HWY 

TECH 

INC 

08/09/02 

F.P.M.  CLARY, DAN 

1998-D2/D3-SIGNING-ELECTRICAL 

1998 -D2/D3 -SIGNING-ELECTRICAL 

.SIGNING  & ELECTRICAL 

10/01/02 

PHONE  NO:  225-4295 

0 . 000  km  $ 

37,293  $ 41,511 

$ 

29,979 

03/10/03*** 

72% 

63% 

NH  11-1(37)31 
TURNBAY  - EMIGRANT 


RIVERSIDE  CONTRACTING,  INC. 
GRADING, PLANT  MIX  BITUMINOUS  SURFACING, SEAL  & COVER 
0.910  km  $ 1,114,683  $ 1,199,336  $ 501,564 


09/06/02 

10/16/02 

12/15/02*** 


F.P.M.  COLLINGWOOD,  MATT 
PHONE  NO:  585-0453 

42%  35% 


STPP  29-1  (39)42 

MAIN  STREET-TWIN  BRIDGES 


MILLING, PLANT  MIX  BITUMINOUS  O 
1.635  km  $ 


JIM  GILMAN  EXCAVATING  INC. 
VERLAY,SEAL  & COVER, SIDEWALKS 
496,271  $ 479,150  $ 


4,791 


09/06/02  F.P.M.  HELD,  TERRY 

/ / PHONE  NO:  683-4434 

03/10/03***  1%  0% 


STPP  69-1(17)38 
MAIN  STREET  - BOULDER 
BR  69-1 (18) 37 

BOULDER  RIVER-S  OF  BOULDER 
CONTRACT  TOTAL 


HELENA  SAND  & GRAVEL  INC 

PRESTRESSED  CONCRETE  GIRDER  ST  RUCTURE, GRADING, GRAVEL  & PLANT 

GRADING, GRAVEL  & PLANT  MIX  BIT  UMINOUS  SURFACING, STORM  DRAIN, 

0.054  km  $ 4,515,735  $ 4,003,627  $ 839,660 


09/06/02  F.P.M.  CLARY, DAN 

10/15/02  PHONE  NO:  225-4295 

/ / *** 


21% 


25% 


STPHS  90-6 (96) 317 

MEDIAN  RAIL  - BOZEMAN  PASS 

CONCRETE  MEDIAN  RAIL 

OMO 

CONSTRUCTION  INC 

0.000  km 

$ 

111,824 

$ 81,132  $ 

811 

09/06/02 

/ / 

03/10/03*** 


F.P.M.  COLLINGWOOD,  MATT 
PHONE  NO:  585-0453 

1%  83% 


STPP  84-2(4)12 
MADISON  RIVER  - EAST 


GRADING, GRAVEL  & PLANT  MIX  BIT 
0.000  km  $ 


JIM  GILMAN  EXCAVATING  INC. 
UMINOUS  SURFACING 

9,627,840  $ 8,685,411  $ 270,806 


09/26/02 

12/09/02 

09/03/04*** 


F.P.M.  STARCEVICH  JOHN  R. 
PHONE  NO:  287-3868 

3%  0% 


BR  9022(23) 

JEFFERSON  OVERFLOW-WEST  OF  CAR  CONCRRETE  SLAB  STRUCTURE  & APP 

0.022  mi  $ 


FRONTIER -WEST,  L.L.C. 

ROACHES 

526,417  $ 471,472  $ 


4,716 


11/07/02  F.P.M.  BRAZILL,  BILL 

/ / PHONE  NO:  684-5609 

12/29/02***  1%  0% 


BUTTE  DISTRICT  TOTALS 


$104,972,293  $ 97,413,578  $ 77,553,545 


74% 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT. 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

NH  3-1(12)0  F 
VAUGHN-SUN  RIVER 

(EAST 

SECTION  GRADING, GRAVEL, PLANT 

MIX 

WICKENS  CONSTRUCTION,  INC. 

SURFA  CING,SEAL  & COVER, 2 STRUCTURES 

APPR 

02/21/02 

08/31/00 

11/14/00 

F.P.M.  VOSEN,  ROBERT 

PHONE  NO:  454-5921 

NH  3-1(13)2  F 
VAUGHN-SUN  RIVER 

CONTRACT  TOTAL 

(WEST 

SECTION  GRADING, GRAVEL, PLANT 

12.189  km 

MIX 

SURFA  CING,SEAL  & COVER 

$ 12,371,554  $ 11,306,051  $ 11,602,821 

APPR 

02/21/02 

12/11/02 

100% 

100% 

NH  0002(379) 

WETLAND  MIT.-E.  OF  BROWNING 
BR  1-3  (43)209 

MIDVALE  CREEK  - EAST  GLACIER 
CONTRACT  TOTAL 


BRIDGE  WATER  MAIN  RECON, GRADE, 

GRADING, SEEDING  AND  FENCING 
0.500  )cm  $ 


SLETTEN  CONSTRUCTION  CO 
GRAVEL, PLANT  MIX  BITUMINOUS 


1,964,581  $ 2,159,610  $ 2,079,443 


APPR 

08/13/01 


11/27/00 

02/20/01 

12/02/02 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 


IM  15-8(54)398 
SWEETGRASS  REST  AREA 


NEW  REST  AREA  & LANDSCAPING 
0.000  km  $ 


SWANK  ENTERPRISES 


1,509,202  $ 1,952,930  $ 1,939,626 


05/11/01  F.P.M.  BECKEDAHL  MARK 

06/22/01  PHONE  NO:  873-8624 

08/09/02  100%  91% 


PLH-STPU  5221(3) 

GIANT  SPRINGS  ROAD-GREAT  FALLS 


UNITED  MAT'LS  OF  GREAT  FALLS 

GRADE, AGG  & PL  MIX  BITUM  SURF,  SEAL  & COVER  & PED  UNDERPASS 
.980  km  $ 758,075  $ 818,784  $ 776,506 


08/10/01  F.P.M.  AAFEDT,  RANDY 

09/19/01  PHONE  NO:  454-5920 

07/26/02  100% 


97% 


BR  444-1(4)4 

WILLOW  CREEK-NORTHEAST  OF  BLAC 
BR  444-1  (5)4 

CUT  BANK  CREEK-NORTHEAST  OF  BL 
CONTRACT  TOTAL 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 

PRESTRESSED  CONCRETE  BEAM  STRU  CTURE  & PLANT  MIX  APPROACHES 
0.890  km  $ 1,551,062  $ 1,672,569  $ 1,662,906 


APPR 

11/14/02 


09/07/01 

10/22/01 

12/02/02 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 


95% 


NH  1-5(5)308  F 
LOTHAIR  - EAST 


SCHELLINGER  CONST  CO., INC. 
GRADING, GRAVEL, PLANT  MIX  BIT.S  URFACE,SEAL  & COVER 
21.569  km  $ 8,518,696  $ 9,073,543  $ 8,378,854 


10/11/01  F.P.M.  BERG,  GARY 

12/04/01  PHONE  NO:  265-6821 

09/30/04***  92% 


IM  15-5(100)291 
VAUGHN -NORTH 


SCHELLINGER  CONST  CO., INC. 

GRADE, AGG  SURF, COLD  MILL, PL  MI  X BIT  SURF, SEAL  & COVER, REHAB 
16.211  km  $ 12,118,035  $ 11,612,453  $ 8,256,762 


10/11/01  F.P.M.  AAFEDT,  RANDY 

11/06/01  PHONE  NO:  454-5920 

12/15/02***  71% 


51% 


NH-RAD-MT  98(01) 

MALMSTROM  AIR  FORCE  BASE  ENTRA  INTERSEC  REHAB .,  PORT  CMNT  CONC 

0.233  km  $ 


UNITED  MAT'LS  OF  GREAT  FALLS 
PAVE,STRM  DRN, WATER  MAIN, SIGN 
909,244  $ 881,874  $ 898,736 


11/21/01  F.P.M.  AAFEDT,  RANDY 

03/11/02  PHONE  NO:  454-5920 

12/15/02***  98%  94% 


***  ESTIMATED  COMPLETION  DATE 
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PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

IM  0002 (501) 

COP 

CONSTRUCTION  CO 

DIST  3 - BRIDGE  DECK  IMPVT 

BRIDGE  DECK  REHABILITATION 

0.783  km  $ 

2,676,901 

$ 2,147,208 

11/21/01  F.P.M.  VOSEN,  ROBERT 

04/03/02  PHONE  NO:  454-5921 

06/30/04***  94%  96% 


IM  15-4  (95)240 

DEARBORN  REST  AREA- PHASE  1 


NELSON ■ S 

CONSTRUCTION 

APPR 

11/21/01 

F.P.M.  VOSEN,  ROBERT 

REST  AREA- PHASE 

1, WATER  WELL  D RILLING  & WATER 

SYSTEM 

11/12/02 

02/19/02 

PHONE  NO:  454-5921 

0.000  km 

$ 214,628  $ 

144,422  $ 

179,341 

05/30/02 

100% 

13% 

IM  15-6 (32) 322 

BRADY -N&S  (SOUTHBOUND  ONLY) 

COLD  MILLING, 

PLANT  MIX  OVERLAY 

J T L GROUP,  INC. 

AND  GUARDRAIL 

- HIGHWAY 

APPR 

09/27/02 

03/25/02 

05/10/02 

16.900  km 

$ 

2,612,828  $ 1,927,583 

$ 1,981,779 

11/13/02 

F.P.M.  HOODHOUSE,  HAROLD 
PHONE  NO:  738-4505 

100%  90% 


STPS-NH-STPX-U-P-IM  0002(620) 
2002 -D3- DURABLE  PAVE.  MARK. 

EPOXY  PAVEMENT  MARKINGS 

UNITED 

RENTALS  HWY 

TECH 

INC 

0.000  km 

$ 1,107,905  $ 

766,230 

$ 

714 , 561 

03/25/02  F.P.M.  KLETTE,  MIKE 

04/24/02  PHONE  NO:  278-7078 

07/24/02  100%  06/30/02 


IM  15-5(99)277 

GORE  HILL  INTERCHANGE 


GREAT 


GRADING, GRAVEL, PLANT  MIX, DRAIN 
0.000  km  $ 


NORTHERN  LINE  LAYERS, 
AGE, GUARDRAIL  & SIGNING 
1,153,215  $ 1,138,297  $ 


INC. 

951,530 


04/11/02  F.P.M.  VOSEN,  ROBERT 

06/05/02  PHONE  NO:  454-5921 

12/15/02***  84% 


105% 


SFCS  432-1(4)10 

CENTURY  COMPANIES, 

INC. 

04/11/02 

17KM  WEST  OF  BIG  SANDY-WEST 

PLANT  MIX 

LEVELING 

AND 

OVERLAY 

WITH  SEAL 

& COVER 

06/04/02 

STPS  534-1(4)23 

APPR 

10/15/02 

CONRAD -WEST 

PLANT  MIX 

LEVELING 

AND 

OVERLAY 

WITH  SEAL 

& COVER 

11/12/02 

CONTRACT  TOTAL 

16.993  km 

$ 

830,093 

$ 907,774 

$ 

892,882 

F.P.M.  HOODHOUSE , HAROLD 
PHONE  NO:  738-4505 


100% 


95% 


BR  234-1(9)11 
BEAVER  CREEK  - 


17.1  KM  SOUTH  0 BR  REPL  WITH  CAST  IN  PLACE  CON 
0.018  km  $ 


TAMIETTI  CONST.  CO.,  INC. 

CRETE  SLAB  BR  AND  APP, INC  DETO 

493,378  $ 696,138  $ 674,993 


04/11/02  F.P.M.  BERG,  GARY 

06/25/02  PHONE  NO:  265-6821 

12/15/02***  97%  87% 


STPS  213-1(11)7  SCHELLINGER  CONST  CO., INC. 

JUNCTION  SECONDARY  214-NORTHWE  PLANT  MIX  LEVELING, OVERLAY  AND  SEAL  & COVER 

3.901  km  $ 1,236,685  $ 1,263,321  $ 1,253,658 


04/11/02 

05/02/02 

07/12/02 


F.P.M.  BECKEDAHL  MARK 
PHONE  NO:  873-8624 

100%  62% 


STPP  44-1 (11) 0 
VALIER  - WEST 


WICKENS  CONSTRUCTION, 

INC. 

05/14/02 

F.P.M.  KLETTE,  MIKE 

GRADE, GRAVEL, PLANT  MIX  BIT. 

SU 

RFACING,2  PRESTRESSED  CONC 

07/16/02 

PHONE  NO:  278-7078 

0.000  km 

$ 

9,146,530  $ 8,088,006  $ 

4, 421, 222 

/ / *** 

55% 

42% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 

DATE:  01/15/03  ***  GREAT  FALLS  DISTRICT  ***  PAGE  NO:  14 


PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODI  F . 

WORK  BEG. 

PROJECT 

TIME 

PROJECT 

DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SFCS  358-1(4)0 
VALIER-NORTHWEST 
SFCS  220-1(5)0 
CHOTEAU- NORTH 
CONTRACT  TOTAL 


JTL 

GROUP,  INC.  - 

KALI SPELL 

05/14/02 

F.P.M.  KLETTE,  MIKE 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L 

& COVER 

07/11/02 

03/10/03*** 

PHONE  NO:  278-7078 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L 

& COVER 

34 . 500  km 

$ 

1, 

476,530 

$ 1,644,418 

$ 1,426,750 

87% 

132% 

STPS  464-1(8)22  SYNERGY  BUILDERS,  INC. 

DRY  FORK  - MILK  RIVER  LIVING  SNOW , SNOW , FARM , FENCE  & GAURDRAIL  REPLACEMENT 

STPHS  58-1(22)0 

SIGNING  - NORTHWEST  OF  BROWNIN  SIGNING  UPGRADE 

CONTRACT  TOTAL  0.000  mi  $ 226,206  $ 238,369  $ 138,445 


06/07/02  F.P.M.  BECKEDAHL  MARK 

08/29/02  PHONE  NO:  873  8624 

12/15/02*** 


58% 


73% 


SMP  0799(03)  KONITZ  CONTRACTING,  INC. 

GREAT  FALLS  DISTRICT  - CRUSH  A CRUSH  & STOCKPILE 

0.000  )cm  $ 516,999  $ 452,642  $ 423,898 


07/18/02 

09/06/02 

11/14/02 


F.P.M.  AAFEDT,  RANDY 
PHONE  NO:  454-5920 

100%  11/01/02 


BH  9025(33)  SLETTEN  CONSTRUCTION  CO 

DEARBORN  RIVER  - 20  KM  SOUTH  O REHABILITION  OF  A STEEL  TRUSS  BRIDGE 

0.075  )im  $ 1,016,045  $ 1,061,094  $ 85,700 


08/09/02  F.P.M.  AAFEDT,  RANDY 

11/11/02  PHONE  NO:  454-5920 

09/05/03***  8%  4% 


STPS-BR  234-1  (7) 9 

14  KM  SOUTH  OF  HAVRE  - 

- SOUTH 

GRADING, GRAVEL, PLANT  MIX 

SURF, 

RIVERSIDE  CONTRACTING, 
SEAL  Sc  COVER  & CAST  IN  PLACE 

INC. 

0 . 000  km 

$ 

5,653,397  $ 5,690,494  $ 

1, 951, 018 

08/09/02  F.P.M.  BERG,  GARY 

09/11/02  PHONE  NO:  265-6821 

05/28/04***  34%  19% 


SFCN  10-2(27)52 
LOMA  - BOX  ELDER 


PRINCE, 

INC 

09/26/02 

F.P.M.  BERG,  GARY 

PLANT  MIX  OVERLAY, LEVELING, SEA 

L St  COVER 

/ / 

PHONE  NO:  265-6821 

59.000  l<m  $ 

4,519,540  $ 

4,355,420 

$ 

43, 554 

12/15/02*** 

1% 

0% 

SFCN  1-4 (27)271 
SHELBY-WEST 


RIVERSIDE 

CONTRACTING,  INC. 

09/26/02 

F.P.M.  BECKEDAHL  MARK 

PLANT  MIX  OVERLAY,  SEAL 

St  COVER 

/ / 

PHONE  NO:  873-8624 

11.389  km 

$ 

772,207  $ 

812,426  $ 

0 

03/10/03*** 

0% 

SFCI  15-4(98)196 

HELENA  - NORTH  SEAL  & COVER 

SFCI  15-4(97)200 

NORTH  OF  HELENA  - NORTH  SEAL  & COVER 

CONTRACT  TOTAL  35.075  mi 


JIM  GILMAN  EXCAVATING  INC. 

09/26/02 

F.P.M.  CARLSON,  JACK 

/ / 

PHONE  NO:  457-0526 

03/10/03*** 

$ 

881,249  $ 782,370  $ 7,824 

1% 

ESTIMATED  COMPLETION  DATE 


';o',rr 


\i!/&Sgja:  , ;.  „ ' b- 

tS!  £»i,.^«  wijss^  ftcrt  'c'nmm  fe6iiTO0ii(8p?i' ). 

■^i«  ajAi^w, -»*■...■  .J..  ■ ■ 

■ ^ • ' -i 


' 'mi-'.mo  ■: 

vjM>jm-,tif  ' ssi^msm 


'■■!S’'*«J!(!'’to 

a:vW  .„ 


!’>,?-  v.,f 


•jfO  >-’n 

,,'s3/o'  f*  .?  ■««»,nw»aJSvsa*tf.iJ®»'«3 


v!.V  f.  '•  £ : 


■)i*' 

.a  S*(^  »j:ii 

i»f.>  «-c4.p  r,?AJWl«s;x. 

^ iej..  #*«  '^ 

*-  ,^'  ' 

,.'  f' 


S'',-! 


^ m.."* 

■•ii:-. 

W " .-.T 


"?5?aas ; 


/Vv  #t.; 


.M 


(Siiiaif'VaRBiig 


U ‘M 


■y'SKm. 


.tp'w  . o 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 

DATE:01/15/03  ***  GLENDIVE  DISTRICT  ***  PAGE  NO:  16 


PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

STPP  22-2(15)30 
PLENTYWOOD  - WEST 


GRADING, GRAVEL, PLANT  MIX  BITUM 
17.613  km  $ 


S K CONSTRUCTION,  INC. 

SURF  Sc  PRESTRESSED  BEAM  BRIDG 
7,245,674  $ 6,171,379  $ 7,281,439 


APPR 

11/12/02 


07/06/00 

07/19/00 

10/18/02 


F.P.M.  ARTHUR,  RONALD  T. 
PHONE  NO:  787-5701 

100%  101% 


NH  37-2(16)42  F 
LAME  DEER- EAST 


GRADE, AGG.CTB, PLANT  MIX  SURF,S 
11.190  km  $ 


RIVERSIDE  CONTRACTING, 
EAL  & COVER,  Sc  WETLAND 
8,910,576  $ 9,038,202  $ 


INC. 

9, 255, 085 


APPR 

04/24/02 


11/06/00 

12/12/00 

11/25/02 


F.P.M.  MARTIN,  DOUGLAS 
PHONE  NO:  748-3175 

100%  103% 


NH  37-2  (17)49  F 

11  KM  EAST  OF  LAME  DEER 


RIVERSIDE  CONTRACTING, 

EAST  GRADE  AGG  SURF .,  CTB , PLANT  MIX  SURF  .,  SEAL  Sc  COVER 

8.925  km  $ 8,308,921  $ 8,831,903  $ 


INC. 

8,983,899 


APPR 

05/01/02 


11/06/00 

12/12/00 

11/12/02 


F.P.M.  MARTIN,  DOUGLAS 
PHONE  NO:  748-3175 

100%  104% 


NH  23-2(18)64  F 
OLIVE  N & S 


GRADING, GRAVEL, PLANT  MIX  SURFA 
19.100  km  $ 


E.H.  OFTEDAL  AND  SONS,  INC. 

CING  & PRESTRESSED  CONC.BEAM 
9,371,165  $ 10,642,287  $ 10,459,552 


PEND 

09/23/02 


11/27/00 

03/12/01 

06/30/04*** 


F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO:  436-2704 

98%  104% 


NH  23-2 (20) 56  F 
COALWOOD  - SOUTH 


E.H. 

OFTEDAL  AND  SONS, 

INC. 

APPR 

12/19/00 

F.P.M.  SWANSON,  ROBERT  E. 

GRADING, GRAVEL, PL  MIX 

SURF, SEA 

L & COVER 

04/24/02 

02/13/01 

PHONE  NO:  436-2704 

13.249  km 

$ 

7,520,509 

$ 7,095,158  $ 

7,231,495 

09/30/03*** 

98%  100% 

IM  94-3(54)116 
HATHAWAY -EAST  & WEST(WB) 


PRINCE, 

INC 

APPR 

01/31/01 

F.P.M.  MIKE  BUTZLAFF 

MILL, FILL, 

PLANT  MIX  OVERLAY, SE 

AL  Sc  COVER 

05/30/02 

06/07/01 

PHONE  NO:  653-1577 

20.502  km 

$ 

3,457,200  $ 

3, 100,000 

$ 3,270,819 

07/17/02 

100% 

111% 

NH  23-1(19)48  F 
COALWOOD -NORTH 


GRADING, GRAVEL, PLANT  MIX  SURFA 
13.294  km  $ 


E.H.  OFTEDAL  AND  SONS, 
CING, SEAL  & COVER 
6,017,266  $ 6,485,034  $ 


INC. 

6, 500,691 


03/29/01  F.P.M.  RUDE,  DWAYNE 

08/28/01  PHONE  NO:  233-3612 

09/30/03***  98%  102% 


STPP  23-1(26)0 

CENTURY 

COMPANIES, 

INC. 

APPR 

05/11/01 

F.P.M.  BARTH,  TIM 

JCT  MT  59  Sc  US  12  EAST 

PLANT  MIX 

BIT. OVERLAY,  SEAL 

Sc  C OVER 

01/17/02 

06/11/01 

PHONE  NO;  233-3628 

CM  8005 (2) 

PEND 

07/15/02 

BRIDGE  STREET  - MILES  CITY 

PLANT  MIX 

BIT. OVERLAY, SEAL 

& C OVER 

01/11/02 

CONTRACT  TOTAL 

1.299  km 

$ 649,989 

$ 

794,861 

$ 1,022,974 

100% 

124% 


NH  23-3 (10)130 
ALZADA-EAST  & WEST 


WIDENING, CEMENT  TREATED  PULV  B 
15.298  km  $ 


RIVERSIDE  CONTRACTING,  INC. 
ASE,PL  MIX  OVERLAY  & SEAL  & CO 
5,040,955  $ 4,929,743  $ 5,033,094 


06/01/01 

07/10/01 

11/01/02 


F.P.M.  BARTH,  TIM 
PHONE  NO:  233-3628 
100% 


117% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 

DATE: 01/15/03  ***  GLENDIVE  DISTRICT  ***  PAGE  NO;  17 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT  . 

DEPT.  FIELD 

PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  31-1(13)0 
GLASGOW  - NORTH 


PLANT  MIX 

OVERLAY, LEVELING, SEA 

L 

RIVERSIDE  CONTRACTING,  INC. 

& COVER 

07/13/01 

09/11/01 

F.P.M.  PISK,  RANDAL 

PHONE  NO:  228-9478 

27.260  mi 

$ 

1, 

639,613  $ 1,593,197  $ 1,612,081 

10/02/02 

100% 

93% 

NH  1-9(37)541 
GLASGOW  EAST  & WEST 


CENTURY  COMPANIES, 

INC. 

APPR 

08/10/01 

F.P.M.  PISK,  RANDAL 

PLANT  MIX 

BITUMINOUS  OVERLAY, P 

CCP,MILL  & LEVELING 

09/27/02 

09/12/01 

PHONE  NO:  228-9478 

5.267  km 

$ 

2,903,857  $ 2,718,447 

$ 2,987,559 

11/01/02 

100% 

73% 

STPS  438-1(10)29 

J T 

L GROUP,  INC.  - 

- HIGHWAY 

08/10/01 

F.P.M.  PISK,  RANDAL 

46  KM  NORTH  OF  NASHUA-NORTH 

GRADING, GRAVEL, PLANT  MIX 

SURFA 

CING 

& SEAL 

& COVER 

09/26/01 

PHONE  NO:  228-9478 

STPS  438-1(15)21 

APPR 

08/06/02 

34  KM  NORTH  OF  NASHUA-NORTH 

LEVELING, PMS  OVERLAY, SEAL 

& CO 

VER 

11/12/02 

CONTRACT  TOTAL 

11.922  km 

$ 

2,439,686 

$ 2,980,507 

$ 3,142,847 

100% 

83% 


NH-STPS-STPP  0002(584)  HIGHWAY  SPECIALTIES,  INC. 

2001 -D4 -DURABLE  PAVEMENT  MARKI  APPLICATION  OF  EPOXY  PAVEMENT  MARKING  MATERIAL 

19.640  Itm  $ 117,177  $ 115,683  $ 107,840 


APPR 

09/27/02 


08/10/01 

08/12/02 

08/20/02 


F.P.M.  SLASKA,  JIM 
PHONE  NO:  377-5296 
100% 


93% 


CM  1405(1) 

COUNTY  ROAD  3 50 -SIDNEY 


FRANZ  CONSTRUCTION, 

INC 

PEND 

08/10/01 

F.P.M.  SLASKA,  JIM 

PLANT  MIX 

BITUMINOUS  OVERLAY, & 

SEAL  & COVER 

10/21/02 

05/21/02 

PHONE  NO:  377-5296 

1.260  km 

$ 

102,743  $ 122,620 

$ 

94,434 

06/10/02 

100% 

67% 

BR  9053 (27) 

MILK  RIVER  - N OF  TAMPICO 


CONST  OF  CONTINUOUS 

STEEL  BEAM 

SLETTEN  CONSTRUCTION  CO 

STRUCTURE  WITH  GRAVELED  APPRO 

PEND 

10/31/02 

09/07/01 

10/18/01 

F.P.M.  GREUFE,  LARRY 

PHONE  NO:  653-1574 

0.449  km 

$ 

1,884,743  $ 1,236,837  $ 1,261,715 

11/21/02 

100% 

70% 

PLH-STPS 

323-1(13)62 

WICKENS 

CONSTRUCTION, 

ALZADA  - 

NORTH 

GRADING  & GRAVEL  SURFACING 

16.100  km  $ 

4,080,875  $ 

4,178,086  $ 

10/11/01  F.P.M.  BARTH,  TIM 

11/05/01  PHONE  NO:  233-3628 

11/04/02  100%  69% 


IM  94-6 (47)231 
WIBAUX-EAST  AND  WEST 


RIVERSIDE  CONTRACTING,  INC. 

APPR 

11/21/01 

F.P.M.  SLASKA,  JIM 

MILLING, FILLING, PL  MIX 

OVERLAY 

& CULVERT  REPLACEMENT 

11/12/02 

04/09/02 

PHONE  NO:  377-5296 

19.818  km 

$ 

4,963,749  $ 4,678,083  $ 4,722,079 

10/08/02 

100% 

NH  1-7(32)429 
FORT  BELKNAP  - EAST 


RIVERSIDE  CONTRACTING,  INC. 
PLANT  MIX  OVERLAY, LEVELING, SEA  L & COVER 


APPR  04/11/02 

09/27/02  06/07/02 


F.P.M.  MIKE  BUTZLAFF 
PHONE  NO:  653-1577 


ESTIMATED  COMPLETION  DATE 
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PROJECT  NUMBER 


PRIME  CONTRACTOR 


PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK  ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODI  F . 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT  ^ 

PROJECT 

COMPLETED 

CONT 

TIME 

NH  1-8(24)446 

10/18/02 

PHILLIPS  COUNTY  LINE  EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

CONTRACT  TOTAL 

31.490 

km 

$ 

2,961,459 

$ 

3, 975, 012 

$ 

4, 086, 933 

100% 

92% 

STPS  253-1(8)0 

J T 

L GROUP,  INC. 

- HIGHWAY 

04/11/02 

F.P.M.  LAUCKNER,  JAMES 

TERRY -NORTH 

LEVELING, SEAL  & COVER  AND  PIPE 

REPLACEMENT 

05/13/02 

PHONE  NO:  377-5296 

0.431 

km 

$ 

1,722, 548 

$ 

1,648,429 

$ 

1,662,805 

12/19/02 

100% 

88% 

NH  1-9(41)544 

CENTURY 

COMPANIES, 

INC 

04/11/02 

F.P.M.  PISK,  RANDAL 

GLASGOW  - EAST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

05/22/02 

PHONE  NO:  228-9478 

17 . 100 

km 

$ 

1, 100, 913 

$ 

1, 062,712 

$ 

990, 513 

09/06/02 

100% 

77% 

STPS  323-1(18)0 

PRINCE, 

INC 

05/14/02 

F.P.M.  RUDE , DWAYNE 

EKALAKA- SOUTH 

LEVELING, PLANT  MIX  OVERLAY, SEA 

L & COVER 

06/10/02 

PHONE  NO:  233-3612 

34 . 788 

km 

$ 

2, 017,614 

$ 

2, 174,091 

$ 

2, 111,736 

10/07/02 

100% 

82% 

STPP  54-1(7)9 

PRINCE. 

INC 

05/14/02 

F.P.M.  SWANSON,  ROBERT 

2 KM  NORTH  OF  BIDDLE  - )RTH 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

07/26/02 

PHONE  NO:  436-2704 

16.700 

km 

$ 

1, 353, 411 

$ 

1, 285,  753 

$ 

1,134, 169 

03/10/03** 

* 88% 

108% 

STPP  42-1(5)0 

PRINCE, 

INC 

05/14/02 

F.P.M.  LAUCKNER,  JAMES 

JUNCTION  MT  200  - NORTI 

PLANT  MIX 

OVERLAY, SEAL  & COVER 

09/25/02 

PHONE  NO:  377-5296 

0.000 

km 

$ 

1, 531,516 

$ 

1,360, 184 

$ 

1, 088, 010 

03/10/03** 

* 80% 

138% 

SFCP  26-1(10)2 

NORTHERN  IMPROVEMENT  COMPANY 

APPR 

06/07/02 

F.P.M.  LAUCKNER,  JAMES 

JUNCTION  SECONDARY -26' - IT  & 

PLANT  MIX 

OVERLAY, SEAL  & COVER 

10/02/02 

08/19/02 

PHONE  NO:  377-5296 

9.617 

km 

$ 

623,074 

$ 

755, 600 

$ 

798, 302 

03/10/03** 

* 98% 

96% 

SFCN  57-7(16)297 

PRINCE, 

INC 

06/07/02 

F.P.M.  LAUCKNER,  JAMES 

LINDSAY- EAST  & WEST 

PLANT  MIX 

OVERLAY, LEVELING, SEA 

L & COVER 

09/09/02 

PHONE  NO:  377-5296 

31.967 

km 

$ 

1,765,536 

$ 

1,772,815 

$ 

1,433,418 

03/10/03** 

* 81% 

90% 

STPP  39-1(33)21 

CENTURY 

COMPANIES, 

INC 

06/07/02 

F.P.M.  MARTIN,  DOUGLAS 

COLSTRIP  NORTH  & SOUTH 

PLANT  MIX 

OVERLAY , M I LLI NG , SEAL 

& COVER 

07/15/02 

PHONE  NO:  748-3175 

0.000 

km 

$ 

340,285 

$ 

491, 988 

$ 

467,033 

03/10/03** 

* 95% 

874 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 


DATE: 01/15/03 

***  GLENDIVE  DISTRICT  *** 

PAGE  NO:  19 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH  TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP-STPE  27-3 (8) 

1 79 

NORTHERN  LINE  LAYERS,  INC. 

07/18/02 

F.P.M.  SLASKA,  JIM 

WIBAUX  - NORTH  & 

SOUTH 

COLD  MILLING, PLANT 

MIX 

OVERLAY 

,&  SEAL  Sc  COVER 

08/19/02 

PHONE  NO:  377-5296 

STPP  97-1(2) 0 

03/10/03*** 

WIBAUX  - WEST 

COLD  MILLING, PLANT 

MIX 

OVERLAY 

.SEAL  & COVER  & LIGHTING 

CONTRACT  TOTAL 

0 . 000  km 

$ 

513,074  $ 671,584  $ 435,610 

65% 

91% 

BR  9006(12) 

TRACY  COWDREY  & ASSOC. 

07/18/02 

F.P.M.  BACON,  DAVID 

LITTLE  MISSOURI  RIVER-EAST  OF  CONCRETE 

PRESTRESSED  GIRDER  ST 

RUCTURE  Sc  GRAVEL  APPROACHES 

09/06/02 

PHONE  NO:  377-5296 

0.052  km 

$ 

752,692  $ 775,325  $ 

440,733 

12/15/02*** 

57% 

46% 

STPP  2-1(38)3 

NORTHERN  LINE  LAYERS, 

INC. 

07/18/02  F.P.M.  MARTIN,  DOUGLAS 

MAIN  STREET  - MILES 

CITY 

MILLING, PMS  OVERLAY, SEAL 

Sc 

COV 

ER 

09/30/02  PHONE  NO:  7483175 

STPP  23-1(30)0 

MILES  CITY  - URBAN 

MILLING, PMS  OVERLAY, SEAL 

Sc 

cov 

ER  Sc  SIDEWALKS 

03/10/03*** 

CONTRACT  TOTAL 

0.000  mi 

$ 

806,939  $ 1,027,041  $ 

185,544 

18%  63% 

SMP  4499(03) 

PRINCE,  INC 

07/18/02  F.P.M.  SWANSON,  ROBERT  E. 

GLENDIVE  DISTRICT  - 

CRUSH  AND 

CRUSH  & STOCKPILE 

10/18/02  PHONE  NO:  436-2704 

0.000  km 

$ 

365,700  $ 323,000  $ 

220,526 

04/01/03***  68%  04/01/03 

NH-STPE  22-2(19)41 

NORTHERN  LINE  LAYERS, 

INC. 

07/18/02  F.P.M.  ARTHUR,  RONALD  T. 

PLENTYWOOD  - EAST  & 

WEST 

PL  MIX  OVERLAY, PCCP  PAVEMENT, S 

IDEWALKS.CURB  & TRAFFIC  SIGNAL 

08/27/02  PHONE  NO:  787-5701 

0.100  km 

$ 

694,859  $ 844,771  $ 

349,710 

03/10/03***  41%  87% 

NH  62-2(18)21  F 

M K WEEDEN  CONSTRUCTION,  INC. 

07/18/02  F.P.M.  ARTHUR,  RONALD  T. 

SIOUX  PASS  - SOUTH 

GRADING, CEMENT-TREATED  BASE  & PLANT  MIX  SURFACING 

08/21/02  PHONE  NO:  787-5701 

0 . 000  km 

$ 

5,342,503  $ 4,697,074  $ 

1, 658, 073 

/ / ***  35%  37% 

BR  9040(10) 

COP  CONSTRUCTION  CO. 

07/18/02  F.P.M.  BACON,  DAVID 

O' FALLON  CREEK  - SW 

OF  MILDRED 

TRUSS  BRIDGE  REPLACEMENT 

Sc 

GRA 

VELED  APPROACHES 

08/19/02  PHONE  NO:  377-5296 

0.060  km 

$ 

804,603  $ 867,703  $ 

530,276 

12/15/02***  61%  44% 

BR  243-1(7)20 

SLETTEN  CONSTRUCTION  CO 

08/09/02  F.P.M.  GREUFE,  LARRY 

BRIDGE  REPLACEMENT  - 

NORTH  OF 

STRUCTURES  & APPROACHES  ON 

BRI 

DGES 

10/08/02  PHONE  NO:  653-1574 

0.000  km 

$ 

2,095,747  $ 1,863,412  $ 

615,057 

10/31/03***  33%  28% 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/^1/02 

DATE:01/15/03  ***  GLENDIVE  DISTRICT  ***  PAGE  NO:  20 


PROJECT 

NUMBER 

PRIME  CONTRACTOR 

MT. 

DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT 

DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  9011(18)  SLETTEN  CONSTRUCTION  CO 

CABIN  CREEK  - S OF  GLENDIVE  CONCRETE  PRESTRESSED  GIRDER  ST  RUCTURE  & GRAVEL  APPROACHES 

BR  335-1(12)13 

CEDAR  CREEK-20  KM  S OF  GLENDIV  CONCRETE  PRESTRESSED  GIRDER  ST  RUCTURE  & GRAVEL  APPROACHES 
CONTRACT  TOTAL  0.116  km  $ 1,173,525  $ 1,232,464  $ 


329,715 


08/09/02 

10/14/02 

09/05/03* 


F.P.M.  BACON,  DAVID 
PHONE  NO:  377-5296 


STPP-NH-STPX  0002(506) 
D4  CULVERTS  - SOUTH 


MARTIN  CONSTRUCTION  INC. 

D4  CULVERTS -SOUTH  DRAINAGE  IMP  ROVMENTS 
0.000  km  $ 1,296,016  $ 1,441,748  $ 14,404 


09/06/02  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO:  377-5296 

/ / ***  1%  41 


STPP  22-1(7)8 
FLAXVILLE  - E & W 


M K WEEDEN  CONSTRUCTION,  INC. 

GRADING  GRAVEL, PLANT  MIX  BITUM  INDUS  SURFACING, SEAL  & COVER 
11.500  km  $ 3,982,293  $ 4,064,874  $ 548,474 


09/06/02  F.P.M.  MIKE  BUTZLAFF 

10/31/02  PHONE  NO:  653-1577 

/ / ***  13% 


BR  9010 (11) 

POPLAR  RIVER-NW  OF  SCOBEY 


SLETTEN  CONSTRUCTION  CO 

CONCRETE  PRESTRESSED  GIRDER  ST  RUCTURE  & GRAVEL  APPROACHES 
0.000  km  $ 618,274  $ 656,349  $ 


6,563 


09/06/02  F.P.M.  MARK  KUROKAWA 

/ / PHONE  NO:  653-1574 

/ / ***  1% 


NH-STPE  23-2 (24)76  F 
BROADUS  - EAST 


E.H.  OFTEDAL  AND  SONS,  INC. 

GRD,A  GRVL  OR  CEMENT  BASE  COAR  SE,PL.MIX  OVERLAY,  SEAL  S=  COVER 
0.000  km  $ 15,612,035  $ 16,306,928  $ 1,356,479 


09/26/02 
11/14/02 
/ / * 


F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO:  436-2704 


SFCI  94-6(46)218 
4 KM  EAST  OF  GLENDIVE  - EAST 


PRINCE,  INC 


PLANT  MIX  OVERLAY, SEAL  & COVER 


21.700  km 


$ 6,162,657  $ 5,982,599  $ 


09/26/02  F.P.M.  SLASKA,  JIM 

/ / PHONE  NO:  377-5296 

03/10/03***  0% 


NH  0002(505) 

D4  CULVERTS  - NORTH 


DRAINAGE  IMPROVEMENTS 
0.000  km 


L S C,  INC. 


770, 078 


802, 509 


09/26/02  F.P.M.  PISK,  RANDAL 

/ / PHONE  NO:  228-9478 

12/15/02***  0% 


NH-STPE  1-8(25)499  F 
US.  2 -SACO 


SLETTEN  CONSTRUCTION  CO 

GRD,GRVL,PL  MIX  BIT  SURF, PREST  RESSED  CONCRETE  BEAM  BRIDGE 
0.000  km  $ 1,912,640  $ 2,075,365  $ 


20,754 


11/07/02  F.P.M.  GREUFE,  LARRY 

/ / PHONE  NO:  653-1574 

11/14/03***  1% 


STPS-PLH  323-1(15) 51 
ALBION  - NORTH  & SOUTH 


GRADING, GRAVEL  SURFACING 
0.000  km 


WESTWAY  CONSTRUCTION,  INC. 
$ 4,164,409  $ 3,835,198  $ 


11/07/02  F.P.M.  BARTH,  TIM 

/ / PHONE  NO:  233-3628 

06/18/04***  0% 


**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 

DATE;01/15/03  ***  GLENDIVE  DISTRICT  ***  PAGE  NO:  21 


PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  243-1 (6) 12 

STINKY  CREEK- 14  KM  NW  OF  SACO 

PRESTRESSED 

0.000  l<m 

CONCRETE  BEAM 

BRID 

$ 

DESONIA  CONSTRUCTION  INC 

GE  & GRD.GRVL, AGG  SURF  OF  APPR 

582,174  $ 494,328  $ 4,943 

11/07/02 
/ / 

10/10/03*** 

F.P.M.  GREUFE,  LARRY 

PHONE  NO:  653-1574 

1% 

0% 

NH  23-1(27)33  F 

VOLBORG  -NORTH  AND  SOUTH 

GRD.GRVL, PL 
0.000  km 

MIX  SURF, SEAL 

& CO 

$ 

RIVERSIDE  CONTRACTING,  INC. 

VER, PRESTRESSED  CONCRETE  BEAM 

13,788,907  $ 12,542,543  $ 125,425 

11/07/02 
/ / 

11/12/04*** 

F.P.M.  RUDE,  DWAYNE 

PHONE  NO:  233-3612 

1% 

0% 

BR  9036(19) 

BEAVER  CR.  - 5KM  NW  OF  SACO 

PRESTRESSED 

0.000  km 

BEAM  TYPE  STRUCTUR 

$ 

SLETTEN  CONSTRUCTION  CO 

E & GRAVEL  APPROACHES 

923,342  $ 889,151  $ 0 

12/05/02 
/ / 

11/14/03*** 

F.P.M.  GREUFE,  LARRY 

PHONE  NO:  653-1574 

0% 

0% 

IM-STPHS  0002(509) 

D4  - LIGHTING 

ROADWAY 

0.000  mi 

MONTANA  LINES,  INC 

LIGHTING, FLASHING  BEAC  ONS, SIGNING  & LANDSCAPEING 
$ 1,647,862  $ 1,351,558 

$ 

0 

12/05/02 
/ / 

03/10/03*** 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO:  377-5296 

0% 

0% 

GLENDIVE  DISTRICT  TOTALS 

$152,089,378 

$151, 984, 130 

$ 

97,740,012 

62% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 01/15/03 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 
***  BILLINGS  DISTRICT  *** 

PAGE  NO:  22 

PROJECT  NUMBER 

PRIME  CONTRACTOR 

MT 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH  TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

DPI  0194(001)  F 

SHILOH  1-90  INTERCHANGE 

GRADING, AGG. SURF. PL. MIX  BIT.SU 
4.154  km  $ 

NORTHERN  LINE  LAYERS,  INC. 

RF.  & SEAL  & COVER 

14,524,331  $ 15,444,134  $ 15,791,219 

APPR 

05/02/01 

06/11/98 

08/10/98 

12/19/01 

F.P.M.  SLOE,  DAVID  A 

PHONE  NO:  657-0269 

100% 

99% 

PLH-STPS-CT  314-1(13)32 
NORTHERN  CHEYENNE  BORDER 

- NOR  GRADE , AGG . SURF PLANT  MIX  BIT. 

19.913  km  $ 

E.H.  OFTEDAL  AND  SONS,  INC. 

SURF,  SEAL  Sc  COVER 

9,237,472  $ 7,818,266  $ 10,405,495 

APPR 

02/21/02 

09/01/99 

11/16/99 

11/01/01 

F.P.M.  FAVERO  CRAIG 

PHONE  NO:  657-0267 

100% 

93% 

BR  9048 (11) 

STILLWATER  RIVER-N.E.  OF 

ABSAR  GR . , AGG . APPROACHES , PRESTRESSED 

0.663  )tm  $ 

EDWARD  T CORPS  CONST. 

CONCRETE  BEAM  BRIDGE 

1,183,040  $ 823,782  $ 945,603 

APPR 

08/13/01 

03/16/00 

04/05/00 

03/18/02 

F.P.M.  STUDEBAKER,  RAYMOND 

PHONE  NO:  657-0273 

100%  98% 

STPU  1002(9) 

WISCONSIN  TO  17TH  ON  RIMROCK  RECONST  W/ CURB,  GUTTER,  SIDEWALK 

1.079  )cni  $ 

JTL  GROUP,  INC. -BILLINGS 

S, PLANT  MIX  BITUMINOUS  SURF 

2,699,863  $ 3,145,343  $ 3,523,571 

APPR 

08/13/01 

06/12/00 

07/10/00 

04/23/02 

F.P.M.  SHUPAK.TOM 

PHONE  NO:  657-0271 

100% 

97% 

IM  94-2(28)51 

HYSHAM  HILLS 

COLD  MILLING, PULVERIZE, PLANT  M 
19.149  )tm  $ 

EMPIRE  SAND  AND  GRAVEL  COMPANY 

IX  SURF.,  SEAL  Sc  COVER 

6,888,544  $ 6,131,635  $ 6,518,789 

APPR 

05/30/02 

11/06/00 

01/09/01 

09/09/02 

F.P.M.  SLOE,  DAVID  A 

PHONE  NO:  657-0269 

100% 

97% 

STPP  28-2(22)70 

RED  LODGE  - NORTH 

COLD  MILLING, COLD  RECYCLE, PLAN 
50.482  km  $ 

RIVERSIDE  CONTRACTING,  INC. 

T MIX  SURF., SEAL  & COVER, & PS 

3,068,261  $ 3,225,039  $ 4,645,675 

APPR 

11/12/02 

11/06/00 

03/12/01 

06/28/02 

F.P.M.  JEFF  DYEKMAN 

PHONE  NO:  657-0207 

100% 

(TEMP) 

93% 

IM  94-1(61)47 

BIG  HORN  INTERCHANGE  E & W 


MILL, PLANT  MIX  BITUMINOUS  SURF 
17.837  )cm  $ 


EMPIRE  SAND  AND  GRAVEL  COMPANY 
AGING, SEAL  & COVER 

2,185,015  $ 2,360,221  $ 2,247,589 


11/27/00  F.P.M.  SLOE,  DAVID  A. 

02/08/01  PHONE  NO:  657-0269 

09/09/02  100%  84% 


IM  90-8(149)399  RIVERSIDE  CONTRACTING,  INC.  APPR 

REEDPOINT-COLUMBUS  COLD  MILLING,  PL  MIX  BITUM  SUR  F FILL  & OVERLAY\SEAL  & COVER  11/12/02 

IM  90-7(77)364 

16  KM  EAST  OF  SWEET  GRASS  COUN  COLD  MILLING,  PLANT  MIX  BITUM.  S URF.FILL  & OVERLAY/SEAL  & 

CONTRACT  TOTAL  23.953  )ttn  $ 3,191,843  $ 3,142,392  $ 2,939,823 


11/27/00 

02/01/01 

06/14/02 


F.P.M.  JEFF  DYEKMAN  (TEMP) 
PHONE  NO:  657-0207 


100% 


64% 


NH  4-1(23)0  F 

WARREN  - NORTH  & SOUTH 


CENTURY  COMPANIES, 

INC. 

APPR 

12/19/00 

F.P.M.  BERGEN,  PERRY 

GRADING, AGG 

SURF, PL  MIX  BIT  SU 

RF,COLD  IN-PLACE  RECYCLE, 

09/27/02 

03/05/01 

PHONE  NO:  657-0259 

20.497  )tm 

$ 

7,351,605  $ 6,409,592 

$ 7,015,390 

06/30/03*** 

98% 

100% 

***  ESTIMATED  COMPLETION  DATE 
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DATE; 01/15/03 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 
***  BILLINGS  DISTRICT  *** 


PROJECT  NUMBER 


PRIME  CONTRACTOR 


MT.  DEPT.  FIELD  PROJECT  MANAGER 


PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


ENGINEER 

ESTIMATE 


ORIGINAL  AWARD  DATE  PERCENT 

CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


% CONT. 
TIME 
USED 


IM  90-9 {93)543 
WYOLA  - SOUTH 


MARVIN  A.  REHBEIN 

COLD  MILLING, FILL, SEAL  6 COVER 

17.624  km  $ 2,487,066  $ 2,691,176  $ 2,594,296 


03/09/01  F.P.M.  JEFF  DYEKMAN  (TEMP) 

05/21/01  PHONE  NO:  657-0207 

06/24/02  100%  81% 


IM  90-9(92)486 
TOLUCA  - EAST 


MARVIN  A.  REHBEIN 

MILL, PLANT  MIX  BITUM  SURFACING  , SEAL  & COVER 
26.482  km  $ 3,401,372  $ 3,883,120 


$ 4,965,360 


APPR  03/09/01  F.P.M.  JEFF  DYEKMAN  (TEMP) 

11/12/02  04/11/01  PHONE  NO:  657-0207 

06/25/02  100%  94% 


STPP  14-5(17)181 

19  KILOMETERS  EAST  OF  ROUNDUP-  GRADING,  GRAVEL  & PLANT  MIX  SUR  FACING 

12.660  km  $ 6,545,224 


M K WEEDEN  CONSTRUCTION,  INC.  APPR  03/09/01 

09/27/02  04/13/01 

$ 7,682,910  $ 8,842,994  06/30/04* 


F.P.M.  JAY  MUHLBEIER 
PHONE  NO:  323-3699 

98%  98% 


IM  90-7 (72) 392 
REEDPOINT-E  & W STRUCTURES 


STRUCTURE  REHABILITATION 
0.097  km 


COP  CONSTRUCTION  CO. 


934,791  $ 1,085,191  $ 1,464,105 


APPR  03/29/01  F.P.M.  STUDEBAKER,  RAYMOND 

01/17/02  04/26/01  PHONE  NO:  657-0273 

12/15/02***  98%  80% 


IM  56683(1)  RIVERSIDE  CONTRACTING,  INC. 

SOUTH  FRONTAGE  ROAD  RELOCATION  GR,GRVL,PL  MIX  BIT  SURF, PORTIA  ND  CEMENT  SURF, SEAL  & COVER 

2.100  km  $ 3,059,893  $ 3,273,864  $ 3,020,650 


07/13/01  F.P.M.  SHUPAK,TOM 

08/06/01  PHONE  NO:  657-0271 

06/30/03***  92% 


CM  16-1(43)1  MONTANA  LINES,  INC 

MAIN  STREET  - BILLINGS  HEIGHTS  UPGRADE  EXISTING  TRAFFIC  SIGN  ALS,CURB  RAMPS, SIGNING  & 

0.000  km  $ 343,469  $ 362,642  $ 


410, 767 


APPR  08/10/01  F.P.M.  FAVERO  CRAIG 

09/25/02  04/22/02  PHONE  NO;  657-0267 

09/27/02  100%  113% 


BR  311-2 (8) 7 

BUCKINGHAM  COULEE  - 5 KM  E . OF  BOX  CULVERT  & APPROACHES 

0.596  km 


COP  CONSTRUCTION  CO. 


418,763 


332,069 


374, 172 


APPR  11/21/01  F.P.M.  SLOE,  DAVID  A. 

11/12/02  12/18/01  PHONE  NO;  657-0269 

11/26/02  100% 


87% 


NH  61-3 (14)55 
BOHEMIAN  CORNER  - SOUTH 


M K WEEDEN  CONSTRUCTION,  INC.  PEND  11/21/01 

PULVERIZE, WIDENING, PL  MIX  SURF  AGING, SEAL  & COVER  10/31/02  04/08/02 

19.008  km  $ 4,195,363  $ 3,761,168  $ 3,820,872  09/25/03** 


F.P.M.  TILZEY,  RONALD 
PHONE  NO;  538-1320 
98% 


LEVELING  & SEAL  & COVER 


SFCS  384-2(8)31 
TREASURE  COUNTY  LINE  - NORTH 
STPS  532-1(11)12 

KING  AVE.-72ND  ST.  TO  SHILOH  R SEAL  & COVER 
CONTRACT  TOTAL  40.100  km 


■J  T L GROUP,  INC.  - HIGHWAY 


434,434 


347,605 


02/20/02 

05/09/02 

09/16/02 


F.P.M.  SLOE,  DAVID  A. 
PHONE  NO:  657-0269 


58% 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 
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PROJECT  NUMBER 


PROJECT  DESIGNATION 


LENGTH  TYPE  OF  WORK 


PRIME  CONTRACTOR MT . DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL  AWARD  DATE  PERCENT  % CONT . 
ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT  TIME 
ESTIMATE AWARD  AMT. PAYMENTS  STATUS  WORK  COMP.  COMPLETED USED 


STPP-STPS-NH-IM  0002(622) 
2002-D5-DURABLE  PAVE.  MARK. 


ARROW  STRIPING  AND  MFG.,  INC. 

APPLICATION  OF  EPOXY  PAVEMENT  MARKINGS 
0.000  l<m  $ 302,677  $ 270,839  $ 290,586 


APPR 

09/13/02 


02/20/02 

05/09/02 

06/09/02 


F.P.M.  SLOE,  DAVID  A. 

PHONE  NO:  657-0269 

100%  07/01/02 


BR  61-3 (17)67 

BOX  ELDER  CR.  - NE  OF  ROY 


CONSTRUCTION  OF  A CAST  IN  PLAC 
0.000  km  $ 


EDWARD  T COPPS  CONST. 
E CONCRETE  BRIDGE 

419,938  $ 442,247  $ 


385, 549 


02/28/02  F.P.M.  TILZEY,  RONALD 

05/14/02  PHONE  NO:  538-1320 

/ / ***  87% 


95% 


IM  90-8 (151) 463 

PRYOR  CREEK  - BIG  HORN  COUNTY 

COLD  MILLING, PLANT 

MIX  OVERLAY 

J T L GROUP,  INC. 
,SEAL  & COVER 

- HIGHWAY 

APPR 

11/12/02 

15.700  km 

$ 

4,932,017  $ 3,680,205 

$ 4,007,899 

04/11/02 

06/13/02 

06/20/03*** 


F.P.M.  STUDEBAKER,  RAYMOND 
PHONE  NO:  657-0273 

98%  69% 


NH  61-1(12)1 
ROUNDUP  - NORTH 


J T L GROUP,  INC. 

- HIGHWAY 

05/14/02 

F.P.M.  JAY  MUHLBEIER 

MILL, PLANT  MIX 

SURFACE  OVERLAY 

,SEAL  & COVER 

07/11/02 

PHONE  NO;  323-3699 

9.800  km 

$ 

668,247  $ 672,462 

$ 664,655 

10/09/02 

100% 

80% 

CM  7199(13) 

CENTURY 

COMPANIES, 

INC. 

PEND 

05/14/02 

BRASSEY/CASINO  CR  - 

- LEWISTOWN  SEAL  & COVER, PMS  OVERLAY  & PAV 

0.000  km  $ 

EMENT  MARKINGS 

99,678  $ 

97,565 

$ 

10/22/02 

96,607 

07/10/02 

08/29/02 

F.P.M.  TILZEY,  RONALD 
PHONE  NO:  538-1320 

100%  37% 


IM 

0002  (574) 

MARVIN  A. 

REHBEIN 

D5 

- INTERSTATE  FENCING 

INTERSTATE 

FENCING  & CATTLE  GU 

ARD  IMPROVEMENTS 

0.000  km 

$ 

1,501,410  $ 1, 

, 769,836 

$ 1,387,335 

05/14/02  F.P.M.  FAVERO  CRAIG 

06/17/02  PHONE  NO:  657-0267 

03/10/03***  78%  54% 


BR  14-5(23)155 

DRAINAGE-13  KM  NORTHEAST  OF  LA  GRADING,  GRAVEL,  PLANT  MIX  SURFA 

0.740  km  $ 


J & S CONSTRUCTION  INC. 
CING,SEAL  & COVER  APP,REINF. 
608,309  $ 689,139  $ 


506,690 


05/14/02  F.P.M.  FAVERO  CRAIG 

08/12/02  PHONE  NO:  657-0267 

12/15/02***  86%  102% 


IM  90-8 (150) 427 
PARK  CITY  - MOSSMAIN 
STPS  532-1(8)0 
LAUREL  - NORTH 
CONTRACT  TOTAL 


J T L GROUP,  INC.  - HIGHWAY 
MILL, HOT  RECYCLE, PMS  OVERLAY, S EAL  & COVER 


PAVEMENT  PULVERIZATION, TOP  COU 
0.046  km  $ 


RSE,PMS  OVERLAY,  SEAL  & COVER 
4,931,837  $ 3,814,173  $ 


3,387,628 


05/14/02  F.P.M.  SHUPAK,TOM 

06/24/02  PHONE  NO:  657-0271 

03/10/03*** 


89% 


81% 


BR  9002 (30) 

EDWARD  T 

COPPS  CONST. 

FLY  CREEK  - 

25KM  WEST  OF  HARDI  BRIDGE  REPLACEMENT 

Sc  APPROACH 

ROADWAY  WORK 

0.023  km 

$ 

379,410  $ 

396,112  $ 

275,256 

05/14/02  F.P.M.  NELSON,  ROD 

07/30/02  PHONE  NO:  657-0264 

12/15/02***  69%  97% 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/02 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT. 

, DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SFCX  81016(1) 

JTL  GROUP,  INC. -BILLINGS 

PEND 

06/07/02 

F.P.M.  BERGEN,  PERRY 

LOCKWOOD  - SOUTH 

COLD 

MILLING, PLANT 

MIX 

OVERLAY 

.SEAL  & COVER 

10/31/02 

07/08/02 

PHONE  NO:  657-0259 

STPS  302-2(2)16 

APPR 

10/17/02 

MOLT  - EAST 

COLD 

MILLING, PLANT 

MIX 

OVERLAY 

.SEAL  & COVER 

11/12/02 

SFCX  56916(1) 

PEND 

OLD  HARDIN  RD  - BILLINGS 

EAST  COLD 

MILLING, PLANT 

MIX 

OVERLAY 

.SEAL  & COVER 

10/31/02 

CONTRACT  TOTAL 

9.300  1cm 

$ 

647,539  $ 

671,354 

$ 662,896 

100% 

40% 

SFCS  522-1(4)0 

JTL  GROUP,  INC. -BILLINGS 

06/07/02 

F.P.M.  SLOE,  DAVID  A. 

HUNTLEY  I NT  - EAST 

PLANT  MIX  OVERLAY, SEAL 

& COVER 

07/15/02 

PHONE  NO:  657-0269 

SFCU  1014 (3) 

AIRPORT  RD  - BILLINGS 

COLD  MILLING, PLANT  MIX 

OVERLAY 

.SEAL  & COVER 

03/10/03*** 

SFCU  1010(4) 

LAUREL  RD  TO  S 20TH  ST  - 

- BLGS  COLD  MILLING, PLANT  MIX 

OVERLAY 

.SEAL  & COVER 

CONTRACT  TOTAL 

0.000  km 

$ 

1,414,721  $ 1,292,187 

$ 944,573 

73% 

68% 

NH  14-4(16)130 

PRINCE, 

INC 

07/18/02 

F.P.M.  JAY  MUHLBEIER 

RYEGATE  - EAST 

SHOULDER  WIDEN, PMS 

OVERLAY, SEA 

L & COVER 

09/16/02 

PHONE  NO:  323-3699 

0.000  mi 

$ 

1,733,378  $ 

1,709, 134 

$ 

710,690 

03/10/03*** 

42% 

64% 

NH  57-3 (38) 81 

CENTURY 

COMPANIES,  INC. 

08/09/02 

F.P.M.  TILZEY,  RONALD 

MAIN  STREET  - 

LEWIS TOWN 

COLD 

MILLING, PLANT 

MIX 

OVERLAY 

, SEAL, SIDEWALK 

Sc 

CURB  IMPROVEM 

/ / 

PHONE  NO:  538-1320 

SFCU  7111 (3) 

03/10/03*** 

MAIN  ST  SOUTH 

- LEWISTOWN 

COLD 

MILLING, PLANT 

MIX 

OVERLAY 

, SEAL, SIDEWALK 

& 

aiRB  IMPOVEME 

STPP  43-1  (23) 0 

MAIN  ST  NORTH 

- LEWISTOWN 

COLD 

MILLING, PLANT 

MIX 

OVERLAY 

, SEAL, SIDEWALK 

& 

CURB  IMPROVEM 

CONTRACT  TOTAL 

0.000  )cm 

$ 

1,027,189  $ 

966,215  $ 135,164 

14% 

32% 

STPHS 

532-1(4)12 

J & S CONSTRUCTION 

INC. 

09/06/02 

F.P.M.  BERGEN,  PERRY 

SLOPE 

FLATTENING -NORTH  OF  LAUR  SLOPE  FLATTENING -NORTH  OF 

LAUR 

EL 

11/08/02 

PHONE  NO:  657-0259 

0.840  km 

$ 

121,638  $ 118,008 

$ 

41,925 

/ / *** 

36% 

13% 

BR  308-1  (23) 0 

ROCK  CREEK- RED  LODGE 

PRESTRESSED 

CONCRETE  BEAM  BRID 

TAMIETTI  CONST.  CO., 
GE , GRAD  I NG , AGGREGATE , PLANT 

, INC. 

MIX 

09/06/02 

10/28/02 

F.P.M.  NELSON,  ROD 

PHONE  NO:  657-0264 

0.000  km 

$ 

1,090,505  $ 998,351 

$ 91,518 

12/15/02*** 

9% 

13% 

STPU  1020(15) 

SCOTT  LONG  CONSTRUCTION, 

INC. 

09/06/02 

F.P.M.  NELSON,  ROD 

MONTANA  AVE  OVERPASS-BILLINGS 

STRUCTURE  REHABILITAION 

10/15/02 

PHONE  NO:  657-0264 

0.000  )cm 

$ 

640,269  $ 547,393  $ 

122,841 

03/10/03*** 

22% 

49% 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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PROJECT  NUMBER 

PRIME 

CONTRACTOR 

MT, 

. DEPT.  FIELD  PROJECT 

MANAGER 

PROJECT  DESIGNATION 

LENGTH 

TYPE  OF 

WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 

AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODI  F . 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CONT. 

TIME 

USED 

BR  9014 (22) 

MCDONALD  CR.  - SW  OF  GRASS 

RAN  BOX 

0.000 

CULVERT  & 

km 

APPROACHES 

WICKENE 

$ 238,775  $ 

; CONSTRUCTION, 

222,735  $ 

INC. 

181, 851 

09/06/02 

11/12/02 

12/15/02*** 

F.P.M.  TILZEY,  RONALD 

PHONE  NO;  538-1320 

82% 

5% 

STPHS  0002(626) 

OMO 

CONSTRUCTION  INC 

09/26/02  F.P.M.  SHUPAK,TOM 

1998-D5-SIGNING 

SIGNING  & DELINEATION 

12/10/02  PHONE  NO:  657-0271 

0.000  km 

$ 

20,713 

$ 24,445  $ 

8,059 

03/10/03***  33% 

0% 

STPS  298-1(7)4 

WESTWAY  CONSTRUCTION,  INC. 

09/26/02  F.P.M.  SLOE,  DAVID 

A. 

6 KM  SOUTH  OF  BIG  TIMBER-SOUTH 

GRADING, AGGREGATE, PLANT  MIX 

BI 

T. SURFACING, SEAL  & COVER 

/ / PHONE  NO:  657-0269 

7.088  km 

$ 

3,401,747 

$ 3,314,260  $ 

33,144 

/ / ***  1% 

0% 

BR  419-1(9) 21 

COP 

CONSTRUCTION  CO. 

09/26/02  F.P.M.  NELSON,  ROD 

WEST  FORK  STILLWATER  - STRUCTU 

GRADING, GRAVEL  & CONSTRUCTION  OF  PRESTRESSED  CONCRETE  STRUCT 

12/10/02  PHONE  NO:  657-0264 

0.024  km 

$ 

1,124,373 

$ 1,141,994  $ 

14 , 170 

11/14/03***  1% 

0% 

BR  56788 (5) 

J Sc 

S CONSTRUCTION  INC. 

09/26/02  F.P.M.  STUDEBAKER, 

RAYMOND 

ARROW  CREEK  - NE  OF  WORDEN 

REM  EXIST  STRCT.DBL  RE  CONC 

BO 

X,GRD,GRVL 

SURF,  PL  MIX  SURF 

/ / PHONE  NO:  657-0273 

0.000  km 

$ 

230,119 

$ 222,807  $ 

2,228 

/ / ***  1% 

0% 

STPP  14-5(18)189 

M K 

WEEDEN  CONSTRUCTION, 

INC. 

09/26/02  F.P.M.  JAY  MUHLBEIER 

MUSSELSHELL  E & W 

GRADING,  GRAVEL  & PLANT  MIX 

SUR 

FACING 

11/25/02  PHONE  NO:  323-3699 

10.400  )cm 

$ 

7,998,888 

$ 7,841,903  $ 

103,743 

/ / ***  1% 

0% 

STPHS  4-2 (21) 54 

JTL 

GROUP,  INC. -BILLINGS 

11/07/02  F.P.M.  SHUPAK,TOM 

SIGNALS -LAUREL  INTERCHANGE 

SIGNALS -LAUREL  INTERCHANGE, 

SIG 

NALS  Sc  TURNBAY 

/ / PHONE  NO:  657-0271 

0.000  mi 

$ 

194,740 

$ 193,371  $ 

1, 934 

03/10/03***  1% 

0% 

BILLINGS  DISTRICT  TOTALS 

$105, 951, 506 

$103,003,712  $ 93,930,916 

83% 

TOTALS  FOR  ALL  PROJECTS: 


$544,654,975  $524,623,713  $395,658,421 


71% 
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